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PREFACE. 


Only  in  a  very  figarative  sense  can  this  book  be  said  to  be  a  **  revised 
edition"  of  the  little  volume  under  the  same  title  which  the  writer  pub- 
lished ten  years  ago.  The  substance  of  the  old  book  remains  unchanged, 
so  far  as  it  went,  but  every  page  and  sentence  has  been  rewritten,  except 
the  dedication.  The  most  important  change  in  the  nature  of  an  addition 
is  the  much  greater  attention  given  to  traffic  and  revenue  questions^ 
which  are  particularly  likely  to  be  underrated  or  forgotten.  The  mechan- 
ics of  curve  resistance  have  been  discussed,  it  is  hoped,  more  adequately 
than  heretofore,  and  on  a  more  solid  basis  of  experimental  fact,  with  some 
important  practical  questions  which  depend  thereop.  The  theory  of  the 
effect  of  variations  in  velocity  on  the  motion  of  trains  is  an  entirely  new 
addition,  supplying  one  of  the  most  important  omissions  of  the  former 
edition  and  of  other  engineering  text-books.  The  theory  of  various  de- 
tails of  the  locomotive,  which  did  not  seem  to  have  been  elsewhere  ade- 
quately discussed  for  the  purposes  of  this  volume,  has  been  given,  it  is 
hoped,  more  fully  and  correctly  than  heretofore.  Parts  IV.  and  V.  afe 
entirely  new. 

On  the  other  hand,  the  new  edition  has  been  abbreviated  by  omitting 
the  discussions,  some  thirty  in  all,  where  reasons  why  the  writer  felt  com- 
pelled to  differ  from  some  previously  published  conclusions  or  estimates 
were  given  in  detail.  This  seemed  necessary  ten  years  ago,  but  at 
present  it  appeared  as  if  the  space  might  be  better  used. 

The  number  of  engravings  has  been  increased  from  half  a  dozen  to 
313.  the  number  of  pages  from  216  to  950,  and  the  number  of  tables  from 
44  to  204.  All  of  the  tables,  with  a  few  exceptions  noted  in  connection 
with  each,  are  original  computations  of  the  writer  or  compilations  from 
original  sources  of  information.  As  practically  all  the  work  of  prepar- 
ing them,  and  of  rewriting  the  text,  has  been  done  outside  of  those  hours 
which  are  ordinarily  and  more  rationally  regarded  as  working  hours,  a 
long  delay  in  republication  has  been  unavoidable  ;  but  if  there  be  truth 
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enough  in  the  old  antithesis  of  "easy  writing*'  and  "curst  hard  reading" 
to  hold  good  when  twisted  wrong  end  to,  there  should  be  some  com- 
pensation in  store  for  any  reader  who  may  have  chanced  to  be  annoyed 
by  the  delay. 

In  order  to  adapt  the  volume  to  the  more  convenient  use  of  all  classes 
of  readers,  three  sizes  of  type  have  been  used  : 

Long  Primer  type  is  used  for  those  parts  of  the  volume 
which  were  deemed  most  likely  to  be  such  as  every  interested 
reader  would  wish  to  read,  including  those  who  desire  only  to 
ascertain  the  more  important  conclusions,  free  from  technical!- 
ties. 

Bourgeois  type  is  used  for  discussions  which  relate  more  to  the  details 
of  the  subject  than  to  principles,  and  hence  may  be  passed  over*  by  those 
who  are  not  engineers,  or  who  are  ready  to  take  the  reasons  for  what  is 
printed  in  larger  type  for  granted.  Nevertheless,  much  of  the  matter 
which  is  printed  in  this  smaller  type,  as  for  instance  the  long  chapter  on 
the  locomotive  engine  and  the  whole  of  Part  V.,  is  among  the  most  im- 
portant in  the  book  for  the  professional  engineer. 

Brevier  type  is  used  for  minor  notes  and  comments  which  it  seemed  essen- 
tial or  desirable  to  give,  as  of  much  possible  importance  to  those  wishing  to  look 
into  the  subject,  or  some  particular  branch  thereof,  with  still  greater  care,  but 
which  might  otherwise  be  passed  over. 

The  mathematical  form  of  discussion  has  been  intentionally  avoided, 
first,  because  the  book  has  been  written  for  practical  men  as  well  as  (or 
students,  and  mathematical  methods  are  apt  to  repel  them ;  and  secondly, 
and  chiefly,  because  mathematical  methods  of  solution  are  not  only  inex- 
pedient, but  positively  dangerous  for  the  class  of  problems  considered. 
When  the  difficulty  of  a  problem  lies  only  in  finding  out  what  follows  from 
certain  fixed  premises,  mathematical  methods  furnish  invaluable  winga 
for  flying  over  intermediate  obstructions ;  but  whenever  the  chief  diffi- 
culty of  a  problem  lies  in  the  multiplicity  and  dubiousness  of  the  prem- 
ises themselves,  and  in  reconciling  them  with  each  other,  there  is 
no  safe  course  but  to  remain  continuously  on  the  solid  ground  of  con- 
crete fact.  The  invidious  but  simple  task  of  proving  this  by  instances 
the  writer  will  not  attempt. 

To  fully  set  forth  in  any  one  volume  these  premises  for  the  correct 
laying  out  of  railways,  which  include  almost  everything  connected  with 
their  construction,  operation,  and  finances,  and  vary  in  each  case,  would 
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be  impossible.  The  purpose  in  view  has  been  merely  to  give  between 
the  cavers  of  one  book  whatever  was  necessary  for  some  approach  to  a 
correct  solution  of  every  probable  problem,  which  could  not  be  found 
in  other  publications.  This  necessarily  led  to  a  large  book,  since  this 
work  still  remains  the  only  one  on  its  subject  in  the  language.  Sev- 
eral of  a  somewhat  similar  nature  have  appeared  in  French  and  German 
since  the  first  edition  of  this  work  was  published,  but  from  difference  of 
operating  conditions,  and  their  profuse  use  of  mathematics,  the  resem- 
blance is  not  close. 

The  word  **ton"  in  this  volume  means  2000  lbs.,  unless  otherwise  ex- 
plicitly stated. 

The  term  "  velocity-head "  has  been  borrowed  from  hydraulics  to 
designate  a  somewhat  different  thing,  which  heretofore  has  had  no  name 
at  all.  The  '*  velocity- head  "  of  hydraulics  and  of  this  volume  are  closely 
related  but  not  identical,  and  should  not  be  confused. 

Grades  have  been  designated  for  the  most  part  by  their  rate  per  cent 
and  not  by  their  rate  per  mile,  in  accordance  with  an  increasing  custom 
which  may  well  beconre  universal,  as  the  more  rational.  The  approxK 
mate  rate  per  mile  is  given  at  once  by  multiplying  the  per  cent  by  50 
(52.8). 

Owing  to  the  great  number  of  ubles.  and  the  probability  that  others 
might  be  added  in  future  editions,  it  was  impossible  to  even  attempt  to 
refer  in  the  text  to  all  those  which  contained  a  given  class  of  information. 
To  insure  doing  this  reference  must  be  had  to  the  Index,  which  it  has 
been  endeavored  to  make  very  complete. 

Most  of  the  computations  of  percentages,  costs  per  mile,  and  the  like. 
in  this  volume,  were  made  with  a  slide- rule—an  instrument  too  little 
known  and  used  by  engineers.  Hence  many  errors  of  i  or  3  in  the 
third  digit,  or  of  one  or  two  tenths  of  one  per  cent,  probably  exist,  but. 
it  is  hoped,  few  of  a  more  serious  nature.  The  admirable  compvting 
instrument  of  Mr.  Edwin  Thacher,  which  would  have  insured  greater 
accuracy  with  but  little  more  trouble,  was  secured  by  the  writer  too  late 
to  be  of  much  service. 

The  author  will  be  at  all  times  pleased  to  receive  corrections  ok  typc<- 
graphical  or  other  errors,  or  supposed  errors,  extensions  of  any  of  the 
tables,  or  other  similar  matter. 

A.M.  W. 

TuBunx  Building,  New  York,  May,  1887. 
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The  investigation  of  which  this  volume  is  the  fruit  had  its  origin  tn 
the  preparation  of  a  few  notes  for  an  anticipated  location,  and  has  since 
gradually  expanded  into  a  single  magazine  article,  a  short  series  of 
papers,  and  at  last  into  a  volume.  Even  the  latter  has  been  expanded 
far  beyond  the  writer's  original  intention  by  the  close  and,  it  is  to  be 
feared,  tedious  attention  to  detail  which  he  found  continually  more 
needful ;  and  it  is  kept  within  its  present  dimensions  only  by  excluding 
considerable  matter  and  superficially  considering  or  neglecting  altogether 
a  number  of  subjects  which  the  writer  deems  of  real  importance  for  the 
correct  conduct  of  location.  In  the  improbable  event  that  the  sale  of 
this  volume  should  justify  a  thorough  revision  at  some  future  day,  he 
hopes  to  produce  one  more  in  keeping  with  the  professional  interest  and 
importance  of  the  subject,  by  rectifying  the  faults  of  omission  and  com- 
mission which  he  clearly  perceives. 

The  writer  does  not  intend  to  imply,  however,  that  be  has  fallen  into 
unacknowledged  errors  of  fact  or  theory.  All  known  errors  have  been 
frankly  corrected  as  soon  as  discovered.  For  such  others  as  may  prob- 
ably exist  the  writer  can  only  hope  that  they  will  be  regarded  with 
that  leniency  which  an  exploration  of  a  neglected  field  of  labor  may 
fairly  ask.  For  such  the  present  volume  is,  with  all  its  imperfections. 
A  recognition  of  the  value  of  previous  discussions  of  the  same  subjects 
would  be  a  more  welcome  duty;  but  the  writer  deems  it  but  simple 
justice  to  himself  and  his  readers  to  declare  frankly  that,  so  far  as  his 
knowledge  extends  and  he  is  competent  to  judge,  all  of  the  few  existing 
discussions  of  the  various  leading  topics  of  this  volume  are  so  superficial 
or  so  im()erfect  in  method  as  to  have  little  or  no  value  as  a  guide  for 
location.  Some  of  them  express  correct  views,  and  some  of  them  will 
sometimes  give  correct  results ;  but  none  of  them  are  trustworthy,  and 
several  of  those  which  are  given  under  distinguished  names  are  incredi- 
bly defective.    The  various  problems  of  location,  in  fact,  have  been  dis- 
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cussed  or  neglected  by  technical  writers  with  an  airy  lightness  which 
would  convince  an  unskilful  reader  that  they  Were  either  too  simple,  or 
too  unimportant,  or  too  well  understood,  for  any  careful  analysis.  And 
yet  there  is  no  field  of  professional  labor  in  which  a  limited  amount  of 
modest  incompetency,  at  $150  per  month,  can  set  so  many  picks  and 
shovels  and  locomotives  at  work  to  no  purpose  whatever. 

As  a  natural  consequence  of  this  general  negligence,  all  our  railways 
are  uneconomically  located,  most  of  them  in  respect  to  their  general 
route  and  system  of  g^dients,  and  all  of  them  in  respect  to  the  minor 
details  of  alignment,  and  in  many  cases  these  errors  are  shockingly 
evident.  ...  In  the  care  taken  in  this  respect  we  are  not  advancing 
beyond,  but  rather  falling  below,  the  standard  set  up  forty  years  ago, 
when  the  art  of  designing  railways  started  out  in  this  country  with  such 
brilliant  promise.  The  works  of  Latrobe  and  Jervis  and  Thomson  and 
Whistler  show  a  truly  remarkable  ability,  considering  their  early  day* 
and  bear  the  clearest  marks  of  original  and  self-reliant  thought :  but  the 
great  men  of  that  earlier  day  have  no  successors;  for  we  have  done 
nothing  but  copy  them  ill  ever  since,  and  a  copyist  is  not  a  successor. 
We  copy  their  errors,  but  we  do  not  copy  that  admirable  habit  of  per- 
sonal investigation  and  far-sighted  intellectual  courage  which  created 
precedents,  and  has  made  the  work  of  their  hands — in  despite  of  many 
faults — the  high-water  mark  of  American  locating  skill. 
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THE  ECONOMIC  THEORY  OF  THE 
LOCATION  OF  RAILWAYS. 


INTRODUCTION. 

As  the  correct  solution  of  any  problem  depends  primarily  on 
a  true  understanding  of  what  the  problem  really  is,  and  wherein 
lies  its  difficulty,  we  may  profitably  pause  upon  the  threshold  of 
our  subject  to  consider  first,  in  a  more  general  way,  its  real 
nature  ;  the  causes  which  impede  sound  practice  ;  the  condi- 
tions on  which  success  or  failure  depends  ;  the  directions  in 
which  error  is  most  to  be  feared.  Thus  we  shall  more  fully  at- 
tain that  great  prerequisite  for  success  in  any  work — a  clear 
mental  perspective,  saving  us  from  confusing  the  obvious  with 
the  important,  and  the  obscure  and  remote  with  the  unim- 
portant. 


It  would  be  well  if  engineering  were  less  generally  thought 
of,  and  even  defined,  as  the  art  of  constructing.  In  a  certain  im- 
portant sense  it  is  rather  the  art  of  not  constructing  ;  or,  to  de- 
fine it  rudely  but  not  inaptly,  it  is  the  art  of  doing  that  well 
with  one  dollar,  which  any  bungler  can  do  with  two  after  a 
fashion. 

There  are,  indeed,  certain  great  triumphs  of  engineering 
genius — the  locomotive,  the  truss  bridge,  the  steel  rail — which  so 
rude  a  definition  does  not  cover,  for  the  bungler  cannot  attempv 
them  at  all ;  but  such  are  rather  invention  than  engineering 
proper.  There  is  also  in  some  branches  of  engineering,  as  in 
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bridge-building,  a  certain  other  side  to  it,  not  covered  by  such  a 
definition,  which  consists  in  doing  that  safely,  at  some  cost  or 
other,  which  the  bungler  is  likely  to  try  to  do  and  fail.  He 
therefore,  in  such  branches,  who  is  simply  able  to  design  a  struc- 
ture which  will  riot  fall  down,  may  doubtless  in  some  measure 
be  called  an  engineer,  although  certainly  not  one  of  a  very  high 
type. 

But  to  such  engineering  as  is  needed  for  laying  out  railways, 
at  least,  the  definition  given  is  literally  applicable,  for  the  eco- 
nomic problem  is  all  there  is  to  it.  The  ill-designed  bridge  breaks 
down  ;  the  ill-designed  dam  gives  way  ;  the  ill-designed  boiler 
explodes  ;  the  badly  built  tunnel  caves  in,  and  the  bungler's 
bungling  is  betrayed.  But  a  little  practice  and  a  little  study  of 
field  geometry  will  enable  any  one  of  ordinary  intelligence, 
without  any  engineering  knowledge  whatever  in  the  larger 
sense,  to  lay  out  a  railway  from  almost  anywhere  to  anywhere, 
which  will  carry  the  locomotive  with  perfect  safety,  and  perhaps 
show  no  obtrusive  defects  under  what  is  too  often  the  only  test — 
inspection  after  construction  from  the  rear  end  of  a  palace-car. 
Thus,  for  such  work,  the  healthful  checks  which  reveal  the 
bungler's  errors  to  the  world  and  to  himself  do  not  exist.  Na- 
ture, unhappily,  has  provided  no  way  for  the  locomotive — like 
Mr.  Jingle's  intelligent  pointer — to  refuse  to  pass  over  an  ill- 
designed  railway  as  it  refuses  to  pass  over  an  ill-designed  bridge. 

Therefore,  since  there  is  no  natural  line  between  safety  and 
danger  to  mark  even  so  rude  a  distinction  as  that  between  the 
utterly  bad  and  the  barely  tolerable,  in  the  kind  of  engineering 
work  we  are  to  study,  one  may  fairly  say  that  the  locating  en- 
gineer has  but  the  one  end  before  him  to  justify  his  existence  as 
such — to  get  the  most  value  for  a  dollar  which  nature  permits  ; 
and  biit  one  failure  to  fear — that  he  will  not  do  so.  Except  as 
his  work  necessarily  involves  the  preliminary  design  of  construc- 
tive details,  he  has  no  lives  to  save  or  imperil ;  and  the  young  en- 
gineer cannot  too  early  nor  too  forcibly  have  it  impressed  upon 
his  mind  that  it  takes  no  skill  worth  speaking  of  to  do  such  work 
after  a  fashion,  unless  in  the  comparatively  few  localities  (rare  in- 


INTRODUCTION. 


deed  in  the  United  States)  where  to  get  a  reasonable  line  of  any 
kind  is  something  of  a  feat  His  true  function  and  excuse  for 
being  as  an  engineer,  as  distinguished  from  a  skilled  workman, 
begins  and  ends  in  comprehending  and  striking  a  just  balance 
between  topographical  possibilities,  first  cost,  and  future  reve- 
nue and  operating  expenses. 

While  this,  in  a  certain  sense,  is  peculiar  to  the  branch  of  en- 
gineering we  are  to  study,  yet  a  curiously  close  analogy  may  be 
drawn,  tending  to  show  that  it  is  as  essentially  true  of  all  otiier 
branches  of  engineering  as  of  this.  For  example,  it  is  beyond 
doubt  that  the  true  reason  for  the  striking  progress  in  bridge- 
building  in  recent  years  has  been,  not  that  men  have  been  driven 
into  excellence  by  "  the  responsibility  of  human  life"  resting  on 
them  ; — for,  after  the  types  have  once  been  invented,  a  relatively 
low  order  of  engineering  skill  suffices  to  reduce  that  risk  alone 
to  a  minimum.  But  the  impelling  force  has  been  the  keen  com- 
petitive struggle  to  bring  the  first  cost  of  every  bridge  as  low  as 
possible,  and  yet  do  nothing  which  shall  injure  its  permanent 
efficiency  and  compel  it  to  be  speedily  rebuilt ;  nothing,  in  other 
words,  which  shall  increase  the  future  "  maintenance  and  oper- 
ating expenses."  But  whereas  the  "  operating  expenses"  of  bad 
bridge-engineering  come  in  a  series  of  startling  catastrophes 
which  shock  the  community  and  dismay  the  moneyed  interests 
concerned,  causing  good  work  to  be  appreciated  and  insisted  on, 
and  scaring  off  the  amateurs  and  'prentice  hands  from  **  med- 
dling and  muddling,"  after  the  manner  of  their  kind,  the  operat- 
ing expenses  from  bad  railway  location  come  by  a  gentle  but 
unceasing  ooze  from  every  pore  which  attracts  no  attention, 
albeit  resulting  in  a  loss  vastly  larger  than  any  possible  loss 
from  bad  construction  ;  for  it  requires  some  training  and  experi- 
ence even  to  appreciate  the  loss  as  existing,  and  still  more  of 
both  to  appreciate  it  as  remediable.  In  fact  no  one  can  do  so, 
except  in  the  most  general  way,  without  special  investigation  of 
each  special  case.  Errors  which,  even  if  committed,  are  not 
likely  to  be  discovered,  are  rarely  much  feared,  and  at  last  the 
consciousness  that  there  is  danger  of  error  becomes  dulled. 
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In  these  facts  we  have  plain  reasons  why  average  practice  in 
laying  out  railways  should  inevitably  tend,  as  it  does  tend,  to  be 
and  remain  of  a  low  grade.  It  is  not  difficult,  in  fact,  to  see 
reasons  why  it  can  never  well  be  otherwise,  except  in  degree, 
unless  ihe  progress  of  science  should  wholly  change  the  nature 
of  the  work  ;  and  a  correct  appreciation  of  how  great  is  this 
danger,  and  why  it  exists,  will  greatly  help  to  save  the  student 
from  it. 

The  permanent  difficulty  lies  in  this  :  High  efficiency  in  any 
art  or  calling  in  which  many  minds  of  no  phenomenal  gifts  are 
engaged  requires  that  every  man's  work  should  be  readily  com- 
parable either  with  a  certain  uniform  standard  or  with  the  work 
of  his  fellows.  In  constructive  engineering  this  is  possible. 
Broadly  speaking,  a  hundred-foot  bridge  is  a  hundred-foot 
bridge,  the  world  over.  It  has  everywhere  to  fulfil  but  two 
primary  conditions  :  It  must  carry  a  certain  nearly  uniform  load 
per  foot,  and  it  must  not  fall  down.  The  same  is  in  substance 
true  of  every  form  of  constructive  engineering.  Every  man's 
practice  therein,  therefore,  is  comparable,  and  is  compared,  with 
the  highest  level  of  practice,  the  world  over.  Those  most  highly 
skilled  are  discovered  and  recognized.  The  moderately  skilled 
perceive  and  correct  their  deficiencies.  The  hopelessly  unskilled 
retire  to  other  pursuits. 

In  laying  out  railway  lines,  and  less  strikingly  in  some  other 
analogous  kinds  of  engineering  work,  this  is  forever  impossible. 
We  cannot  reduce  the  laws  of  topography,  nor  even  of  finance,  to 
equations  and  formulae.  Every  line  is  a  problem  by  itself,  with 
its  own  peculiar  physical  and  commercial  conditions,  so  that  the 
engineer  is  deprived  of  the  aid  to  be  had  by  comparing  with, 
and  copying  the  details  of,  the  practice  of  others.  Under  these 
circumstances,  the  difference  of  conditions  will  be  apt  to  be  hon- 
estly accepted  by  the  reader  who  may  have  sinned  against  good 
practice,  and  by  all  others  concerned,  as  the  reasons  why  an- 
other line,  one  hundred  or  one  thousand  miles  off,  should  have 
cost  so  much  less  and  yet  be  so  much  better  worth  owning  than 
his  own.     He  who  has  done  well,  therefore,  is  cut  off  from  any 
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absolute  knowledge  and  general  recognition  of  that  fact,  and 
the  guilty  reader,  who  has  done  ill,  is  cut  off  from  the  still 
greate  gain  which  would  come  to  him  from  a  revelation  of 
where  and  wherein  he  has  done  ill.  In  most  such  cases  each 
will  have  in  some  detail  shown  better  judgment  than  the  other  ; 
but  from  the  lack  of  unquestionable  evidence  of  this,  each  is 
denied  the  instruction  which  he  might  otherwise  receive  from 
that  fact,  and  so  is  in  great  danger  of  falling  into  the  most  natu- 
ral and  most  human  error,  believing  that  all  that  he  has  done 
is  good,  which  has  not  been  proven  to  be  bad,  and  so  ceasing  to 
make  effort  to  improve  upon  what  is  good  enough  to  pass,  and 
merely  multiplying  errors  with  advancing  experience,  without 
really  advancing  in  knowledge. 

For  these  reasons  the  student  should  begin  with  the  conscious- 
ness that  the  level  of  average  practice  in  railway  location,  his 
own  included,  is  by  its  nature  restricted,  not  to  the  sum  of  the 
united  abilities  of  all  those  who  are  or  have  been  engaged  in  it» 
as  in  constructive  engineering,  but  to  the  average  individual  level 
of  capacity  and  knowledge.  No  more  is  needed  than  this  un* 
doubted  fact  to  prove  to  demonstration  that  average  practice  is 
and  must  be,  both  comparatively  and  absolutely,  of  a  pretty  low^ 
grade  ;  and  hence  it  becomes  every  one  who  may  be  entrusted 
with  such  work  to  have  constantly  before  him  the  fact  that  he 
stands  thus  alone,  and  to  scrutinize  with  the  sternest  skepti- 
cism, the  conclusions  which  he  may  reach,  remembering  that  his 
danger  of  grave  errors  of  judgment  is  thereby  multiplied  many- 
fold.  As  he  measures  only  by  his  own  knowledge,  all  the  work: 
he  does  will  naturally  seem  good  even  if  really  bad. 

To  the  preceding,  which  may  be  called  the  subjective  ob- 
stacles to  good  practice,  must  be  added  another  and  perhaps  a 
greater  one.  Inasmuch  as  no  one  can  even  know  for  himself 
the  absolute  quality  of  his  own  skill  in  this  particular  branch  of 
engineering,  it  is  almost  a  natural  corollary  that  corporations 
should  very  uniformly  decline  to  take  it  for  granted,  by  assum- 
ing that  there  are  any  measurable  differences  in  qualifications  for 
such  work  among  those  who  have  proved  their  competency  ini 
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Other  branches  of  engineering.  Hence  it  happens  that  railviray 
location  tends  more  and  more  to  be  entrusted  to  those  to  whom 
it  is  a  mere  temporary  incident  in  their  professional  career,  and 
who  consider  the  work  mainly  from  the  constructive  stand- 
point, without  much  attention  to  those  larger  economic  ques- 
tions which  it  is  the  purpose  of  tiiis  volume  to  discuss,  and  to 
which,  in  well-conducted  work,  the  mere  constructive  details 
should  be  wholly  subordinate.  But  as  the  inexperienced  young 
man  can  only  gauge  the  importance  of  various  work  by  the  at- 
tention which  he  sees  paid  to  it  by  his  superiors,  he  is,  as  it 
were,  pushed  by  others  into  an  error  which  it  is  difficult  for  him 
to  avoid  at  best  ;  for  he  will  soon  note  that  the  assumption  and 
practice  of  the  world  is,  that  whoever  is  fit  to  design  the  struc- 
tures of  a  railway  is  thereby  fitted,  without  further  study  or 
preparation,  to  design  the  railway  as  a  whole.  In  fact,  this 
vicious  principle  is  in  very  many  instances  pushed  to  the  ab- 
surd extreme  of  entrusting  engineers  of  inferior  capacity  with 
the  location  of  railways,  and  only  seeking  for  a  higher  grade 
ot  skill  wiien  the  design  of  the  cheaper  man  is  to  be  embodied 
in  construction.  The  error  in  so  doing  is  the  same  in  kind 
and  in  degree  as  if  it  were  assumed  that  whoever  was  fitted  to 
build  a  house  was  fitted  to  design  one.  The  mental  qualities 
and  special  training  needed  are  much  the  same  in  each  case,  but 
the  two  kinds  of  work  are  distinct,  and  skill  in  one  does  not 
argue  skill  in  the  other. 

Nevertheless,  railways  must  be  built,  and  fortunately  there  is 
a  bright  side  as  well  as  a  dark  side  to  the  picture.  There  is 
indeed  a  pitiable  waste  resulting  from  the  conditions  outlined  : 
such,  to  mention  a  simple  and  readily  comprehended  example,  as 
has  resulted  from  the  location  of  the  entire  railway  system  of 
the  prairie  States  of  the  West, — taking  it  as  a  whole  and  neglect- 
ing the  many  individual  exceptions, — where  the  fatal  ease  with 
which  an  air-line  may  be  run  from  almost  anywhere  to  any- 
where, by  using  heavy  enough  grades,  has  brought  the  average 
train-load  lower  than  in  the  rugged  regions  of  the  East,  and 
caused  perhaps  a  greater  percentage  of  utterly  needless  waste. 
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and  a  more  discreditable  aggregate  of  thoroughly  bad  location, 
than  in  any  other  considerable  region  of  the  world  ;  and  in  view 
of  such  facts,  the  distorted  pre-eminence  given  by  engineers, 
and  by  those  who  teach  them  and  employ  them,  to  the  pettiest 
details  of  how  to  build  the  separate  works  which  make  a  railway, 
to  the  neglect  of  the  larger  questions  of  where  to  build  and 
when  to  build,  and  whether  to  build  them  at  all,  has  in  it  some- 
thing at  once  astounding  and  discouraging.  But  in  a  larger 
view  this  is  in  no  way  surprising.  It  is  but  the  common  result 
of  man's  attempts  at  solving  every  serious  problem  which  does 
not  admit  of  exact  and  positive  solution,  like  a  problem  in 
geometry,  but  contains  such  indeterminate  elements  that  to 
solve  it  perfectly  is  given  only  to  Omniscience.  In  all  such 
cases  mankind  in  general  shirks  the  issue,  or  jumps  at  a  solu- 
tion in  the  rudest  way,  as  is  seen  not  only  in  the  work  of  engi- 
neers, but  in  that  of  farmers  and  legislators  and  merchants, 
physicians  and  builders.  Compared  with  the  dismal  failure 
which  so  many  men  make  in  every  one  of  these  callings,  the 
work  of  engineers  in  laying  out  railways  shines  by  comparison. 
For  after  all,  the  fact,  if  it  be  a  fact, — as  in  a  rude  way  it  is, — 
that  between  waste  in  construction  and  waste  in  operation  and 
waste  from  inaccessibility  to  possible  patrons,  it  takes  about* 
twice  as  great  expenditure  of  capital  and  labor  as  it  need  to 
afford  existing  transportation  facilities — this  really  means  no 
more  than  that,  instead  of  realizing  ninety  per  cent  of  the  ad- 
vantages  which  might  be  gotten  from  George  Stephenson's  inven- 
tion, as  is  reasonably  possible,  only  some  seventy-five  or  eighty 
per  cent  is  actually  realized.  The  great  world  declines  to  take 
much  interest  in  such  a  trifling  waste  as  this,  being  accustomed 
to  much  greater  waste  in  many  things,  and  having  something  of 
that  large  indifference  to  waste  which  pervades  all  nature.  Nor 
would  it  be  worth  while  here  to  insist  on  it  for  the  mere  sake  of 
pointing  out  that  it  exists,  but  solely  to  point  out  that,  as  the 
location  of  railways  is  the  one  department  of  engineering  in 
which  waste  on  a  gigantic  scale  is  possible  from  probable  errors 
of  judgment,  and  as  it  is  likewise  the  one  department  of  engi- 
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neering  in  which  no  natural  check  exists  against  such  errors,  it 
is  fitting  that  engineers  should  prepare  themselves  for  it  with 
especial  care,  at  least  to  the  extent  of  acquiring  an  adequate 
conception  of  the  number  and  magnitude  of  the  errors  into 
which  they  may  fall. 

Much  of  the  success  of  any  one  in  any  kind  of  work,  and  especially 
in  work  subject  to  the  peculiar  difficulties  of  that  we  are  considering, 
tlepends  upon  the  spirit  in  which  it  is  undertaken.  If  it  be  true,  as  it 
unquestionably  is,  that  no  one  ever  attained  great  success  in  any  walk  of 
life — or  certainly  in  no  intellectual  calling — who  found  no  other  nor 
higher  pleasure  in  doing  that  well  which  was  given  him  to  do  than  in 
the  money  or  the  glory  which  he  might  get  from  doing  it,  it  is  certain- 
ly much  more  true  in  a  calling  where  those  ordinary  stimuli  work  very 
imperfectly  or  not  at  all,  and  in  which  one  is  often  called  upon  to  do  the 
direct  contrary  of  what  will  win  him  credit  from  the  thoughtless  and 
superficial.  The  desire  to  do  good  work  for  its  own  sake  is  then  the 
only  real  guarantee  that  good  work  will  be  done ;  for  although  a  kindly 
Providence  has  given  the  latent  power  to  do  bad  work  of  this  kind  to 
every  human  being  with  a  tolerably  observant  eye  and  intelligence 
enough  to  lay  up  bricks,  most  assuredly  the  power  to  do  good  work  will 
not  come  by  nature.  The  author,  therefore,  feels  that  he  need  make  no 
apology  to  those  young  men  who  may  honor  him  by  studying  this 
Volume,  for  offering  them  one  page  at  least  of  true  wisdom,  in  the  state- 
ly periods  of  one  of  the  greatest  thinkers  of  our  or  any  age;  which  he 
does  in  the  belief  that  they  will  find  its  study  more  profitable  than  that 
of  many  pages  in  this  or  any  other  text-book,  since,  if  they  have  studied 
it  to  some  purix)se,  they  are  at  least  assured  the  most  permanently  grati- 
fying" of  all  success — the  consciousness  of  having  done  one's  best : 

"  I  look  on  that  man  as  happy,  who,  when  there  is  question  of  suc- 
cess, looks  into  his  work  for  a  reply— not  into  the  market,  not  into 
opinion,  not  into  patropage.  In  everv  variety  of  human  employment, 
in  the  mechanical  and  in  the  fine  arts,  in  navigation,  in  farming,  in  legis- 
lating, there  are  among  the  numbers  who  do  their  work  perfunctorily, 
as  we  say,  or  just  to  pass,  and  as  badly  as  they  dare,— there  are  the  work- 
ingmen,  on  whom  the  burden  of  the  business  falls, — those  who  love 
work,  and  love  to  see  it  rightly  done,  who  finish  their  task  for  its  own 
sake ;  and  the  state  and  the  world  is  happy  that  has  the  most  of  such 
finishers.  The  world  will  always  do  justice  at  last  to  such  finishers  :  it 
cannot  otherwise.     He  who  has  acquired  the  ability  may  wait  securely 
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the  occasion  o{  making  it  felt  and  appreciated,  and  know  that  it  will  not 
loiter.  Men  talk  as  if  victory  were  something  fortunate*  Work  is  vic- 
toiy.  Wherever  work  is  done,  victory  is  obtained.  There  is  no  chance, 
and  no  blanks.  You  want  but  one  verdict :  if  you  have  your  own,  you 
are  secure  of  the  rest.  And  yet,  if  witnesses  are  wanted,  witnesses  are 
near.  There  was  never  a  man  born  so  wise  or  good,  but  one  or  more 
companions  came  into  the  world  with  him,  who  delight  in  his  faculty 
and  report  it.  I  cannot  see  without  awe,  that  no  man  thinks  alone,  and 
no  man  acts  alone ;  but  the  divine  assessors  who  come  up  with  him  into 
life,  now  under  one  disguise,  now  under  another,  like  a  police  in  citi- 
zens' clothes,  walk  with  him,  step  for  step,  through  the  kingdom  of 
time. 

"  What  is  vulgar,  and  the  essence  of  all  vulgarity,  but  the  avarice  of 
reward  ?  Tis  the  difference  of  artisan  and  artist,  of  talent  and  genius, 
of  sinner  and  saint.  The  man  whose  eyes  are  nailed,  not  on  the  nature 
of  his  act,  but  on  the  wages, — whether  it  be  money,  or  office,  or  fame, — 
is  almost  equally  low."  * 

The  true  moral  to  be  drawn  from  such  glittering  generalities  is  not 
that  if  a  man  does  not  succeed  the  world  is  not  doing  justice  to  him  ; 
for  the  chances  are  a  hundred  to  one  that  it  is  meting  him  out  exact 
and  equal  justice,  and  that  unless  he  wipes  out  that  delusion  from  his 
mind  and  sets  about  correcting  his  deficiencies,  it  will  continue  to  do  so 
in  the  same  way :  nor  is  it  that  a  man  should  neglect  that  reasonable  care 
for  his  own  welfare  which  is  every  man's  duty,  nor  that  he  should  submit 
\s^  imposition,  nor  continue  very  often,  for  very  long,  to  render  something 
for  nothing :  In  this  utilitarian  age  there  is  little  danger  that  it  will  be 
so  interpreted.  But  the  author  has  seen — or  thinks  he  has  seen — so 
many  young  men  doing  permanent  injury  to  their  own  future  by  letting 
$150  a  month  fill  up  the  whole  arc  of  their  horizon,  that  he  has  seized 
his  chance,  while  he  has  them  foul,  to  inflict  a  little  advice.  He  grants 
it  is  against  the  laws  of  the  game,  and  stops. 

We  will  now  proceed  with  our  legitimate  subject,  and  endeavor  not 
to  depart  from  it. 

*  Ralph  Waldo  Emerson :  "  Essay  on  Worship." 


PART  I. 

ECONOMIC   PREMISES. 


'*  The  location  of  a  railroad  is  giving:  it  its  constitution.  It  may  be 
aide,  almost  unto  death,  with  accidents  of  construction  and  manage- 
ment, but  with  a  good  constitution  it  will  ultimately  recover." 

— D.  H.  AiNSWORTH. 
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ECONOMIC  PREMISES. 


CHAPTER  I. 


THE  INCEPTION   OF  RAILWAY   PROJECTS,  AND  CONDITIONS  GOVERN- 
ING   IT. 

1.  When  a  railway  is  projected,  and  while  its  construction 
is  still  in  doubt,  the  most  important  and  most  doubtful  ques- 
tion of  all  is  one  which  does  not  admit  of  any  general  discussion 
or  analysis  :  Whether  or  not  to  build  the  line  at  all.  The 
decision  of  this  question  is  not  within  the  legitimate  sphere  of 
an  engineer's  duties,  acting  as  such  ;  and  hence  it  should  not  be 
permitted  to  confuse  or  affect  his  mind  during  the  subsequent 
process  of  preparing  the  line  for  construction.  For  the  general 
question  of  whether  or  not  to  build  the  line  at  all  is  one  of 
finance  and  business  judgment  alone,  to  be  settled  by  a  more  or 
less  exact  or  visionary  estimate  of  the  available  capital  for  con- 
struction, the  probable  gross  and  net  receipts,  and  the  resulting 
direct  and  indirect  advantages  to  the  projectors,  with  the  final 
conclusion  that — 

(i)  There  is  (or  is  not)  sufficient  need  of  a  railway  to  give  a 
fair  return  on  the  expenditure  of  a  certain  gross  amount  in  con- 
structing it;  and 

(2)  That  this  gross  amount  can  (or  cannot)  be  raised. 

This  conclusion  is  not  necessarily  expressed  by  a  definite  sum 
in  advance — in  fact  it  is  very  rarely  so  expressed  ;  but  such  a 
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conclusion  is  in  efifect  reached,  although  often  in  a  very  vague 
form,  whenever  it  is  decided  to  proceed  with  construction. 

2.  Neither  does  it  follow  that  the  deciding  motive  is  direct 
pecuniary  profit ;  for  the  line  nray  be  of  great  value  to  the  in- 
vestors and  the  public,  and  yet  never  pay  such  profit.  In  fact, 
the  railway  system  of  the  world,  taken  as  a  whole,  and  especially 
that  of  the  United  States,  has  been  only  very  moderately  profit- 
able in  any  direct  form  ;  owing  not  so  much  to  mistakes  of  judg- 
ment pure  and  simple,  as  to  the  very  large  proportion  of  lines 
which  have  been  built  simply  to  increase  the  value  of  land,  to 
afford  local  transportation  facilities,  to  bring  traffic  to  the  main 
line,  and  similar  purposes.  Yet  the  resulting  gain  to  the  com- 
munity, from  these  indirect  advantages  alone,  has  been  vast  be- 
yond computation  ;  so  much  so  that,  although  the  lines  on  which 
projectors  have  lost  money  have  been  many,  there  have  been 
few  or  none  which  have  involved  a  positive  loss  to  the  commu- 
nity as  a  whole,  excepting  some  of  those  which  have  merely 
paralleled  other  lines. 

3.  A  certain  number  of  lines,  also,  are  built  for  more  or  less 
illegitimate  and  irregular  purposes:  to  sell  out  to,  or  sometimes, 
one  may  fairly  say,  to  black-mail  other  lines  ;  to  make  profit  on 
the  construction  ;  as  means  of  warfare  against  other  lines  ;  etc., 
etc.  Nevertheless,  even  with  such  irregular  enterprises,  as  cer- 
tainly in  all  other  cases,  the  same  general  law  holds  :  It  is  the 
plain  interest  of  the  constructors,  in  all  cases,  to  obtain  as  good  a 
road  as  they  can  for  the  money,  and  to  build  it  on  business  prin- 
ciples ;  to  spend  what  they  have  to  spend  to  the  very  best  advan- 
tage, and  to  spend  no  more  than  they  are  obliged  to  spend  to 
build  the  line  at  all  in  safe  operating  condition,  unless  the  addi- 
tional expenditure,  and  not  simply  the  expenditure  as  a  whole,  is 
clearly  a  good  investment. 

4.  From  the  point  of  view  of  this  volume,  therefore,  all  rail- 
ways are  legitimate  enterprises,  and  their  construction  is  gov- 
erned by  the  same  general  economic  laws.  These  laws,  vital  to 
the  successful  conduct  and  outcome  of  such  enterprises,  seem- 
ingly very  plain  and  simple,  but  frequently  neglected  or  forgot- 


CHAP.   L^INCEPTION  OF  RAILWAY  PROJECTS.  15 

ten,  may,  as  respects  the  question  of  whether  to  build  the  line  or 
not,  be  summarized  as  follows  : 

5.  (i)  Railways  are  not  undertaken  unless  they  are  expected 
to  be  profitable,  not  to  the  general  public,  nor  to  other  parties 
in  the  near  or  distant  future,  nor  to  those  who  lend  money  on 
them,  but  to  those  who  at  first  control  the  enterprise.  If  the  means 
in  hand  be  not  sufficient  for  the  projectors  to  complete  the  road 
for  operation  and  to  control  its  operation  afterwards,  the  result 
to  them  is  usually  complete  loss.  Remembrance  of  this  fact 
becomes  the  more  important  because  the  available  means  (the 
great  bulk  of  which  is  borrowed  money)  are  almost  always  over- 
rated, and  the  demand  upon  them  underrated. 

The  logical  order  of  procedure  in  the  case  of  any  new  enter- 
prise— which  is,  first,  to  determine  whether  or  not  the  project  is 
a  sound  one,  and  to  be  carried  out  ;  and,  secondly,  to  make  the 
necessary  studies  as  to  the  manner  of  carrying  it  out — is  not 
necessarily  followed  in  order  of  time  :  often  it  cannot  be,  for  the 
final  decision  as  to  the  former  often  depends  on  the  results  of 
the  latter,  or  on  unknown  future  events.  Nevertheless,  although 
subsequent  events  may  cause  a  revision  of  ^such  assumptions, 
the  mere  initiation  of  the  study  of  details  implies  a  pro-forma 
conclusion,  that  the  project  as  a  whole  is  a  wise  one  if  wisely 
carried  out,  and  can  only  fail  by  bad  judgment  in  details.  This 
premise  must  be  from  the  beginning,  therefore,  under  all  circum- 
stances, the  basis  of  the  engineer's  action.     From  this  it  follows  : 

6.  (2)  No  increase  of  expenditure  over  the  unavoidable  mini- 
mum is  expedient  or  justifiable,  however  great  the  probable 
profits  and  value  of  an  enterprise  as  a  whole,  unless  the  increase 
can  with  reasonable  certainty  be  counted  on  to  be,  in  itself,  a 
profitable  investment.     Conversely, 

(3)  No  saving  of  expenditure  is  expedient  or  justifiable,  how- 
ever doubtful  the  future  of  the  enterprise  as  a  whole,  when  it  can 
with  certainty  be  counted  on  that  the  additional  expenditure  at 
least  will,  at  the  cost  for  the  capital  to  make  it,  be  in  itself  a 
paying  investment. 

For  if  the  project  as  a  whole  be  an  unwise  one,  the  projec- 
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tors  will  lose  their  money  in  any  case  ;  but  an  additional  expendi- 
ture which  adds  more  value  to  the  property  than  it  costs  will,  at 
the  worst,  decrease  their  loss,  and  may  turn  the  scale  by  prevent- 
ing any  loss.  Doubtful  projects  least  of  all  can  afford  to  have 
their  future  imperilled  by  reckless  economies.  Nevertheless 
the  following  should  be  remembered  : 

7.  (4)  No  expenditure  is  wise,  however  otherwise  profitable, 
which  endangers  the  successful  completion  of  the  enterprise 
with  the  funds  on  hand  or  known  to  be  available. 

For  the  property  then  becomes  worthless  to  the  projectors, 
however  valuable  it  may  become  to  others.  Successful  comple- 
tion, moreover,  includes  mqch  more  than  the  laying  of  the  track. 
It  includes  the  equipment,  the  terminal  facilities,  the  endurance 
of  thin  traffic  and  of  imperfect  exchange-traffic  facilities  until 
the  normal  business  of  the  line  has  been  fully  attained — always 
a  matter  of  time.  Therefore,  as  few  roads  are  even  sure  of  ob- 
taining the  capital  which  they  think  is  necessary  for  the  above 
purpose,  we  have  the  following  : 

8.  (5)  Expenditures  of  any  kind  on  new  projects  are  rarely 
wise,  however  otherwise  profitable,  which  can  be  postponed 
without  any  very  serious  loss,  however  sure  to  involve  some  loss 
if  all  goes  as  well  as  is  expected  ; — such  as  costly  works  which 
can  be  avoided  by  temporary  lines,  or  by  less  durable  but  cheaper 
structures,  complete  provisions  for  traffic  which  is  yet  in  the 
future,  and  elaborate  shops  and  buildings. 

On  the  other  hand,  economies  which  permanently  handicap 
the  line  with  inferior  works  or  alignment,  or  which  place  it  un- 
der a  permanent  disadvantage  in  seeking  for  business,  such  as 
using  over-light  rails,  keeping  away  from  towns  to  save  right-of- 
way  expenses,  heavy  grades,  etc.,  are  the  first  which  should  be 
avoided,  but  are  often  the  first  which  are  resorted  to,  for  rea- 
sons more  fully  discussed  in  Chapters  XXII.  and  XXIII. 

9>  The  profit  on  a  railway  property  depends,  first,  on  the 
judgment  shown  in  selecting  the  region  through  which  it  is  to 
be  built ;  and,  secondly,  on  the  skill  with  which  the  line  laid  down 
in  it  is  adapted  to  be  of  the  greatest  use  to  the  greatest  number 
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of  people  (giving  large  gross  revenue)  at  the  smallest  cost  for 
the  ccrvice  rendered  (giving  small  operating  expenses).  The 
first  is  distinctively  the  province  of  the  projectors  ;  the  last  is 
distinctively  the  province  of  the  engineer.  Which  is  most  im- 
portant it  would  be  needless  to  inquire,  but  certainly  the  last,  in 
this  sense  at  least,  that,  if  it  be  well  done,  any  errors  in  respect 
to  the  assumed  need  for  a  railway,  although  they  may  be  un- 
fortunate, can  rarely  be  ruinous  ;  while  it  has  again  and  again 
been  proven  that  if  good  judgment  be  not  shown  in  the  details 
of  the  route  and  expenditure,  no  merely  constructive  skill  of  the 
engineer,  nor  excellence  of  judgment  in  selecting  a  locality,  can 
save  the  project  from  disaster. 

10.  All  the  preliminary  questions  of  probable  profit  and  loss 
involved  in  the  decision  to  build  a  line  of  some  kind  over  some 
given  general  route  being  supposed  to  be  finally  settled  and  dis- 
posed of,  and  the  construction  of  the  road  definitely  determined 
on  (if  the  expectations  as  to  cost  of  construction  and  available 
means  are  realized),  the  province  of  the  locating  engineer  and 
the  proper  subject-matter  of  this  volume  begins. 

We  are  now  done  altogether  with  all  considerations  as  to 
whether  the  future  of  the  company  as  a  whole  will  be  prosperous 
or  otherwise,  and  as  to  whether  the  probable  aggregate  profits 
or  cost  of  the  road,  either  per  mile  or  in  gross,  will  be  large  or 
small,  and  it  is  the  duty  of  the  engineer  to  neglect  them  abso* 
lutely  in  laying  out  his  work,  considering  only  the  effect  of  his 
decisions  upon  these  three  items : 

1.  The  difference  in  gross  receipts  which  will  or  may  result 
from  choosing  one  or  another  line. 

2.  The  difference  in  operating  expenses  which  will  or  may 
result  from  choosing  one  or  another  line,  one  or  another  gra- 
dient, one  or  another  limit  of  curvature,  etc. 

3  The  difference  in  annual  interest  charge  which  will  or 
may  result  from  the  differences  in  cost  of  construction  caused 
by  differences  in  the  above  details. 

The  latter  should  be  computed,  of  course,  at  the  rate  or  rates 
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of  interest  which  money  actually  costs  or  will  cost  his  company. 
Tins  is  supposed  to  be  known  to,  and  remembered  by,  the 
engineer ;  and  is  the  only  fact  connected  with  the  present  condi- 
tion or  future  prospects  of  the  finances  of  his  company  which 
should  legitimately  influence  his  decisions. 

11.  Not  unfrequently  this  rate  of  interest  cannot  be  consid- 
ered uniform,  but  must  be  assumed  to  increase  very  rapidly 
with  the  amount  invested  ;  and  not  unfrequently  the  rate  of 
interest  which  should  properly  be  assumed  will  verge  upon  the 
infinite.  It  is  always  more  likely  to  be  underrated  than  over- 
rated ;  whereas  prudence  requires  that  the  reverse  should  be 
the  case. 

But  however  great  or  small  the  amount  and  cost  of  the  avail- 
able capital,  although  our  decisions  themselves  will  vary,  yet  the 
methods  by  which  these  decisions  are  reached  will  not  vary  ;  for 
even  in  such  an  extreme  case  as  when  the  cost  of  more  capital 
than  is  absolutely  essential  is  infinitely  great,  we  are  simply 
permanently  reduced  to,  and  compelled  never  to  vary  from,  what 
should  be  the  ^priori  basis  for  construction  with  which  the  con- 
struction of  every  line  is  entered  upon, — however  prosperous  the 
company,  however  large  the  probable  traffic  and  profits, — because 
no  more  than  this  is  implied  in  the  mere  decision  to  build  the 
road,  which  is  : 

That  excepting  when  and  as  specific  reasons  to  the  contrary  appear^ 
the  cheapest  line  is  to  be  built  over  which  it  is  physically  possible  to  carry 
the  probable  traffic  with  proper  safety  and  speedy  using  to  this  end  any 
grades  and  curves  and  length  of  line  which  may  be  most  conducive  to  this 
end  only — and  never  abandoning  it  by  increasing  the  expenditure,  unless 
the  investment — not  the  investment  as  a  whole,  for  the  line  as  a 
whole,  but  each  particular  investment  for  each  particular  purpose  at 
each  particular  point — will  be  in  one  way  or  another  profitable  in  itself, 

12.  In  other  words,  reduction  of  first  cost  to  the  lowest  pos- 
sible point  is,  in  logical  or  economic  order,  the  first  considera- 
tion ;  although  therefore  not  by  any  means  either  the  most 
important  or  the  governing  consideration.  That  this  is  so  !S 
easily  seen,  however  often  forgotten.     It  is  not  only  business-like 
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common-sense  for  the  investors  and  their  servants,  but  it  is 
sound  political  economy  for  the  community  as  a  whole.  It  does 
not  mean  nor  imply  cheap  and  shabby  construction.  It  simply 
means  an  avoidance  of  waste,  either  in  saving  money  or 
spending  it.  It  simply  means  a  recognition  of  the  fact  that 
every  dollar  and  every  day's  work  which  goes  into  the  ground 
and  does  not  bring  something  out  of  it,  makes  not  only  the  indi- 
vidual but  the  whole  community  the  poorer.  The  welfare  of  all 
mankind,  as  well  as  of  investors  in  the  enterprises  which  employ 
engineers,  depends  upon  the  skill  with  which  the  investment  in 
its  constructive  or  manufacturing  enterprises  (destruction  of 
existing  capital)  is  kept  small,  and  the  productive  or  earning 
power  (creation  of  new  capital)  is  made  large.  The  difference 
between  the  two  is  the  so-called  "profit"  (net  addition  to  exist- 
ing capital),  which  goes  indeed  into  the  control  of  those  who 
created  it  by  perceiving  the  (supposed)  opportunity  or  necessity 
and  using  their  own  means  at  their  own  risk  to  supply  it ;  but  it 
is  not,  therefore,  for  the  true  interest  of  any  person  or  class  to 
make  it  less  by  increasing  the  investment,  for  otherwise  there  is 
a  waste  which,  as  it  benefits  no  one,  indirectly  injures  all.  Not 
even  the  laborer  who  uses  up  a  portion  of  the  wasted  capital  ib 
really  the  gainer;  for  if,  on  the  one  hand,  the  capital  spent  (/>., 
destroyed)  for  construction  or  plant  be  needlessly  large,  although 
the  poor  man  gains,  for  the  time  being,  wages  which  he  would 
not  otherwise  receive  from  that  particular  enterprise,  yet  it  is  as 
if  he  were  paid  wages  to  turn  a  crank  which  ground  no  grist — 
his  time  and  his  work  go  for  naught.  If  he  spend  half  his  time 
in  this  way  he  must,  in  the  long-run,  do  two  days*  work  for  the 
wages  of  one — a  condition  which  is  nearer  to  existing  in  railway 
enterprises  than  is  always  realized  or  admitted. 

CoiDparison  of  the  condition  of  laborers  in  countries  and  ages  where  human 
labor  is  economized  (reduced  to  a  minimum  for  each  separate  service)  and 
where  it  is  not,  fully  establishes  this  important  economic  truth,  as  to  which 
many  false  notions  prevail. 

13.  On  the  other .  hand,  if  the  proper  margin  of  profit  has 
been  reduced  by  reckless  and   costly  economies,  no  one  gains 
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even  the  semblance  of  benefit,  while  both  the  projectors  and  the 
patrons  of  the  enterprise  are  heavy  losers — the  projectors  in 
money,  the  patrons  in  convenient  service. 

These  two  vital  truths,  therefore,  which  directly  result  from 
what  has  preceded,  should  never  be  forgotten  :  that  because  a 
line  will  have  oris  expected  to  have  a  prosperous  future — because, 
perhaps,  it  is  to  be  built  by  the  State  for  great  reasons  of  state, 
or  for  any  other  reason  will  have  plenty  of  money  in  the  treasury, 
there  is  therefore^  no  justification  in  that  fact  alone  for  making 
it  a  costly  road  as  well. 

On  the  other  hand,  no  road  is  so  poor  that  it  can  afford  to 
economize  when  certain  additional  expenditure  will  be  clearly 
very  profitable.  If  it  is  clearly  understood,  or  believed  for  good 
reason,  that  a  given  additional  investment  will  certainly  pay  lo 
or  15  or  25  or  50  per  cent,  as  the  case  may  be,  it  may  almost  be 
said  that  the  poorest  company  can  find  ways  and  means  for 
obtaining  the  capital,  if  the  facts  be  properly  and  clearly  pre- 
sented. 

14i  The  temptation  to  err  by  neglecting  these  axiomatic 
laws — wiiich  is  always  present  with  every  one  in  laying  out  a 
railway — becomes  especially  difficult  to  guard  against  under  two 
circumstances  of  frequent  occurrence  : 

Firsty  when  a  line  of  light  traffic  is  to  be  carried  through  an 
inherently  difficult  country,  so  that  the  cost  of  construction  must 
in  any  case  be  large.  The  tendency  to  look  on  a  slight  per- 
centage of  increase  in  cost  as  a  trifling  matter,  although  it  may, 
nevertheless,  involve  an  expenditure  out  of  all  proportion  to  the 
real  advantage  secured,  is  very  strong,  very  difficult  to  avoid, 
rarely  or  never  avoided  altogether.     Per  contra  : 

15.  Secondly^  when  a  line  of  comparatively  heavy  traffic  is  to 
be  carried  through  a  region  offering  small  natural  difficulties,  a 
dangerous  tendency  arises  of  an  opposite  character; — a  tendency 
to  unduly  exaggerate  the  importance  of  a  large  percentage,  and 
yet  small  aggregate  of  increased  cost.  This  tendency  is  especi- 
ally probable  and  dangerous  when  means  for  construction  are 
limited,  or  when   the  margin  of  profit  on  the   enterprise  as   a 
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whole  is  liable  to  be  small :  a  fact  which  should  not  be  per* 
mitted  to  exercise  any  influence  whatever,  except  through  its 
reflex  effect  on  the  rate  of  interest  on  capital.  The  most  usual 
and  most  unfortunate  form  which  an  error  of  this  kind  can  take 
is  the  adoption  of  unduly  high  gradients  to  effect  a  really  trifling 
economy.  The  railways  of  the  Western  United  States,  as  al- 
ready noted,  have  suffered  greatly  from  this  cause. 

The  most  experienced  and  cautious  man  cannot  free  himself 
wholly  from  these  two  grave  errors;  the  inexperienced  engineer 
or  projector  should  therefore  be  continually  on  his  guard  against 
them. 

16.  It  has  seemed  essential  thus  to  lay  down  certain  prelimi- 
nary generalities  as  to  what  should  be  the  attitude  of  mind' of 
a  locating  engineer,  because  he  is  often  unconsciously  and  im- 
properly guided  in  his  actions  by  the  mere  bald  feeling  (whether 
justified  or  not  does  not  matter)  that  his  company  is  very  rich  or 
very  poor,  and  that  he  can  spend  or  must  save  accordingly. 
Supposing  him  to  enter  upon  the  work,  therefore,  with  that 
most  important  of  all  preliminaries,  a  correct  appreciation  of 
the  proper  basis  for  decisions,  tlie  problem  for  which  he  is  prop- 
erly responsible,  when  selecting  a  route  for  a  railway  whose 
construction  has  been  determined  on,  may  be  again  subdivided 
thus  : 

Firsts  and  by  very  much  the  most  important,  is  the  selection 
of  the  general  route  between  the  two  established  termini,  or,  as 
very  often  happens,  the  selection  of  one  or  both  terrriini  as  well. 

Secondly  comes  the  adaptation  of  the  line  in  detail  to  the 
topographical  conditions  which  exist  along  the  route  selected. 

17.  The  question  of  general  route  is  commonly  settled  by  the 
RECONNAISSANCE,  which  for  this  reason  must  be  classed  as  by 
far  the  most  important  duty  of  the  engineer  in  charge,  and  the 
one  for  which  it  is  most  essential  that  he  should  qualify  himself 
properly,  which  he  can  only  do  by  learning  to  estimate  and  give 
due  relative  weight  to  all  those  circumstances  which  have  or 
may  have  a  bearing  upon  the  future  of  the  property,  as  well  as 
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to  judge  of  the  physical  possibilities  of  the  route  in  question. 
Otherwise — if  he  is  qualified  merely  in  the  latter  respect — his 
danger  is  a  double  one:  that  he  will  give  undue  weight  to 
purely  engineering  questions  as  against  commercial  and  pecuni- 
ary advantages  ;  or,  vice  versa^  that  the  desire  to  reach  such  and 
such  a  town  or  make  such  and  such  a  connection  may  work  in- 
jury to  ihe  property  considered  as  a  whole. 

The  reconnaissance,  in  the  broad  sense  here  given  to  the 
*erm,  viz.,  the  selection  of  the  entire  route  between  termini,  or 
iven  in  cases  of  the  termini  themselves,  is  rarely  left  entirely 
to  the  engineer  or  to  anyone  person.  But  by  whomsoever  de- 
cided, there  is  the  same  danger  of  error  from  attaching  undue 
importance  to  some,  at  the  expense  of  other,  governing  con- 
siderations. 

18.  The  art  of  correctly  discerning  in  advance,  by  merely 
ocular  examination,  assisted  only  by  maps  and  a  few  portable 
instruments,  the  physical  possibilities  and  probable  cost  of  a 
projected  or  possible  railway  route,  and  of  making  the  most  ad- 
vantageous selection  from  the  possible  routes  (which  are  always 
numerous)  for  further  instrumental  examination,  is  sometimes 
supposed  and  stated  to  be  a  sort  of  "  natural  gift,"  dependent 
upon  an  "eye  for  country,"  and  to  be  acquired  only  and  exclu- 
sively by  practice. 

As  with  most  popular  impressions,  there  is  a  foundation  of 
truth  in  this.  Certain  natural  qualifications  and  a  considerable 
amount  of  practice  are  essential.  Nevertheless,  the  acquirement 
of  reasonable  skill  and  competency  for  the  discharge  of  this 
most  responsible  of  all  duties  connected  with  laying  out  a  rail- 
way is  only  to  a  limited  degree  dependent  upon  practice  alone, 
or  increased  by  long  practice,  and  is  hardly  dependent  at  all 
upon  any  peculiar  "  natural  gift,"  other  than  a  natural  gift  for 
close  observation,  and  for  care  in  observing,  collecting,  and  re- 
membering those  facts  which  are  or  may  hereafter  be  important 
—qualities  which  are  apt  to  be  useful  for  other  purposes  as  well. 
There  are  certain  general  rules  and  methods  to  be  observed,  and 
A.'ertain  general  dangers  to  be  avoided,  which  can  be  laid  down 
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almost  as  certainly  as  if  the  art  of  reconnoitring  were  an  exact 
science,  and  which,  if  they  be  mastered  in  advance, — not  simply 
by  reading  them,  but  by  acquiring  a  habit  of  observation  and  of 
applying  them  to  hypothetical  instances, — will  enable  the  young 
erigineer  of  very  limited  experience  to  go  into  the  field  better 
guarded  against  error  than  by  long  years  of  field  practice  alone  ; 
for  the  latter,  in  location,  as  in  most  other  matters  which  re- 
quire something  more  than  the  mechanical  application  of 
methods  learned  by  rote,  is  quite  as  apt  to  confirm  erroneous 
opinions  as  to  inculcate  good  ones.  The  first  necessity  is  tci 
form  correct  and  definite  ideas  as  to  what  a  railway  should  be, 
what  kind  of  a  railway  we  are  to  build,  what  are  the  conditions 
which  contribute  most  to  its  prosperity,  and  to  what  extent  they 
so  contribute,  in  order  that  the  reconnoitring  engineer  may  be 
prepared  to  form  on  the  instant  an  approximately  correct  idea, 
*  ot  only  as  to  what  he  can  do,  but  as  to  what  he  ought  to  do,  in 
any  given  case,  and  to  decide  which  of  two  incompatible  ends 
should  be  sacrificed  to  the  other,  and  what  approximate  sum 
represents  the  difference  in  value  between  them.  Otherwise  the 
experienced  and  inexperienced  man  alike  are  in  imminent  dan- 
ger of  failing  even  to  discern  or  consider  what  are  really  the 
most  promising  possibilities — not  from  lack  of  an  "eye for  coun- 
try" or  training  in  the  field,  but  from  wrong  ideas  of  expe- 
diency. ^^ 

I9i  It  necessarily  results  from  the  preceding  that  the  re- 
connaissance is,  of  all  his  duties,  the  one  which  the  responsible 
engineer  in  charge  should  personally  discharge,  and  never  un- 
der any  circumstances  delegate,  in  part  or  whole,  to  less  expe- 
rienced subordinates,  where  the  final  decision  may  be  seriously 
affected  thereby. 

The  greater  portion  of  this  volume  will  be  devoted  to  the 
presentation  of  data  as  to  the  first  and  most  important  of  the 
duties  connected  with  the  reconnaissance  and  subsequent  sur- 
veys, determining  what  ought  to  be  done  ;  afterwards  couv 
sideringthe  comparatively  simple  matter  of  how  to  do  it. 

20.  To  reach  entirely  correct  decisions  as  to  what  ought  to 
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be  done  requires,  it  is  plain,  that  we  should  not  only  have  a 
correct  idea  of  the  nature  of  a  railway  corporation's  finances  and 
of  railway  traffic,  but  that  we  should  foresee  exactly  the  volume 
and  sources  of  the  future  traffic,  and  the  details  and  probable 
amount  of  the  future  operating  expenses,  as  well  as  in  part  of 
the  future  revenues  ;  for  the  larger  the  probable  traffic,  the  more 
perfectly  adapted  to  its  cheap  handling  can  we  afford  to  make 
every  detail  of  the  line  ;  the  larger  the  probable  revenue,  the  less 
will  the  burden  be  felt  of  paying  interest  on  present  expendi- 
tures, etc.,  etc. 

21.  This  we  cannot  do.  To  foresee  such  details  perfectly  is 
impossible.  To  foresee  them  in  any  degree  we  are  obliged  to 
do  that  most  hazardous  thing — to  look  forward  to  and  "  dis- 
count" the  future  ;  to  make — and  act  upon — what  is,  after  all, 
nothing  more  than  a  guess  at  the  probable  course  of  future 
events.  To  foresee  the  future  with  adequate  exactitude  even  in 
the  simple  case  of  improvements  on  an  old  road  is  difficult,  al- 
though we  have  a  definite  past  to  guide  us.  In  the  case  of  a  new 
road  it  is  still  more  difficult  to  approximate  to,  and  still  less  pos- 
sible to  reach,  an  exact  and  positive  result  ;  but  nevertheless, 
especially  in  any  country  where  railways  already  exist,  estimates 
of  the  financial  importance  of  doing  or  not  doing  certain  things 
can  always  be  made,  by  proceeding  on  correct  principles  and 
using  proper  care,  vhich  shall  be  a  sufficient  guide  for  location, 
and  hence,  whe'-.  made,  should  always  be  carefully  followed  in 
preference  to  mere  "judgment"  and  guesswork  pure  and  sim- 
ple. The  uncertainty  as  to  the  exact  requirements  to  be  ful- 
filled by  the  works  when  completed  is  a  disadvantage,  indeed, 
which  cannot  be  escaped  ;  but  the  more  difficult  it  is  to  reach 
absolute  correctness,  the  greater  need  we  have  of  some  guide 
which  shall  reduce  the  unavoidable  guesswork  to  its  lowest 
terms,  and  so  save  us  from  the  manifold  hazards  which  result  from 
not  only  guessing  at  facts,  but  at  the  effect  of  those  facts.  What- 
ever care  we  use,  we  can  never  attempt  with  success  to  ^yi  the 
exact  point  where  economy  ends  and  extravagance  begins  ;  but 
what  we  can  do  is   to  establish  certain    narrow  limits  in   either 
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direction,  somewhere  within  which  lies  the  truth,  and  anywhere 
outside  of  which  lies  a  certainty  of  error.  Due  judgment  and 
caution  require  that  we  should  do  so  ;  and  this  is  what  we  do 
effect  when  we  make  as  careful  an  estimate  as  possible  of  the 
details  of  the  problem  and  accept  the  final  result  as  an  absolute 
guide. 

The  following  three  tables  (i  to  3),  while  containing  data  otherwise  useful,  and 
to  which  we  shall  have  occasion  to  refer,  bring  out  vividly  the  enormous  indi- 
rect benefits  of  railways,  which  have  much  to  do  with  the  construction  of  many 
lines  otherwise  profitless,  as  notably  in  Canada  and  Mexico,  where  the  govern- 
ment has  (very  properly  and  wisely)  paid  heavy  subsidies  to  secure  the  con- 
struction of  otherwise  profitless  lines.  The  same  has  been  true  to  a  large  ex- 
tent in  the  United  States,  both  as  respects  the  general  government.  States,  and 
private  individuals  and  corporations.  Nearly  all  the  increase  in  the  valuation 
of  the  United  States  since  1850,  as  shown  in  Table  2,  may  be  said  to  be  due  in- 
directly to  railways,  since  without  their  aid  a  much  greater  valuation  than  ex- 
isted in  1850  would  have  been  impossible. 

Table  1. 
Estimated  Total  Wealth  of  the  United  States. 

[Abatracted  from  U.  S.  Census,  x88o.  Report  of  H.  Gannett,  Special  Agent.] 


Itsms. 


Railways  and  equipment 

Farms 

Residence  and  business  real  estate,  including  water- 
power  

Telegraph,  shipping,  and  canals 

Live-stock,  farming  tools,  and  machinery 

Household  furniture  and  personal  clothing,  etc 

Mines  and  quarries,  including  6  mos.  average  output 
estimated  as  on  hand 

Three  fourths  of  annual  product  of  agriculture,  manu- 
factures, and  importations,  estimated  as  on  hand 

Chnrches,  schools,  and  public  buildings  not  taxed 

Specie 

Mechanics'  tools  and  miscellaneous. ... 


ToUl  wealth  of  United  States,  June,  1880., 


Total 

Amount, 

z  =  I  000,000. 


5.536 
10,197 

9.881 

419 

2,406 

5,000 

781 

6,160 

2,000 

6X2 

650 


43.642 


Per  cent. 


12.69 
23 -37 

22.64 

.96 

5.51 

11.46 

1.79 

14.  II 
4.58 
1 .40 
1.49 


100.00 


Note. — Including  the  mileage  which  was  under  construction  at  the  time  of  the  census, 
and  money  spent  on  abandoned  grading,  there  may  have  been  the  equivalent  of  some 
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Table  2. 

Valuation  per  Head  and  Total  True  Valuation  of  each  State  of  the 
United  States  since  1850,  by  Decennial  Periods. 

[Abatracted  from  Vol.  VII.  of  1880  Census.    The  valuations  preceding  1870  include  shares  as 
personal  property,  so  that  much  of  the  apparent  falling  offis  fictitious.] 


Statb. 

Tkub  Valuaiion  per  Hbad. 

Total  True  Valuation,  x  =  x,ooo,ooo. 

1850 

I860 

1870 

1880 

1890 

1850 

I860 

1870 

1880 

1890 

Maine 

aio 
326 
394 

546 
420 

303 

555 

794 

M4I 

1046 
909 
1471 

'447 
1251 

"3 
X04 
92 

%\ 
156 

X90 
X56 

133 

8X5 

«35 

444 

348 
253 
235 
2x33 
2^ 
775 

400 

779 

New  Hampshire.. 
Vermont 

Massachusetts.... 

Rhode  Island 

Connecticut 

Average 

396        596 

X055 

1152 

1x39 

1863 

4040 

4978 

New  York 

New  Jersey 

Pennsylvania — 
Delaware 

349 
409 
313 
230 

412 

i2 

777 

1241 
"54 
"54 
938 

X080 
300 
733 

31 

1§ 

6501 

941 

3808 

97 

6308 
1305 

Average 

325 

5x8 

1095 

IIIQ 

3023 

3774 

1J.345 

12.691 

Maryland  

DisL  of  Columbia. 

Virginia    

West  Virginia.... 
North  Carolina.. . . 
South  Carolina.. . . 
Georgia 

376 

^? 

43X 
370 
361 
396 
377 

348 
190 

30Z 
307 

549 
547 

497 

361 

779 
61  z 

521 

If 

605 
504 

963 
J  334 
I431 
243 
a95 
226 

235 
ao2 
253 

445 
»94 
323 
396 
457 

895 

566 
339 
323 

393 
445 
339 

457 

547 

3X9 

1.:: 

U! 

335 

,S 

338 

234 

53 

40 

30Z 

.302 

377 

41 
793 

73 

S 

365 
319 

644 

127 

i      410 

^  Ul 

ao8 
268 

44 
203 

•09 
323 

1 

837 
330 
707 
350 
46X 

IS 
lao 
428 

¥ 

705 

903 

Florida...  

Alabama 

Mississippi 

Louisiana 

Texas  

Arkansas 

Tennessee 

Kentucky 

Average 

310 

552 

388 

506 

3823 

1194 
529 
87a 
257 

4304 

7505 

Ohio 

X83 
150 

5to 
392 
509 
341 

839 
607 

10x3 
850 

'71 

505 

nil 

3133 

7»9_ 

6344 

3210 

1580 

Indiana.. 

Illinois  

Michigan 

Average 

198 

439 

7S9 

968 
866 
Z0X4 
1059 
720 

851 

924 

3853 

9709 

Wisconsin 

Minnesota 

Iowa    

X38 

"3 

30X 

353 

3^ 

424 
293 
3x7 

666 
521 
601 
746 

563 

42 

24 
»37 

374 
52 

347 
50X 
31 

9 

702 

229 
7x8 
X385 
X89 
69 

"39 
792 

X72X 

1563 

f^ 
385 

Missouri  

Kansas  

Nebraska 

Average 

_*54 

'si 

343 

603 

879 

203 

ITX4 

3»92 

6359 

Dakota 

Montana 

Wyoming 

Colorado 

223 

395 
737 
770 
508 
341 

873 

1032 

3596 

X235 
410 

5 

31 

6 
«5 

7 

ao 
3« 

1x8 
40 
54 

340 
49 

New  Mexico 

Average 

84 

223 

550      X227 

5 

31 

79 

501 

Arizona 

Utah 

"87 

»39 

483 

55» 

3S6  1   1014 
186         fno 

I 

5 
6 

1 " 

22 
7.136 

6 

6 

29 

.1 

7 
«4 

52 

4« 

"4 

z 

1S4 

Idaho 

Washington 

Oregon  

437 
566 
567 

Average 

234        391 

422 

881 

41 

89 

31 

6^9 

400   1 

Nevada  

California 

•»39 
308 

M, 

733 
1140 

2506 

•553  ' 

""2«i8 

156 
»343 

Average  U.  S.. 

5X4      '          780               870      1                          1 

I6.X60 

30.069  1    43.642 

Miles  of  Rail 

way  (1 

840,  2.t 

x8)     . 

..1 

0.021 

70.635   1    5?.QX4   1    93.340 

CHAP,   L-'-'THE  INCEPTION  OF  RAILWAY  PROJECTS.     2J 

95,000  miles  in  the  country,  indicating  that  the  average  value  placed  on  it  is  a  little  less 
than  $60,000  per  mile.  This  corresponds  closely  with  the  aggregate  of  stock  and  bonds 
per  mile  (Table  52),  but  it  represents  value  and  not  cost,  and  the  latter  has  probably  not 
been  over  $35,000  to  $40,000  per  mile  in  cash,  which  would  make  the  actual  cost  of  the 
railways  is  not  over  ^\^  to  8  per  cent  of  the  national  wealth.  Yet  at  least  three  quarters  of 
the  enormous  aggregate  may  be  said  to  be  the  direct  result  of  railways,  since  without  them 
it  could  never  have  existed.  In  other  words,  every  dollar  of  cash  invested  in  railways  has 
on  an  average  added  $6  to  $8  to  the  national  wealth;  a  fact  which  has  had  much  to  do 
with  the  construction  of  railways  which  were  not  directly  profitable. 


Table  3. 

Railway  Capital  and  Public  Wealth  of  the  World. 
[Reconstructed  and  Revised  from  Mulhairs  **  Dictionary  of  Sutistics."] 


United  Sutes 

Canada 

Australia. 

United  Kingdom .... 

France 

Germany 

Russia 

Austria 

Italy 

Spain 

Portugal 

Belgium 

Holland 

Denmark 

Sweden  and  Norway. 

Swiuerland 

Turkey,  etc 

Total  Europe 

Grand  Total 


Popu- 

kitton, 

1880. 


50,410 
4.340 
2,880 


34.650 

37.430 

45.260 

84,440 

37.830 

28,910 

16,290 

4.350 

5.480 

4,060 

1,960 

6.560 

2,810 

17.250 


312,990 
370,620 


Toul 
Railway 
Capiul. 
Millions. 


% 
5.780 

349 
272 


3.740 

2,400 

2.270 

1.500 

1.286 

524 

383 

58 

296 

131 

49 

155 

160 

117 


13.069 
19.470 


Per 

Mile  of 
Railway. 


$ 
55.300 
46,700 
50,500 


203,000 

133.000 

102,300 

99.500 

100,300 

94,200 

79.600 

74,800 

109.200 

90,300 

50.000 

32,000 

97,200 

64,600 


117,200 
84,700 


Per 

Inhabit 
tant. 


$ 

112 

83 
97 


"7 
63 
49 
19 
34 
19 
24 
15 
53 
34 
24 
24 
58 
10 


39 
49 


National 
Wealth. 
Millions. 


$ 
50.340 
3.160 
2,900 


42.300 

39,200 

30,700 

19,860 

19.000 

X  0.820 

7,620 

1.648 

5.720 

5.450 

1,720 

3.580 

1,502 

3.490 


192  600 
249,000 


Ratio  of 
Railway 
to  Total 
Capital. 


Per  cent. 

II. 4 

II. I 

9-3 


8.8 
6.1 
7.1 
7.7 
6.5 
4.8 
5.1 
3.3 
5.3 
2.4 
2.8 

4.3 
10.7 

3.3 


6.7 
7.8 


The  above  statistics,  except  population,  are  mostly  for  the  year  1882.  Many  errors  and 
inconsistencies  probably  exist  in  this,  as  in  all  similar  estimates.  No  great  accuracy  is 
possible  in  them. 

According  to  Mulhall  the  wealth  of  Britain  has  more  than  doubled  in  the  past  40  years, 
and  quadrupled  in  70  years.  While  the  indirect  benefits  of  railways  have  been  far  less  in 
Europe  than  in  the  United  States,  it  is  tolerably  certain  that  at  least  40  per  cent  of  the 
pnisent  wealth  of  Europe  would  not  exist  except  for  them. 


CHAPTER  II 

THE  MODERN  RAILWAY  CORPORATION. 

22.  Modern  railway  corporations,  Qven  the  strongest  of  them, 
have  but  a  narrow  margin  for  mistakes.  It  is  important  that 
we  should  have  that  fact  clearly  before  the  eyes,  and  the  reasons 
why  it  must  be  so,  in  order  that  the  atmosphere  of  wealth  which 
surrounds  the  period  of  construction  may  not  beguile  us  into 
folly. 

The  origin  of  most  modern  railway  corporations  is,  in  its 
economic  aspects,  about  as  follows  :  A  certain  number  of  men 
conclude  that,  for  anyone  of  the  reasons  before  considered,  there 
is  sufficient  need  of  a  railway  in  a  certain  region  to  make  it,  when 
completed,  worth  more  than  it  has  cost  to  those  who  have  built 
it,  so  that  a  "  profit,"  or  creation  of  a  greater  value  than  the 
expenditure,  will  accrue  to  them. 

Ordinarily,  this  sanguine  expectation  is  at  least  so  far  justi- 
fied that  the  property  when  completed  is  worth  to  some  one,  in 
one  way  or  another,  all  or  nearly  all  it  has  cost,  although  there 
may  be  no  great  profits.  In  any  rapidly  growing  country,  like 
the  United  States,  the  general  rule — subject  to  numerous  and 
painful  exceptions — has  been  and  is  that  railway  properties,  like 
other  enterprises  of  the  kind,  tend  to  be  very  productive,  and  to 
eventually  rise  in  value  far  above  their  real  cost,  often  to  many 
times  their  cost. 

23.  For  this  reason  it  has  very  frequently  happened  in  the 
United  States  that  enterprises  have  appeared  to  be  of  so  sound 
a  character  that  they  have  been  almost  immediately  able  to 
borrow  on  mortgage  their  entire  capital  for  construction,  or 
even   a  still   larger  sum,  and    the  original  projectors  and   trv.e 
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"  owners"  of  the  property  have  not  been  required  to  invest  any- 
thing whatever  in  the  property  themselves  beyond  their  original 
sagacity  in  initiating  the  enterprise — a  quality  which  has  its 
value  in  railway  business,  as  in  most  other  human  affairs.  In 
all  cases  they  can,  if  they  choose,  borrow  on  mortgage  whatever 
sum  they  can  make  capitalists  believe  is  or  will  be  the  minimum 
value  of  the  property.  Usually  they  not  only  choose,  but  are 
compelled  to  do  this. 

24.  The  original  projectors,  who  alone  appear  in  the  manage- 
ment of  the  enterprise,  and  who  alone  constitute  what  is  known 
as  "  the  Company,"  then  simply  make  good  the  deficiency,  if 
there  is  any  deficiency,  in  the  means  for  construction;  assuming 
what,  in  the  general  opinion,  is  the  whole  risk  of  the  enterprise. 
For  taking  this  risk,  as  well  as  for  their  services  in  initiating  and 
carrying  on  the  enterprise,  they  obtain  nothing  more  than  what 
may  be  called  the  speculative  interest,  viz.,  that  portion  which 
fluctuates  with  and  depends  solely  upon  the  skill  and  good  judg- 
ment with  which  the  property  has  been  originally  planned  and 
is  afterwards  managed;  which  may  be  wiped  out  in  a  moment 
or  may  become  very  valuable. 

25.  This  interest  is  in  modern  times  supposed  to  be  repre- 
sented by  the  stock  or  (in  England)  "  shares,"  although  the  line 
between  stock  and  bonds  or  mortgage  securities  is  not  always 
sharply  drawn.  The  proportion  which  the  stock  and  bonds 
bear  to  each  other  varies  greatly  in  different  parts  of  the  United 
States  and  of  the  world.  In  regions  where  capital  is  abundant, 
and  there  are  small  chances  of  either  great  loss  or  great  gain, 
those  who  believe  in  the  enterprise  and  would  be  willing  to  lend 
money  on  its  minimum  value  will  prefer  to  own  it  outright,  and 
few  or  no  mortgage  bonds  will  be  issued.  Such  is  the  case  in 
England  and  on  the  Continent.  In  a  country  where  the  future 
is  all  uncertain,  but  where  population  and  traffic  is  advancing, 
literally,  by  leaps  and  bounds,  and  where  the  future  is  so  "dis- 
rounted  "  (as  it  is  all  but  inevitable  that  it  should  be)  that  lines 
arc  built,  not  for  the  traffic  which  exists  but  for  the  traffic  which 
6  to  come,  the  opposite  conditions  will  all  but  inevitably  prevail. 
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The  bonds  themselves  will  then  partake  of  a  speculative  char- 
acter, and  will  involve  as  much  hazard  as  large  investors  can  be 
persuaded  to  consent  to.  Consequently  there  will  be  a  constant 
tendency  for  roads  to  be  "built  on  bonds,"  the  bondholders 
being  in  fact  sharers  in  the  speculative  risk,  but  to  a  less  extent. 
The  limits  of  doubt  as  to  the  future,  between  the  maximum  and 
minimum  value  of  the  property,  being  a  large  one,  they  know- 
ingly assume  a  portion  of  this  risk,  leaving  it  to  the  nominal 
"  Company"  to  manage  the  property,  and  trusting  that  they  will 
manage  it  as  skilfully  as  they  can^  as  their  own  sole  chance  of 
reaping  a  profit  for  themselves. 

These  latter  conditions  are  well  known  to  obtain  more  fully 
in  the  United  States  than  in  any  other  considerable  region  of  the 
world,  and  on  that  account  it  is,  and  not  primarily  from  differ- 
ence of  laws  or  business  habits,  that  the  railway  system  of  the 
United  States  has  been  built  to  so  much  larger  extent  than  else- 
where on  borrowed  capital  represented  by  bonds. 

^6.  Under  conditions  involving  so  large  an  element  of  specu* 
lative  uncertainty,  as  well  as  such  great  probabilities  of  ultimate 
profit,  many  abuses,  much  feverish  excitement,  many  deceptive 
exaggerations  both  m  good  faith  and  in  bad  faith,  much  gaining 
of  something  from  nothing,  many  cases  of  visionary  folly,  of  sad 
disappointment  and  of  deliberate  fraud,  are  all  but  unavoidable  ; 
yet  in  the  conditions  themselves  there  is  nothing  either  surpris- 
ing or  reprehensible  or  avoidable.  We  have  seen,  in  a  much 
exaggerated  form,  the  same  causes  producing  the  same  effects 
in  the  oil  excitement  of  1863-5,  Y^^  they  were  but  the  collateral 
evil  effects  of  a  movement  in  itself  in  every  way  healthy  and 
normal,  and  they  ceased  with  the  period  of  rapid  expansion  and 
sudden  and  irregular  profits. 

So  with  the  organization  of  our  railways.  The  existing  con- 
ditions, with  all  their  collateral  evils,  are  in  the  main  healthy 
and  natural  ;  and  whether  good  or  bad,  cannot  be  expected  to 
materially  change  until  the  process  of  rapid  development  and 
advance  in  wealth  has  ceased,  which  will  not  probably  be  for 
many  decades.      Until  that  time  railways  will  continue  to  be 
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lai-gely  huilt,  as  they  are  built,  on  bonds  and  faith  and   hope, 
:itli  a  narrow  margin  of  financial  safety. 

27.  It  is  often  claimed  that  the  existence  of  these  conditions 
is  an  evidence  and  result  of  a  greater  national  rashness  in  doing 
business,  but  this  is  true  only  to  a  limited  extent.  The  main 
reason  is  that,  owing  to  the  rapid  development  of  the  United 
States,  the  margin  of  positive  and  certain  value  has  seemed  to 
capitalists  to  be  larger,  and  the  minus  side  of  the  speculative  and 
dubious  element,  the  proper  allowance  for  possible  depreciation, 
has  appeared  to  be  less.  The  same  general  law  obtains,  and 
always  has  obtained,  throughout  the  world,  that  such  properties 
are  always  built  on  borrowed  money  up  to  the  limit  of  what  is 
regarded  as  their  positive  and  certain  minimum  value.  The 
risk  only,  the  dubious  margin  which  is  dependent  upon  sagacity, 
skill,  and  good  management,  is  assumed  and  held  by  the  Com- 
pany proper  who  control  and  manage  the  property. 

Thus  it  happens  that  in  America,  and  in  an  increasing  degree 
throughout  the  world,  the  nominal  "  Company,"  which  the  engi- 
neer and  all  other  officers  serve,  and  which  exercises  full  control 
over  the  entire  property  for  the  time  being,  although  in  theory 
it  is  the  real  owner  of  the  property,  is  not  such  in  fact.  All  it 
really  owns  is  a  contingent  interest  in  the  results  of  its  own 
sagacity  and  skill  in  creating  a  property  which  shall  be  in  fact 
worth  more  than  what  lending  capitalists  consider  its  minimum 
probable  value.  Their  small  payment  for  this  contingent  inter- 
est (if  they  pay  anything  at  all)  is  precisely  equivalent  in  its 
nature,  although  less  objectionable  morally,  to  what  is  called  a 
"  margin"  on  stocks—  it  is  sufficient  only  to  cover  the  financial 
risk  of  the  enterprise,  or  the  difference  between  the  actual  and 
necessary  cost  and  the  general  estimate  of  the  minimum  value  of 
the  line  when  completed,  which  is  represented  by  various  forms 
of  bonds. 

28.  The  essential  truth  of  this  general  summary  is  not  de- 
creased by  the  fact  that,  to  be  entirely  correct,  it  should  take 
note  of  many  apparent  anomalies  and  exceptions.  Thus  it  not 
infrequently  happens  that  the  issue  of  "  mortgage  bonds,"  and 
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even  the  cash  received  for  them,  is  alone  far  greater  than  the 
actual  investment,  and  still  more  frequently, that  a  large  propor- 
tion of  the  bonds  are  "  taken"  ("  convey"  the  wise  it  call)  and 
held  by  the  original  incorporators.  Usually,  in  such  instances, 
the  second  or  third  or  fifteenth  mortgage  bonds  are  in  reality 
the  stocky  and  represent  the  speculative  interest  dependent  upon 
nanagement;  which  in  that  cas€  very  properly  controls  the  prop- 
erty, either  in  law  or  fact.  In  that  case  too,  when  the  property 
is  not  a  productive  one  and  a  necessity  arises  for  more  capital  to 
enable  it  to  hold  its  own,  some  new  device,  **  prior  lien"  bonds 
or  what  not,  is  used  to  transfer  the  true  mortgage  interest, 
involving  no  risk,  to  new  parties,  in  lieu  of  those  who  originally 
held  it,  or  thought  they  did.  Per  contra^  when  the  property  has 
been  successful,  then  begins  the  process  of  "  watering,"  so  called, 
i.e.,  increasing  the  stock  or  bonds  by  new  issues  until  their  total 
amount  bears  a  nearer,  or  at  least  more  satisfactory  relation  to 
the  present  value  or  productive  capacity  of  the  property,  as  dis- 
tinguished from  its  original  cost.  There  have  not  been  wanting 
gross  frauds  and  impositions  in  this  practice,  as  is  not  unknown 
in  other  business  matters  ;  but  in  its  essence  it  is  an  entirely 
legitimate  and  proper  business  transaction,  in  the  nature  of  a 
capitalization  or  '*  salting  down"  of  realized  business  profit,  and 
belonging  as  justly  to  the  holders  of  the  property  as  the  corre- 
sponding rise  in  the  value  of  other  real  property.  A  certain 
argument,  whose  force  in  certain  individual  cases  is  universally 
recognized  b^  intelligent  men,  can  be  made  against  the  reten- 
tion by  the  individual  of  all  such  "  unearned  increment,"  but  in 
the  general  judgment  of  mankind  the  argument  on  the  other 
side  is  immensely  stronger.  The  only  legitimate  distinction  in 
this  respect  between  railway  property  and  any  other  real  estate 
is  that  the  nature  of  its  origin  as  a  creature  of  the  State  justi- 
fies a  demand  that  its  monopoly  powers  shall  not  be  used  op- 
pressively, to  charge  more  than  a  fair  equivalent  for  service,  as 
measured  by  practice  elsewhere  or  on  other  kinds  of  traffic, 
under  similar  circumstances  ;  but  the  just  increase  in  value  of  a 
well-located  railway,  which  does  not  abuse  its  monopoly  powers 
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to  make  unjust  ejcactions,  is  fairly  the  property  of  the  owners, 
however  large,  unless  and  until  the  public  are  prepared  to  in- 
sure the  investors  a  certain  minimum  return  as  well  as  deny 
them  the  uncertain  maximum. 

It  may  be  added,  that  the  mortgage  or  bonding  process  is 
carried  on  to  a  greater  extent  in  railway  than  other  business, 
simply  because,  unlike  most  other  business  enterprises,  a  certain 
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Fig.  I.— DfAGRAM  showing  thb  Financial  Record  or  thb  Lake  Shore  and  Michigan 
Southern  Railway  from  1870  to  1885. 

considerable  fraction,  but  only  a  fraction,  of  the  income  of  their 
property  is  in  the  nature  of  a  monopoly  which  no  conceivable 
circumstances  can  destroy. 

29.  The  annual  interest  on  these  various  forms  of  mortgage, 
loj^ether  with  fixed  rentals  of  leased  property,  which  are  of  the 
same  nature,  constitute  what  are  known  as  the  fixed  charges, 
by  which  a  large  proportion  of  net   revenue  is  always  absorbed 
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on  the  most  prosperous  properties — very  frequently  nearly  the 
whole  of  it,  and  not  unfrequently  a  good  deal  more  than  the 
whole  of  it,  if  all  such  charges  were  paid. 

In  tables  immediately  following,  the  fact  that  these  are  the 
conditions  which  actually  exist  is  clearly  brought  out,  and  if 
they  were  more  generally  realized  by  engineers,  and  by  railroad 
officers  generally,  during  the  period  of  construction,  it  can  hardly 
be  doubted  that  it  would  lead  to  more  careful  study  of  the  art  of 
obtaining  the  utmost  possible  value  from  the  money  expended; 

but  there  are  few  men  who  are 
not .  elated  and,  as  it  were,  in- 
toxicated by  having  their  pock- 
ets full  of  borrowed  money,  even 
when  the  responsibility  is  all 
theirown,and  on  so  small  a  scale 
that    its   length,   breadth,    and 

1"^"!"""^      "1  ^^^ depth  can  be  readily  grasped. 

?       t       t        ?       S       s       S       o^  When  the  further  danger  is  add- 

ed  of  dividing  up  the  responsi- 
bility among  a  dozen  or  more, 
each  of  whom  sees  millions  in 
sight,  which  in  his  eyes  are  "  the 
Company's,"  and  not  the  Com- 
pany's creditors',  and  a  small 
-Diagram  SHOWING  THR  Fimanctal  Rbc-  part  of  which  will  suffice  for  all 

ORDOPTHK  Michigan  Crntkal  Railroad  (in-  .  .  /•  i  •      j 

cLUDiNG  THE  Canada  Squthkrn),  1878-1885.  possiblc  requiTcments  of  his  de- 
partment, the  impulse  to  spend 
money  freely  may  well  become  too  great  for  average  human 
nature  to  resist ;  so  that  the  enormous  sums  of  borrowed  money 
Jian{f/ed  during  construction  will  create  an  atmosphere  of  wealth 
leading  to  a  rash  improvidence,  which  has  been  the  chief  cause 
of  the  bankruptcy  of  many  lines.  As  the  engineer  has  the  first 
**  whack"  at  the  Company's  funds,  and  at  a  time  when  the  judg- 
ment of  the  coolest  men  is  most  likely  to  be  tossing  about  on 
the  dancing  waves  of  a  "boom"  at  its  very  height,  his  danger  is 
particularly  great;  and   he  especially  should  realize   that   the 
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RULE  with  new  American  railways  is,  and  must  continue  to  be, 
that  a  very  moderate  percentage  of  difference  in  either  the  first 
cost,  or  the  operating  expenses,  or  (above  all)  the  revenue,  means 
to  the  original  projectors,  whom  alone  he  serves  or  knows,  all 
the  difference  between  success  and  failure. 


/e7*^     IS7S        76         77        78         79       IBBO      Ql         82         83         84       /88S       86 


Fig.  3. — DiAGBAM  showing  thk  Financial  and  Traffic  Record  of  thk  Chicago  A  Nort»« 
WBSTRRN  Railway,  1874-1886. 

[Figures  in  squares,  or  points  surrounded  by  squares,  give  the  receipts  per  ton-mile 
and  passenger-mile ;  the  lower  figures  being  those  per  ton-mile.] 

In  Figs.  I,  2,  and  3  is  shown  graphically  how  very  small  is  the  margin  of 
profit  which  makes  the  difference  between  solvency  and  insolvency  even  in  the 
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soundest  companies.  These  lines  have  not  been  chosen  as  specially  marked 
examples  of  the  ordinary  fluctuations,  but  on  the  contrary  are  naturally  very 
strong  properties — so  good  that  their  stock  has  ranked  for  years  together  among 
the  best  investment  securities.  Yet  out  of  the  millions  which  they  take  in 
yearly  it  will  be  seen  how  small  a  margin  is  left  over  for  distribution  to  the 
stockholders  in  many  years,  and  what  a  heavy  percentage  of  advantage  to  the 
stockholders  results  from  a  very  small  percentage  of  increase  in  the  gross  re- 
ceipts, or  of  decrease  in  the  operating  expenses  or  (in  much  less  degree)  fixed 
charges.  The  gain  of  all  gains  for  a  railway  to  secure  will  be  seen  to  be  addi- 
tional revenue. 

30.  In  fact,  the  situation  is  somewhat  worse  than  if  the  Com- 
pany merely  began  business  with  a  heavily  mortgaged  prop- 
erty owned  in  fee.  The  theory  that  the  Company  is  the  owner 
in  fact,  as  it  is  in  form,  of  the  entire  property,  and  has  simply 
placed  certain  mortgages  upon  it,  is  convenient  and  in  a  sense 
true ;  but  it  more  correctly  corresponds  with  the  real  facts  which 
prevail  in  the  United  States,  and  for  the  most  part  throughout  the 
world,  to  consider  that  the  mortgage  interest  itself  builds  and 
owns  the  real  property,  as  a  man  might  build  a  house  or  factory 
to  rent  to  others,  induced  thereto  by  the  allegations  of  the  man- 
aging Company  that  in  that  case  they  can  and  will  earn  and  pay 
a  fair  or  a  large  rental  on  the  property  from  the  profits  of  the 
business  which  they  propose  to  carry  on  with  the  property  and 
plant  furnished. 

31.  This  is  the  truer  manner  of  looking  at  the  facts,  both  be- 
cause the  "  mortgage"  is  ordinarily  far  in  excess  of  the  mort- 
gaging value  of  the  property  as  property,  closely  approximating 
to  and  often  exceeding  its  cash  cost,  and  because  the  property 
itself  is  all  but  absolutely  worthless  except  for  the  one  particular 
business  which  it  was  built  to  carry  on,  so  that  the  loan  or  mort- 
gage involves  the  determination  that  the  property  on  which  the 
money  is  lent  is  worth  its  cash  cost  for  any  one  to  "operate,"  if 
the  managing  company  should  fail  to  do  a  profitable  business 
with  it.  And  as  the  full  cost  of  all  the  fixed  property  is  then 
always  (practically)  advanced,  and  frequently  the  cost  of  all,  or 
most  of,  the  portable  plant  (rolling  stock)  in  addition,  the  nomi- 
nal mortgage  interest  is  so  large  that  it  really  amounts  practi- 
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cally  to  an  ownership  interest  in  the  real  property  ;  and  all  that 
the  mortgage  interest  does  not  own  is  the  immaterial  franchise, 
which  necessarily  goes  with  the  property  when  and  if  they  as- 
sume control  of  it.  This  is  the  additional  security  which  makes 
the  nominal  mortgage  interest  a  real  one,  except  that  usually, 
the  operating  company  are  obliged  either  to  invest  some  money 
themselves  in  plant  to  borrow  the  rest  of  it,  or  to  throw  in  an 
iliterest  in  the  business  (stock)  in  order  to  persuade  outsiders  to 
build  the  plant.  Very  frequently, — in  fact — usually,  individuals 
in  the  operating-  company  (stockholders)  also  lend  money  (buy 
bonds)  for  the  erection  of  the  plant. 

32.  The  instances  where  the  original  projectors,  even  of  lines  . 
which  have  ultimately  proved  well  justified  and  highly  success- 
ful, have  been  ruined  by  depleting  their  means  too  rapidly  with 
unwarranted  or  deferable  expenditures,  and  have  been  compelled 
to  yield  their  control  of  the  property,  almost  on  the  eve  of  its 
success,  have  been  very  numerous.  A  single  instance,  selected 
almost  at  random,  of  the  startling  vicissitudes  to  which  such 
properties  are  subjected,  and  of  the  dangers  of  the  most  merito- 
rious enterprises  from  the  long  periods  of  depression  through 
which  they  usually  have  to  pass  soon  after  their  construction, 
and  from  the  scanty  means  of  the  original  projectors,  may  be  in-  ' 
structive.  

33.  Within  a  few  years  after  its  construction,  what  has  since  become 
the  St.  Paul,  Minneapolis  &  Manitoba  Railway,  then  the  St.  Paul  &  Pa- 
cific, was  a  very  striking  example  of  such  reckless  management  of  rail- 
way investments. 

Its  construction  began  in  the  flush  times  of  1872-3.  Working  then 
318  miles,  it  earned  only  $630,000  gross  and  $166,000  net,  the  latter  being 
at  the  rate  of  only  $523  per  mile  of  road.  Its  debt  (exclusive  of  stock) 
was  then  over  $50,000  per  mile,  and,  no  interest  being  paid  on  any  part 
of  it,  a  receiver  was  appointed. 

In  1873-4  and  1874-5  ^he  net  earnings  were  still  less. 

In  1876-7,  an  extension  of  104  miles  into  the  Red  River  Valley  hav- 
ing been  completed,  the  net  earnings  were  nearly  doubled,  and  became 
$749  per  mile. 

By  1878,  although  the  bonds  of  the  Company  had  become  almost 
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worthless,  the  receiver  succeeded  in  completing  the  line  to  the' Dominion 
boundary,  in  time  to  save  a  large  land  grant,  and  the  better  days  of  the 
property  began  to  dawn  ; — five  years  too  late  for  the  original  projectors. 

A  new  company  was  then  organized,  purchased  the  line  at  foreclosure 
sale,  and  found  itself  the  possessor  of  the  422  miles  above  specified,  and 
143  miles  more,  with  a  bonded  debt  of  only  $7,266,000 — less  than  $13,000 
per  mile.  Then  first  the  land  grant  began  to  be  of  immediate  value. 
Immigration  was  flowing  in,  the  Canada  Pacific  was  building  beyond  it, 
wheat  began  to  rise,  and  a  property  which  had  been  almost  worthies*, 
all  at  once  became  very  productive. 

The  boom  continued  until  1883,  and  its  progress  is  shown  in  Table  4. 

Table  4. 

Financial  History  of  the  St.  Paul,  Minneapolis  &  Manitoba 

Railway. 


Y«Air. 

Miles. 

Easmings. 

Pass. 

Miles 
(Mil- 
lions). 

FrVht. 
Miles 
(Mil- 
lions). 

Land 
Sales. 
Acres. 

Avcr'ge 
Rate, 

Cents 

Ton. 

DiTi- 
dends. 

Gross. 

Net 

Per 
Cent, 

318 
3'8 
42s 

$1,980 

$5«a 

749 

— 



1876-77 



1879-80 

X.497 
«»497 
1.497 
«.497 

t4,47X 
4*954 
7.«59 
7.605 
5.99a 
5.a3o 

1^.489 
a,6o7 

3.573 
3.995 
3,a8a 
3.057 

85.4 
54.4 
68.1 

53.5 
45.0 

93-4 
190. 

341. 
340. 
395- 

268,700 
97.900 
«o3,3oo 
104,350 
83,900 
65,600 

a. 88 
a. 59 

1.91 

X.79 
1.5a 

1880-8X 

x88i-8a 

1889-83 

8 

S883-84 

'884-85 

<^ 

By  the  end  of  1883  the  road  was  earning  net  more  than  any  road 
westward  of  Chicago  except  two  (the  Rock  Island  and  Chicago  & 
Alton),  and  the  boom  was  at  its  height.  The  real  surplus  in  the  last  two 
years  had  been  enough  to  pay  nearly  twice  as  great  dividends.  Its  lines 
were  well  placed,  and  almost  completely  secured  to  the  Company  the 
possession  of  the  traffic  of  one  of  the  most  fertile  valleys  on  the  Con- 
tinent. 

Then  an  ebb-tide  set  in.  Immigration  and  the  price  of  wheat  fell  off, 
as  also  the  immense  trafRc  from  the  construction  of  the  Canada  Pacific. 
A  competing  line  on  the  north  shore  of  Lake  Superior  was  opened. 
Rates  were  necessarily  made  much  lower,  and  for  the  two  additional 
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years,  which  alone  can  be  given  in  this  volume,  the  record  was  as  shown 
in  the  last  two  lines  of  Table  4,  the  contrast  between  which  and  the  last 
year  of  the  flush  period  is  notable. 

In  the  last  year,  in  spite  of  the  falling  of!  in  prosperity,  which  had  in 
it  no  element  of  immediate  disaster,  bonds  to  the  amount  of  50  per 
cent  of  the  stock  were  *'  sold  "  to  stoclcholders  for  10  cents  on  the  dollar, 
which  was,  of  course,  equivalent  to  a  dividend  of  some  45  per  cent, 
more  if  the  future  of  the  property  did  not  belie  its  promise.  From  the 
point  of  view  of  the  public  interest  there  was  no  danger  of  this.  Its 
future  was  magnificent  and  assured.  As  respects  the  individual  owners, 
great  as  had  been  their  profits  to  date  from  securing  control  of  this  for- 
merly bankrupt  property,  this  was  and  is  far  less  certain. 

34.  The  instructive  feature  of  the  example  is  that  even  now  (1885), 
failing  any  one  of  these  following  conditions,  ruin  or  serious  loss  of  all 
recent  investors  in  the  stock  of  property  would  be  near  at  hand : 

1.  The  fixed  charges  are  only  $1358  per  mile,  whereas  double  that 
figure  or  even  more  would  be  more  usual.  At  the  latter  figure  a  com- 
bination of  many  causes  might  bring  the  net  earnings  below  it. 

2.  The  rapid  fall  of  rates,  which  otherwise  would  have  extinguished 
the  surplus,  was  met  by  important  improvements  of  the  main-line  grades, 
and  by  the  introduction  of  more  powerful  locomotives,  as  well  as  by  the 
natural  economies  resulting  from  heavier  traffic,  so  effectually,  that  in  the 
last  year  but  one  of  the  table  24  per  cent  more  freight  was  moved  with- 
out any  increase  of  engine  mileage. 

3.  The  revulsion  occurred  at  a  time  when  the  general  depression  of 
business  was  not  marked,  when  the  Company  was  not  embarrassed  by 
excessive  obligations  for  new  construction,  and  when  the  falling  of!  in 
traffic  and  revenue  was  in  no  respect  panic-like.  Otherwise,  even  as 
sound  a  property  as  this  had  proved  itself  to  be,  had  it  entered  upon 
considerable  expenditure  for  new  construction  or  improvement,  based 
on  a  standard  conforming  to  the  present  large  earning  power  of  the  prop- 
erty as  a  whole  instead  of  the  probable  earning  power  of  the  additions* 
separately  considered,  might  well  have  found  itself  again  a  bankrupt. 

39.  That  such  contingencies  and  fluctuations  are  not  excep- 
tional, is  indicated  by  the  aggrej^ates  of  railway  foreclosures, 
shown  in  Table  5,  which  in  1885  rose  to  the  aggregate  of  2880 
miles  with  $139,658,000  in  bonds  ($48,500  per  mile)  and  $120,- 
090,000  in  stock  ($41,700  per  mile)  or  $268,213,000  in  all  ($93,136 
per  mile)  the  bonds  alone  probably  representing,  as  is  so  com- 
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Table  5. 
Railway  Foreclosures. 


Y«AR. 

Miles. 

Capital  Stock, 
z  s  1000. 

Funded  Debt, 
z  =  zooo. 

Floating  Debt. 
I  ss  zooo. 

Total. 
I  s  zoo^ 

I88I 

2.617 

668 

1,190 

714 
2,880 

$51,278 
20,751 
24,588 
12,894 

120.090 

$76,645 
23.999 
38,198 
13.061 

139658 

($10,000  ?) 

10.074 

2,482 

423 

8.465 

$137,924 

54.824 

65,268 

26.378 

268,213 

1882 

1883 

1884 

1885 

Total,  5  yrs... 

8.069 

$229,601 

$291,561 

$31,444 

$552,606 

Per  mile,  average 

$28,455 

$36,135 

$3,897 

$68,487 

Per  mile,  1885 

$41,697 

$48,499 

$2,940 

$93,136 

The  above  is  compiled  from  *'  Poor's  Manual."  z886.  It  is  unquestionably  full  of  erron, 
but  no  authentic  or  complete  figures  exist.  The  general  fact  that  the  bonds  and  stodct 
of  bankrupt  lines  run  a  good  deal  higher  than  those  for  solvent  lines  is  clear,  as  the  most 
serious  errors  are  probably  in  the  earlier  years. 

The  Commercial  and  Financial  Chronicle^  in  its  October,  1884,  Investor:^  SuppU" 
msnt  presented  a  valuable  table  showing  the  railway  companies  now  in  default  on  pay- 
ment of  interest  on  bonds.  Only  railways  in  the  United  States  are  included,  Mexican 
and  Canadian  lines  being  omitted,  and  only  the  particular  issues  of  bonds  are  taken  on 
which  default  is  made,  although  the  mileage  given  includes  all  operated  by  the  defaulting 
companies.  The  table  includes  all  companies  defaulting  during  the  period  covered,  which 
had  not  resUmed  payment  in  full,  and  which  had  not  been  foreclosed  and  reorganized. 
The  totals  are  summed  up  in  the  following  table,  in  which  comparison  is  made  with  the 
defaults  of  1873-76 : 


Mileage. 

Amount  of 
Bonds. 

Total  defaults   October    i88d. 

15.986 
121,592 

$315,283,000 

3,455.040.283 

n.  T9 

Entire  railroad  system  of  U.  S..  Jan.  i,  1884 

Per  cent  of  defaults  to  total 

Total  defaults.  1873-1876 

74,096 

$783,967,665 

2,175,000.000 

36.04 

Kn tire  railroad  system  Tan.  i.  1876 

Per  cent  of  defaults  to  total 

Increase  in  mileage  and  bonds  during  five  years  pre- 
cedinfiT  Tan.  i.  1884. 

39,818 
21,232 

$1,157,249,467 

*636,96o,ooo 

Increase  in  mileage  and  bonds  during  five  years  pre 
ceding  Jan.  i,  1876 

*  Estimated  at  $30,000  per  mile. 
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The  whole  number  of  companies  in  default  in  1884  was  only  42,  against  197  in  the 
former  period.  In  the  former  period  of  defaults,  about  20  companies  out  of  the  total  197 
that  were  embarrassed  were  old  railroads  that  were  well  established  and  once  had  a  pay- 
ing business.  In  the  later  period,  out  of  42  companies  named  in  the  table,  none  can  be 
fairly  said  to  have  had  a  well-established  and  paying  business  on  the  basis  of  their  present 
lines  and  existing  liabilities,  unless  such  companies  as  Erie,  Wabash,  and  Reading  be 
classed  in  that  category. 

On  British  railways,  which  are  subject  to  far  fewer  vicissitudes  than  those  of  the  United 
States,  the  average  dividend  of  ^  per  cent  is  divided  approximately  as  follows, — United 
States  sutistics  from  the  census  of  1880  being  added  for  comparison : 


United  States. 

British. 

18.8 

■ 

16.1  per  cent  pays 
1.0  ••      "      •• 

Z0.3 

4.9'* 

(« 

«< 

9.3 

3-8" 

II 

(f 

3.1 

7.3" 

2.5 

234 

(f 

•« 

5-7 

21.7  " 

6.5 

aao  " 

4( 

«• 

cs 

1.0  »• 

** 

«« 

7.4 

^4;; 

3.4 
3.9 

It :: 

«« 

•t 

, 

. 

no  dividendl. 

under  I 

per 

cent 

** 

2 

ti 

It 

ti 

3 

4 

II 

It 

II 

If 

It 

II 

1 

It 

«« 

II 

It 

11 

It 

1 

II 

It 

♦« 

tt 

•• 

It 

9 
10 

ti 

tt 

It 

tt 

t« 

about 

15 

II 

ft 

While  exact  figures  on  which  to  base  a  judgment  are  not  available,  it  is  not  probable 
that  more  than  one  fourth  of  the  existing  mileage  of  the  United  States  has  escaped  fore- 
closure proceedings  or  default  on  bonds  necessitating  a  receivership.  Many  roads  which 
are  now  among  the  strongest  properties  have  been  through  such  difficulties  several  times 
in  their  earlier  history;  while,  on  the  other  hand,  many  others,  like  the  Denver  &  Rio 
Grande,  Philadelphia  &  Reading,  and  other  strgng  properties  whose  future  seemed 
assured,  have  been  overtaken  by  disasters  resulting  in  great  part  from  the  intoxication  of 
long-continued  success.  So  that  the  properties  are  few  indeed — and  those  mainly  the 
ones  which  build  no  new  lines— of  which  it  can  be  predicted  with  any  certainty  that  they 
maj  not  become  insoheot  in  the  next  period  of  serious  depression. 


Table  6. 
Estimate  of  Future  Railway  Construction  in  the  United  States. 

[Prepared  by  Edward  Atkinson,  of  MassachusetU,  for  various  groups  of  States  as  described 

on  next  page.] 


Gboop  or  Statss.  . 


Class  I.. . 
Class  II. 
Class  III 
Class  IV. 
Class  V. . 

Totals. 


Mileage  still 

needed  from 

Jan.  I.  x88z. 

19  years. 


36,236 

27,199 

34.472 

9652 

9.8S8 


"7,447 


Mileage  built 

from  Jan.  i, 

x88i,  to  Jan.« 

1885. 

4  years. 


8,597 
5.282 
8.351 
2,893 
5.857 


30,980 


Per  cent 

total  estimate 

built  in 

4  years. 


24 

I9i 

24 

30 

59 


26.3 


Mileage  still 

needed  before 

A.D.  1900. 

15  years. 


27.639 
21,917 
26.121 

6.759 
4031 


86,467 
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monly  the  case,  somewhat  more  than  the  actual  total  expendi- 
ture to  create  the  entire  property.  This  amounts  to  nearly  three 
per  cent  of  the  mileage,  and  over  four  per  cent  of  the  capitalized 
cost  of  the  entire  railway  system  of  the  country,  and  that  too  in 
a  year  which  was  in  no  respect  a  particularly  bad  one  finan- 
cially, as  will  be  seen  from  Table  5,  which  gives  similar  figures 
for  several  years  back. 

36.  The  fact,  illustrated  by  the  history  just  given  of  a  road 
in  the  far  West,  that  the  intoxication  of  realized  success  will 
lead  even  prosperous  companies  to  assume  dangerous  and  reck- 
less liabilities,  becomes  especially  important  in  view  of  the  fact 
that  in  the  future  a  large  portion  of  the  new  mileage  will  be 
constructed  by  such  lines.  A  carefully  studied  forecast  of  the 
probable  mileage  to  be  constructed,  by  Mr.  Edward  Atkinson, 
made  in  1881,  and  confirmed  as  a  moderate  and  cautious  esti- 
mate which  will  almost  certainly  be  exceeded  by  experience  up 
to  1885,  brings  out  this  fact  clearly,  in  addition  to  having  an  in- 
terest of  its  own,  and  is  given  in  Table  6. 

Description  of  Groups,  Table  6. 

Class  I.  consists  approximately  of  the  11  States  lying  in  or  on  the  irregular  pentagon 
marked  out  by  Boston,  New  York,  St.  Louis,  Lx>uisville,  Washington— estimated  to  have 
by  1900  one  mile  0/ railway  per  4  square  miles,  as  now  in  Massachusetts. 

Class  II.  consists  of  the  10  States  lying  immediately  to  the  north,  west,  and  south  of 
Class  I.,  stretching  down  the  Atlantic  coast  to  Florida,  estimated  to  have  by  1900  oiu 
mile  per  8  sq,  miles ^  or  half  of  Class  I. 

Class  III.  includes  11  States  in  the  far  West  and  South,  with  one  mile  per  x6  sq, 
miles ^  or  half  of  Class  II. 

Class  IV.  includes  the  5  States  of  Maine,  Nevada,  Colorado,  Oregon,  and  California, 
with  one  mile  per  32  sq.  miles,  or  half  of  Class  III. 

Class  V.  consists  of  Florida,  Dakota,  and  7  other  Territories,  with  one  mile  per  64  sq, 
miles. 

Total  United  States  milea^  when  estimate  was  prepared,  91,778 ;  estimated  total, 
1900,  309,225  miles.  This  estimate  assumes  an  average  future  construction  for  the  15 
years  after  1885  of  5,764  miles  against  an  average  of  7,745  miles  per  year  for  the  previous 
4  years.     The  estimate  is  almost  certain  to  be  largely  exceeded. 

Table  7. 
Progress  and  Extent  of  the  Railway  System  of  the  World. 

[Revised  from  MulhalKs  "  Dictionary  of  Statistics.**] 


Miles  Opkn. 

Cost  (millions,  $). 

1840 

3,818 

838 

«.074 

1850 

1860 

1870 

1880 

93,349 
J7.945 
86,818 
3»,8o4 

I80O 

1860 

1870 

1880 

United  States... 
United  Kingdom 

Continent 

Canada,  etc 

9,oai  1    30,635 

6,621       10,433 

8,311  ,    at,8i5 

5^8        4.228 

52,914 
»5,537 
49.320 
".339 

292 
1,166 

652 
34 

>,094 

1,685 

1.730 

943 

9.332 

2,572 

4,3«o 

860 

5.070 
3,640 
8.690 
9,010 

Total 

4.730 

94.491       67.111 

1 30. 1 10 

220.Q16 

9.144 

4.752 

10,084 

i9i4»o 
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Table  8. 
Railways  of  the  World,  January  1,  1884. 

[From  Prof.  A.  T.  Hadley's  "  Railroad  Transportation,  iu  History  and  iu  Laws.'*] 


Miles. 

Capital  Inyested. 

Per  Mile. 

America 

140,000 

114,000 

11,600 

3.400 

6,500 

$8,400,000,060 

16,1x0,000.000 

775,000.000 

240.000,000 

325.000,000 

$60,000 

115.000 

66  000 

Europe 

Asia 

Africa ••«.• 

70,000 
50,000 

Australia 

275,500 

$25,850,000,000 

$72,200 

Per  cent 

Miles  of 

Mileaof 

Length, 

Increase 

Road 

Road  to 

Jan.  X,  Z884. 

in 

to  100 

10,000 

5  years. 

sq.  miles. 

inhab. 

22,300 

•    8 

10.6 

4.9 

18,600 

5 

15.2 

5-3 

18,500 

18 

9.0 

4.9 

15.700 

7 

0.8 

1.9 

12,800 

12 

5.3 

3-4 

5.900 

13 

5.1 

2.0 

5.100 

16 

2.6 

3.0 

4.000 

14 

2.3 

8.7 

2,600 

6 

23.2 

4.8 

10.500 

20 

0.7 

0.4 

120,000 

43 

3.4 

22.5 

Com 

mile. 
Dollars. 


Germany 

Great  Briuio  and  Ireland 

France 

Russia 

Austria  and  Hungary. . . . 

Italy 

Spain 

Sweden 

Bblfi^ucn 

British  India. 

United  States 


105.000 

204.000 

128.000 

80,000 

105,000 

92,000 

78,000 

30.000 

132.000 

66,000 

61,000 


Germany  . . . . 
Great  Britain. 

France  

Russia 

Austria 

Italy 

Spain 

Sweden ...... 

Belgium 

British  India. 
United  States 


1882 
1882 
1881 
1881 
1882 
1882 
1880 
1881 
1881 
1883 
1883 


Equipment  per  too  miles. 


Locom.     Pass.  cars.    Freiffht 


51 
76 
46 
40 
30 
29 
26 
16 
72 
24 
22 


95 

232 

105 

50 

62 

88 

77 

36 

139 

65 

21 


1,081 
2,298 
1,207 

775 
716 
510 
468 
40  X 
1,840 
436 
663 


Pass. 

Moved 
(Millions). 


224 

655 
180 

33 
47 
34 
15 

7 

57 

65 

313 


Tons 

Moved 

(Millions). 


198 

291 

93 

14 

70 

II 

9 

5 

37 

19 

400 


Comparison  with  Table  10  and  others  will  show  that  there  is  considerable  uncertainty 
in  thes<»  fig^ures.  It  should  be  remembered  that  American  rolling-stock  is  much  heavier 
and  lar^rer  than  foreign,  and  that  the  average  distance  over  which  each  passenger  or  ton  is 
movi^d  is  far  greater. 
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Table  9. 

Progress  of  American  Railway  Construction  by  Groups  op  States, 

AND  OF  Foreign  Railway  Construction. 


1860 

1866 

1860 

1866 

1870 

1876 

1880 

1886 

Six  New  England  States 

a,8o7 
395 

X,630 

4»5 
i.a56 

ao 

3*469 
41849 
624 
3»a94 
1,593 
4.173 

394 

40 
8 

3.660 
5,841 
865 
5.«" 
3,7«6 
8,684 

»,38o 

345 
»3 

3.834 
7.594 
945 
5,m8 
3,9o» 
9,646 

3,901 

503 
333 

4.494 
9.709 
1,382 
6,094 
5.135 
«3,«77 

9,506 

1,583 
1,934 

5,638 
13,639 
1,8x6 

7,047 
6,340 
18,879 

14,903 

3,966 
9,968 

5.977 
13.865 
3,005 
7.803 
7,008 
31.964 

33,359 

6,583 
5,886 

6,3x0 
16,973 

9,566 
11,197 

9,675 
37,101 

31,527 

13.734 
9.954 

New  York,  New  Jersey,  Penna.. 

Delaware,  Maryland,  W.  Virifinia 

Virgnnia,  N.  Ca..  S.  Ca..  Ga.,  Fla. 

Alabama,  Miss.,  La.,  Tenn.,  Ky.. 

Ohio,  Michigan,  Indiana,  Illinois. 

Wisconsin,    Minnesota,    Dakota, 
Iowa,  Nebraska,  Kan.,  Mo 

Indian  Ter.,  Arkansas,  Texas.Col- 
orado,  Wyoming,  Monuna. .... 

Pacific  States  and  Territories. . . . 

Tout  United  States 

9,oax 

«8,374 

30,635 

35.085 

5a,9M 

74,096 

93,349 

138,967 

The  above  was  computed  from  the  tables  in  various  issues  of  "  Poor's  Manual,"  which 
llao  gives  data  for  the  following  tables,  corrected  yearly. 

Foreign  Countries. 


1840 

1846 

1860 

1866 

1800 

1866 

1870 

1876 

1880 

1884 

1888 

End  of 
1890 

Great  Briuin. 

838 

9,536 

6,621 

8,335 

10,433 

13.989 

15,537 

16,658 

17.933 

18,851 

19,990 

France 

37X 

551 

1,879 

3,459 

5,900 

8,477 

10.904 

12,339 

14,839 

19,943 

31,9X3 

99,570 

Germany 

340 

1,499 

3,747 

5,138 

7,9X3 

9,105 

X3,X36 

17,317 

30,900 

33,8X2 

95,313 

Canada 

38 

1,3X8 

9,173 

9,33X 

9,679 

4.899 

6,887 

9,571 

13,975 

Total  Mileage  of  Railway  Constructed  and  in  Operation  in  the  United 
States,  for  each  Year  from  the  Beginning  of  Railway  Construction. 


1880. 
1840. 
1860. 
1860. 
1870.. 
1880. 


93 
s,8i8 
9,o3i 
30,636 
59,993 
93,996 


95 
3,535 
10,983 
31,386 
60,393 
103,143 


339 

4,096 
19,908 

39, ISO 

66,X7X 
1x4,7x2 


380 
4,185 
15,360 
33,170 
70,368 
191,455 


633 
4,377 
x6,730 
33.908 
72,385 
125,379 


1,098 
4,633 
18,374 
35.085 
74,096 
138,363 


1,973 
4,930 

33,Ox6 
36,801 
76.808 
136,400 


»,497 
5,598 
94,503 
39,950 
79.088 
149,979 


8 


1,913 
5,996 
36,968 
49,939 
81,767 
156,304 


9,309 
•7065 
98,789 
46,844 
86,584 
161,397 


ANNUAL  INCREASE. 


1880. 
1840. 
1850. 
1860. 
1870. 
1880. 


5x6 
1,656 
1,837 
6,078 
6,713 


72 

717 

1,961 

660 

7,379 

9.847 


134 

491 

1,926 

834 

5,878 

11,569 


151 

159 

9,452 

1,050 

4.0971 
6,743' 


253 

192 

1,360 

738 

9,117 

3,924 


465 
256 
1,654 
1,177 
1,711 
2,984 


«75 
997 
3,642 
1,7x6 
2,712 
8,037 


334 

668 

9.487 
2,449 
3,280 
13,879 


416 
398 
3,465 
9,979 
3,679 
6,925 


389 
1,369 
1,821 
4,615 
4,817 
5,193 
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Table  10. 

Mileage,  Cost,  etc.,  of    European    Railways,  with   Total   Cost   or 
Construction  and  Average  Cost  per  Mile. 

[Reftrraoged  and  recomputed  from  the  Revu4  Gin4raU  dtt  Ckemins  de  Ftr^  x886.] 


Country. 


Miles. 
IM3-S. 


Cost. 
Millions. 


At.  Cost 
PerMUe. 


Sq.  Miles  per 
Mile  Ry. 


Per  Cent 

Increase, 
One  Year. 


United  Kingdom. . 


Belgium 

France 

Germany 

Austro-Hungary. 


Switzerland. 

Spain 

Portugal.... 

Russia 

July 

Holland 

Sweden  

Denmark. . . . 
Norway 


18,864 


.,88c 
16,578 
ai,78s 
ts,6o3 


«»795 
4.550 

I4,aa6 
5,87« 
1,406 

3»975 
936 
970 


•3*895. 


334-45 
9,233.20 
2,948.40 

1,979.80 


184.88 
443.26 
90.11 
1,389.30 
554.50 
127.34 
59-34' 
37.00 
33. 5« 


9206,490 


i77«4ao 
«34»640 
103,210 

101,550 


103,000 
97,aoo 
97,aoo 
97,168 
94.448 
90,918 
4»,563 
39.961 
34.548 


[Eng.. 

Scot. 

lire... 


lAus... 
[Hung. 


.  4-4 
.  10.3 
.   13.0 

~S 
4-a 

II. X 

9-4 
•  «4-7 
.  94.0 

18.8 

37.^ 
130.5 

18.5 
9-7 

4«.7 

13.0 
197.0 


2.03 
1.29 

9. 01 
I.9I 

a»3 
2.05 

3.1a 


1.80 
1.97 


GbRMANY  IM  DBTAII/~ 

Prussia 

Bararia. 

Sax3ny 

M^irtemburg 

Baden 

Alsace-Lorraine 

Other  German  Sutes  ... 


Total  Germany 


106,361 

19,636 
9.833 

'.434 


818 
3.096 


$19,901.19 

1.309-40 
268.39 
149-35 
110.95 
99.70 

310.61 


$121,300 

103,690 
94.728 
104,150 
113,140 
121,880 

100,398 


3«.9 

10.9 
9-4 
4.4 
8.4 
7.0 


8.4 


3.07 

9.36 
9.24 
1.95 

'i:96' 


Minor  Ecropkan  Countmb 

Bosnia  and  Hertzegovina 

Bulgaria 

Finland 

Greece 

Luxemburg 

Rou  mania 

Turkey 


a«.785 

Kilos. 
370 

292 

1,181 

29 

366 

1,503 

1,173 


2,248.40 


103,210 


9.4 

87.0 

179-0 

196.0 

1800.0 

4-4 
53  9 
III. 5 


5.14 
X4.55 

2.92 
147  00 
0-97 
5-73 
7-54 


4.837    (some  3,000  miles). 


*  There  is  an  error  in  this  sum,  which  should  be  about  $100,000,000  greater— 150.66. 

The  last  three  columns  are  taken  (converting  metric  into  English  units)  from  the 
Statisque  des  Chemins  de  Per  de  r Europe^  1882.     Vienna,  1885. 

According  to  other,  and  perhaps  more  authentic  figures,  the  railways  of  Great  Britain 
have  cost  $205,843  per  mile  of  road ;  the  Belgian  State  Railways,  $123,986 ;  for  the  French 
railways,  $124,642;  for  the  German  State  Railways,  $105,204;  the  German  private  roads, 
$71,877 ;  the  Austro-Hungarian  roads,  $104,420.  The  cheapest  system  of  Europe  is  the 
State  Railways  of  Finland,  $30,102 ;  the  other  Russian  railways  stand  at  $82,244,  against 
$63,250  per  mile  for  the  railways  of  the  United  States. 

The  whole  cost  of  the  railways  of  the  world  has  been  more  than  $24,000,000,000,  which, 
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however,  is  only  about  $24  per  inhabitant.  In  this  country  the  expenditure  has  been 
about  $ij3  per  inhabitant ;  in  Great  Britain,  $107;  in  Germany,  $47 ;  in  France,  $57 ;  in 
Austria-Hungary,  $33;  in  Italy,  $19;  in  Belgium,  $41 ;  in  Sweden,  $25;  in  Spain,  $29; 
in  Russia,  $14 ;  in  Canada,  $89. 

In  France  and  Germany  railways  pay  about  5  per  cent  on  the  capital  invested,  as  an 
average ;  in  Great  Britain,  4  to  4^ ;  in  all  Europe  and  in  the  United  States,  about  4  per 
cent. 

Table  11. 

Extreme  Fluctuations  in  Price  of  the  Stocks  op  Various  Companies 
OF  Great  Natural  Strength. 
The  lowest  points  in  times  of  depression  (distinguished  by  an  1)  and  the  highest  price 
in  times  of  activity  (distinguished  by  an  h)  are  alone  noted,  except  that  in  the  kst  column 
is  given  the  price  in  November,  1886.  The  list  has  been  selected  almost  at  random, 
regardless  of  their  actual  financial  status,  to  include  the  more  prominent  companies  which, 
from  the  nature  of  their  traffic  or  other  strategic  advantages,  might  naturally  be  expected 
to  be  (as  for  the  most  part  they  are)  least  subject  to  erratic  fluctuations  of  value. 


Company. 


New  York  Central 

Erie  

Pennsylvania 

Baltimore  &  Ohio  

Central  of  New  Jersey. . 

Boston  &  Albany 

Lake  Shore 

Miqhiffiin  Central 

Canada  So 

Pitisbursr  &  Ft.  Wayne. . . 

Chicago  &  Al ion     

Ch.,  Burlmcton  &  Q..  .. 

Ch.,  Milw.  &  St.  P 

Ch.  &  N.  Western 

Ch..  Rocklsl.  &  P 

111.  Central  

Atchison.Topcka  &  St.  F. 
Denver  &  Rio  Grande.. . 

Central  Pacific 

Union  Pacific 

Louisville  &  Nash  v.  . 
New  York,  N.  H.  &  Hartf 
No.  Pacific 


1878. 


1 10394 


I  35 

I153M 


1879. 


1880.  I  1881.     1882.  I  1883.     1884, 


lii55% 


I96 


1*204 

.    ...      I61T  ' 
I63 


hi4o>4 

h2IO 

h  »i2 
b  '75^ 
h.35H 
hi  30^ 
.    n  90 
hi42 
hi56 
hi82^ 

,  hi36 


I26J6 


hi46l^ 


l6iHhii3W 


I16 


hi3i?i 
hi74        1  79 

,     11190 


lii50« 
hisoH 


h 10094 
I168 


168J4 
hi85 


I 


lii9H 

1 118 

1  107 


1885. 


81M 
I9VJ 
UM 
I165 

1 31 

I169 

;5o»4 

;46H 

n  142 
hi  40 

hi38^ 
164^ 
18.^ 

1  loS 

1  no     h  140 
159^   h^89^ 

1  26"  J 
h  62% 
1  22 

h204 

h3iH 


la8 


iM 


The  above  extremes  are  in  many  cases  brought  about  temporarily  only  by  the  machi- 
nations of  speculators.  In  many  cases  permanent  changes  in  the  nature  of  the  company 
have  also  had  great  influence.  On  the  other  hand,  these  fluctuations  of  stock  are  far  less 
than  the  fluctuations  in  the  productiveness  for  the  time  being  of  the  propenies  represented 
by  them,  for  the  price  of  a  stock — neijlecting  the  mere  momentary  fluctuations  of  a  few 
points  forced  for  the  sake  of  a  "  turn" — is,  at  the  most,  merely  this :  It  is  the  speculators' 
estimate  of  what  permanent  investors  feel  for  the  time  being  to  be  the  permanent  aver- 
age value  of  the  stock.  For  there  are  always  large  holders  who  keep  in  mind  the  average 
value  of  the  property  during  good  times  and  bad  times  alike,  and  who  will  buy  or  sell  in 
quantities  large  enough  to  immediately  affect  the  price  if  THEY  THINK  it  is  falling  below 
the  present  worth  of  its  future  chances,  all  uncertainties  included. 
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Table  12. 
Rolling  Stock  Per  Mile  in  the  United  States  and  British  Colonies. 


Naub  op  Railway. 


New  England  States,  1883 

Middle  Sutes,  1883 

Southern  Slates,  1883 

Western  Suies,  1883 

Pacific  States,  1883 

Canadian  Pacific,  1885 

Intercolonial  of  Can..  Halifax  to  Quebec,  1884 

Indian,  5  feet  6  inches  gauge 

India,  metre  gauge,  1884 ,  . . . 

Ceylon  Government.  1883 

Mauritius  Government,  1884 

Queensland  Government,  1882 

New  South  Wales  Government,  1881 

Victorian  Government,  1882 

South  Australia  Government.  1881 

New  Zealand  Government.  1883 

The  Cape  Government,  1882 

Average  of  totals 


Per  100  Miles  of  Railway  Open. 


Loco- 
motives. 


28.76 
41.93 
13.32 
16.23 

9.63 
10.9 
19.2 
27.2 
20.4 
31.8 
40.9 

7.9* 
^3-4 
16.8 
13. 6» 
15.0 
23.4 


19.86 


Passenger 
Cars. 


48.31 

45.34 
12. c6 

13.74 

12.06 
10. 1 
28.4 

66.5 

69.2 

95.6 
131-8 

II. 6 
53.2 
33.6 
22.1 
42.7 
41.2 


23.89 


Freight 
Cars. 


635.9 

1714.5 
283.2 

483-4 
191. 8 
276.2^ 

513.3* 
512.2 

369-7 

296.1 

500.5* 

112. 8 

487.1 

291.6 

344-9 
453-2 
374-8 


590-5 


>  Only  partially  open  for  traffic.  *  Opened  about  1876. 

*  FreiKht  traffic  heavy  during  crop  season. 

«  Report  sutea,  "  We  have  been  extremely  short  of  engines  all  through  the  year.** 

*  Report  states  that  more  locomotives  are  required. 

Condensed  from  a  paper  on  "The  Laying-out,  Construction,  and  Equipment  of  Rail- 
ways in  Newly-I>eveloped  Countries,**  by  James  Robert  Mosse,  M.  Inst.  C.E.,  in  Trans- 
actions  Inst.  C.E.,  z886.    See  also  Table  & 


CHAPTER  HI. 

THE     NATURE    AND    CAUSES    CONNECTED     WITH     LOCATION     WHICH 
MODIFY    THE    VOLUME    OF    RAILWAY    REVENUE. 

37.*  With  the  invention  of  the  railway  began  a  new  industry 
— the  MANUFACTURE  OF  TRANSPORTATION.  Transportation,  in- 
deed, existed  before  its  invention,  just  as  cotton  cloth  existed 
before  the  invention  of  modern  machinery,  but  it  was  in  each  case 
mainly  produced  on  a  small  scale  by  each  consumer  for  his  own 
use  and  his  immediate  neighbors'.  With  the  invention  of  the 
railway  first  began  the  manufacture  of  transportation  for  sale  on 
a  large  scale  and  by  modern  processes. 

38.  A  railway  corporation  such  as  has  been  just  considered 
— the  typical  modern  corporation — exists  for  this  purpose.  It 
finds  itself,  on  completion  of  its  works,  in  possession  of  a  certain 
piece  of  improved  real  estate,  of  certain  buildings  and  fixed 
machinery  (the  track),  and  of  certain  tools  and  machines  (the 
rolling-stock)  for  the  manufacture  of  its  commodities,  together 
with  certain  establishments  (the  locomotive  and  car  shops)  for 
the  maintenance  and  repair  of  its  machine-tools,  which  the  extent 
of  its  business  requires.  In  many  instances  it  has  not  a  dollar's 
worth  of  ownership  interest  in  all  this  costly  plant,  excepting  a 
portion  of  the  minor  machinery,  but  simply  controls  it  at,  in  ef- 
fect, a  fixed  rental  (interest  and  other  fixed  charges).  All  that  it 
really  owns  is,  commonly,  a  portion  of  the  business  or  franchise ; 
and  this  latter  has  likewise  been  hypothecated,  or  pledged,  in 
the  mortgage  bonds  as  security  for  the  payment  of  its  rent 
charges.  As  this  business  has,  from  the  nature  of  railway  busi- 
ness, assurance  of  always  amounting  to  a  certain  minimum  at 
least,  this  franchise  alone  has  a  value  as  security  which  no  ordi- 
nary business  would  have,  and  in  a  rapidly  growing  country  its 
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existence  enables  all  or  nearly  all  of  the  actual  cost  of  the  entire 
premises  and  plant  to  be  borrowed,  or  rented,  from  others. 

On  the  premises  so  rented,  the  corporation  carries  on,  for  its 
own  benefit,  the  business  of  manufacturing  and  selling  transpor- 
tation, so  to  speak,  at  wholesale  and  retail,  in  lots  to  suit  the 
purchasers.  Since  it  owns  the  business  only,  and  has,  as  a  cor- 
porate body,  no  interest  or  ownership  in  the  property  itself,  it 
will  be  clear,  and  should  be  fully  realized,  that  all  its  interests 
are  limited  to  the  narrow  debatable  ground  which  lies  between 
doing  the  best  possible  and  doing  the  worst  possible  with  the 
property  in  hand,  which  is  in  all  ordinary  cases  simply  lent  to 
them  for  an  annual  consideration. 

39.  Now,  continuing  the  parallel,  which  will  perhaps  help  to 
enforce  the  truths  required,  and  referring  only  to  sales  of  trans- 
portation, or  revenue  :  if  a  manufacturing  company  in  such  cir- 
cumstances should,  in  planning  its  works,  so  plan  them  as  to  cut 
itself  off  from  disposing  of  certain  lines  of  goods  which  it  manu- 
factures, or  should  place  its  retailing  establishments  (stations)  at 
inconvenient  points,  it  is  clear  that  it  would  have  seriously  hand- 
icapped itself,  even  if,  perchance,  justifiably.  This  a  railway 
company  does  when,  by  failing  to  run  close  to  any  accessible 
towns,  it  is  prevented  from  furnishing  them  with  transportation, 
or  is  so  far  away  that  sales  are  inconvenient.  If  it  strives  to 
shorten  its  line  it  is,  for  certain  parts  of  its  traffic,  trying  to  sell 
\ts%  yards  of  its  goods,  at  a  certain  ^nc^  per  yard,  in  order  to  save 
the  cost  of  its  manufacture  ;  forgetting  that  by  the  same  act  it 
also  loses  the  selling  price  and  hence  the  profit  on  them.  If,  on 
the  contrary,  it  builds  an  over-long,  or  crooked,  or  otherwise 
objectionable  line,  it  is  in  effect  fitting  itself  to  produce  only  an 
inferior  article,  which  will  command  a  lower  price. 

40,  The  force  of  this  parallel  is  still  further  and  greatly 
strengthened  if  we  remember  that,  with  much  that  is  similar, 
there  is,  in  one  respect,  a  momentous  and  broad  distinction 
between  the  seller  of  transportation  and  the  seller  of  most  other 
commodities.  The  production  or  partial  production  of  trans- 
portation is,  from  the  necessity  of  the  business,  considerably  in 
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excess  of  the  amount  sold,  and  its  cost  bears  a  very  irregular 
ratio  thereto.  Every  time,  for  example,  a  passenger  train  starts 
out,  there  is  "  manufactured,"  so  to  speak,  several  hundred  pas- 
senger trips.  If  they  be  not  sold,  they  cannot  be  stored  away  on 
the  shelf  for  the  next  day's  trade,  like  the  remnants  of  a  lot  of 
dry-goods.  They  are  simply  wasted  and  thrown  away.  It  is 
witli  the  railway  much  as  if  tradesmen  were  compelled  to  cut  a 
new  piece  of  each  kind  of  goods  each  day  and  then  throw  away 
the  part  remaining  unsold  each  night.  We  should  probably 
under  such  circumstances  observe  a  conspicuously  greater  zeal 
even  than  now  exists  for  regulating  and  increasing  sales,  so  as 
to  sell  the  whole  of  every  piece  of  goods  ;  whatever  price  the 
remnants  might  bring  being  so  much  clear  gain. 

41.  To  a  greater  or  less  degree,  but  always  to  a  very  impor- 
tant degree,  the  conditions  here  suggested  exist  with  respect  to 
every  part  and  kind  of  railway  traffic.  We  see,  therefore,  how 
vital  and  peculiar  is  the  interest  of  railways  in  neglecting  no 
consideration  which  by  ever  so  little  affects  its  revenue.  It  is 
on  slight  differences  of  traffic  and  revenue  that  the  corporation 
grows  rich  or  poor. 

Granting,  therefore,  that  no  probable  effect  upon  traflSc  and 

revenue  which  may  or  can  occur  from  the  decisions  reached  in 

the  original  location  should  be  neglected,  it  will  be  obvious,  as 

already  hinted,  that  such  effects  are  possible  from  any  one  of  the 

following  causes  : 

1^        42.  I.  The   Length   of   the   Line. — Even  slight   variations 

/    therein   are  very  certain  to  affect  the  revenue,  as   well  as  the 

/      expenses  ;  because  all  local  rates,  except  by  special  contract,  are 

nominally  fixed  by  the  mile,  and  all  through  rates  (those  shared 

in  bv  two  or  more  companies)   are,  without  exception,  divided 

according  to  distance  hauled,  although  not  necessarily  in  exact 

ratio  thereto. 

Up  to  a  certain  point,  therefore,  varying  in  almost  every  case, 
the  gross  revenue  certainly,  and  the  net  revenue  frequently,  will 
be  increased  by  a  longer  line,  as  well  as  the  operating  expenses 
But  if  the  process  be  carried  too  far,  the  traffic  will  be  overbur- 
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dened,  discouraged,  and  decreased.  The  questions  thus  raised 
will  be  separately  discussed  in  Chapter  VII.,  on  Distance.  It  is 
one  of  extreme  importance. 

Such  effects  on  revenue  may  also  occur  from — 

2.  The  comparative  weight  allowed  to  securing  way 
TRAFFIC,  the  quantity  which  may  be  expected,  and  the  sacrifices 
which  may  or  must  be  made  to  reach  certain  additional  traffic 
points.     Also, 

3.  Allied  to  the  latter,  is  the  question  of  how  near  to  run 
TO  cities,  towns,  and  other  sources  of  traffic,  which  are 
already  upon  the  line,  and  how  much  the  traffic  and  revenue  will 
be  thereby  affected. 

4.  Still  other  similar  questions  arise  in  connection  with 
BRANCH  LINES  *.  whether  to  build  a  branch  at  all,  or  take  the 
main  line  through  the  given  point ;  whether,  if  a  branch  be  de- 
cided on,  the  connection  should  be  made  at  this,  or  that  point, 
there  being  often  much  choice,  and  the  decision  governed  by 
commercial  considerations  to  an  unusual  extent,  or  at  least  by 
very  different  laws  from  those  which  might  govern  the  laying 
out  of  longer  lines,  owing  to  the  shortness  and  isolation  of  most 
branches. 

5.  All  of  these  questions  together  arise  on  a  grand  scale  in 
the  laying  out  of  great  systems  of  railway  at  once  or  in  the 
connection  of  a  number  of  isolated  lines  into  a  single  system,  as 
happens  with  increasing  frequency  in  modern  times. 

In  a  certain  sense,  indeed,  every  line,  even  nominally  inde- 
pendent, and  no  matter  how  short,  is  a  part  not  only  of  one  but 
perhaps  of  several  great  systems  of  roads.  On  this  account,  and 
because  of  the  great  importance  of  the  questions  which  arise  in 
connection  with  the  laying  out  of  branch  lines  and  systems,  a 
separate  chapter  (XXI.)  is  devoted  hereafter  to — not  a  general 
discussion,  for  that  is  impossible — but  to  the  presentation  of 
certain  suggestions  intended  to  illustrate  the  laws  which  govern 
their  solution.  Much  of  the  chapter  referred  to  has  likewise  a 
direct  bearing  on  the  remainder  of  this  chapter. 

43*  It  is  unfortunate  that  the  very  great  and  often  decisive 
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effect  which  differences  of  location  may  have  upon  the  revenue 
of  railways  is  not  susceptible  of  more  exact  analysis,  for  it  is 
very  often,  in  properly  conducted  work,  a  consideration  of  such 
importance  as  to,  sink  differences  .of  engineering  details  into 
insignificance.  The  most  that  can  be  done  is  to  lay  down  with 
all  possible  care  the  general  principles  which  govern  this  effect, 
with  the  caution  that  the  very  difficulty  of  determining  exactly 
what  weight  should  be  given  to  it  creates  too  great  a  tendency 
to  neglect  it  altogeilier. 

44.  The  traffic  of  railways  is  often  spoken  and  thought  of 
as  for  the  most  part  a  monopoly.  In  a  certain  sense,  of  a  cer- 
tain small  part  of  its  traffic,  this  is  true,  as  already  noted,  to  the 
extent  that  there  is  a  certain  fraction  of  the  traffic  of  all  railways 
which  no  folly  can  destroy  or  throw  away.  But  in  a  larger  sense, 
the  traffic  of  any  and  all  railways  is  only  to  a  very  limited  ex- 
tent a  monopoly  of  such  nature  that  to  secure  it  the  Company 
has  nothing  more  to  do  than  to  put  up  its  buildings,  and  station 
a  man  at  the  receipt  of  customs.  The  selling  of  transportion  is 
governed  to  a  very  large  extent,  whether  there  be  nominal  com- 
petition or  not,  by  the  same  laws  which  govern  the  selling  of 
any  other  commodity;  and  these  laws  require  that  the  railway 
company,  like  any  one  else  with  something  to  sell,  shall  consult 
the  convenience,  and  even  sometimes  the  unreasonable  whims, 
of  the  buyer,  if  it  would  sell  its  goods  to  him. 

45.  For  only  a  small  proportion  of  the  traffic  of  any  railway 
is  in  the  strict  sense  of  the  term  necessary  traffic,  which  must 
come  to  it  anyway,  under  all  circumstances.  The  amount  of 
such  traffic  is  measured,  when  a  railway  system  is  first  coming 
into  existence,  by  the  stage-coach  travel  as  respects  passenger 
business,  and  by  the  carting  on  the  common  roads  as  respects 
freight  business.  Under  the  stimulus  which  the  bare  existence 
of  any  kind  of  railway  facilities  gives  to  the  development  of  any 
country,  the  volume  of  this  strictly  necessary  travel  is  no  doubt 
increased  many-fold.  Nevertheless  no  railway  is  so  prosperous 
and  so  favorably  situated  that  it  would  not,  in  literal  truth, 
starve  to  death  on  it.     The  traffic  would  be  so  very  greatly  de- 
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creased  that  on  most  lines  it  would  not  be  possible  to  run  the 
trains  at  all.  Neglecting  altogether  the  traffic  which,  as  respects 
any  one  company,  is  not  necessary,  because  it  has  a  choice  of 
routes,  and  one  line  has  to  fight  for  it  with  others,  a  very  large 
proportion  of  the  business  of  the  railway  system  as  a  whole  is 
made  up,  as  respects  passenger  business,  not  only  of  pleasure 
travel  pure  and  simple,  but  of  travel  which  is  more  or  less  a  mat- 
ter of  whim  or  of  fancied  or  partial  necessity;  and  even  as  respects 
freight  business,  of  freight  which  will  not  be  shipped  except  un- 
der reasonably  favorable  circumstances,  especially  by  any  one 
route,  or  shipped  only  at  a  lower  rate  :  so  that  the  rates  must  be 
solely  fixed,  not  by  the  cost  of  the  service,  but  by  the  price  it 
will  bear  without  discouraging  traffic. 

46.  It  will  be  evident  therefore  that,  since  we  have  already 
seen  the  vital  importance  to  railways  of  making  the  largest 
possible  sales  of  their  wares,  and  since  a  large  part  of  their 
sales  are  of  such  nature  that  they  may  be  easily  discouraged  and 
prevented,  any  failure  to  facilitate  traffic  to  the  utmost  is  a  se- 
rious matter.  The  question  of  encouraging  or  discouraging 
traffic  by  the  facilities  offered  will  depend  in  the  main,  no  doubt, 
upon  the  manner  of  operating  the  road  after  it  has  opened;  yet 
in  one  respect  at  least  (postponing  for  the  present,  as  noted,  the 
discussion  of  the  first,  fourth,  and  fifth  considerations  above)  it 
is  possible  in  the  beginning  to  seriously  and  permanently  affect 
the  future  traffic  of  the  line  :  viz.,  by  going  on  the  principle, 
which  has  often  been  followed  in  the  practice,  that  "  if  the  rail- 
way DOES  NOT   GO   TO   THE    TRAFFIC,  THE    TRAFFIC  WILL   COME    TO 

THE  RAILWAY."  This  argument  is  sometimes  gravely  advanced 
in  support  of  the  plea  that  it  is  of  no  particular  importance 
whether  the  line  pass  through  a  town  or  a  mile  or  two  off 
from  it,  because  in  either  case  the  line  will  get  "  all  the  business 
there  is."  From  the  very  fact  that  there  is  a  grain  of  truth  in 
this  plea  lending  a  certain  support  to  that  cheapest  of  all 
ways  of  saving  money, — and  perhaps  saving  a  little  distance 
and  curvature  at  the  same  time, — keeping  the  line  off  all  land 
which  is  worth  any  considerable  price,  it  is  important  that  it 
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should  be  fully  realized  why  it  is  a  dangerous  and  fallacious 
argument. 

47i  It  is  particularly  easy  to  see  that  the  argument  is  both 
dangerous  and  fallacious  when  there  is,  or  is  liable  to  be,  com- 
petition for  the  traffic,  or  any  part  of  it,  as  may  be  said  to  be 
always  the  case,  at  least  potentially,  in  the  United  States.  In  that 
case,  the  only  safe  rule  is,  that  any  considerable  difference  in  haul 
to  the  station  or  in  any  other  convenience  to  the  public  will  al- 
most wholly  destroy  the  possibility  of  profit  from  the  traffic  to  be 
competed  for,  even  if  a  portion  be  secured.  For  it  might  be 
proved  by  many  instances  that  it  requires  but  a  very  slight  dif- 
ference in  the  convenience  of  access  to  practically  destroy  all 
equality  of  competition.  Except  for  the  very  numerous  in- 
stances of  entire  neglect  of  this  danger  it  would  hardly  seem 
necessary  to  speak  of  the  matter  at  all  ;  for  it  is  evident  that,  as 
respects  freight  traffic,  rates  must  in  the  long-run  be  made 
equal,  not  simply  from  station  to  station,  hut/rqm  the  door  of  the 
consignor  io  the  door  of  the  consignee :  in  other  words,  all  additional 
cost  for  cartage  or  switching  service,  and  something  more  as 
compensation  for  the  trouble  (usually  a  very  considerable  addi- 
tion), must  be  borne  by  the  railway  before  it  is  in  a  position  to 
compete  at  alL  As  respects  passenger  traffic,  to  a  certain  class 
ot  long-trip  travel  such  minor  differences  are  of  less  importance, 
but  there  is  a  considerable  fraction  even  of  long-trip  travel  on 
which  they  have  a  recognized  and  important  influence ;  and  de- 
vices of  all  kinds — free  omnibuses,  more  or  less  open  concessions 
on  rates,  etc.,  etc. — are  required  to  counteract  what  may  have 
been  a  mere  oversight,  or  bit  of  indifferent  negligence,  in  the 
original  laying  out  of  the  line. 

48.  Let  us  imagine  an  instance  which  has  frequently  hap- 
pened already,  and  still  more  frequently  will  happen  :  A  num- 
ber of  good-sized  towns,  ten  to  fifty  miles  apart,  served  by 
two  competing  lines  ;  one  of  them  coming  appreciably  nearer 
to  the  average  centre  of  population  than  the  other.  It  is  abun- 
dantly established  by  experience  that  in  such  a  case  the  favored 
line  can  by  a  moderate  amount  of  effort — which  may  be  counted 
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on  with  some  certainty — not  simply  cripple,  but  almost  destroy, 
its  rival's  local  traflfic.  For  "  to  him  that  hath  shall  be  given," 
with  short-haul  traffic  especially.  If  one  line  start  with  any  ad- 
vantage, that  very  fact  will  tend  to  increase  it.  It  will  have  a 
better  reputation.  It  can  offer  better  facilities.  The  tendency 
of  the  traffic  of  all  kinds  will  be  to  concentrate  itself  upon  it — 
just  as  water  always  seeks  the  lowest  point,  however  little  lower 
it  may  be.  Even  when  a  railway  can,  or  thinks  it  can,  count  on 
permanent  immunity  from  competition,  it  should  naturally  fol- 
low from  what  has  preceded  that  it  is  still  exceedingly  dangerous 
to  put  the  public  to  permanent  inconvenience  and  expense  under 
the  false  idea  that  "  it  will  cost  the  Company  nothing."  Undci 
the  best  of  circumstances  there  will  always  be  some  loss;  and  the 
slightest  addition  to  receipts,  which  might  have  been  secured 
but  is  not,  would  have  gone  almost  in  gross  to  swell  the  surplus. 
The  slight  additional  trouble  and  expense  to  shippers  of  all 
freight,  and  the  horse-car  and  cab  fares  of  passengers,  must  be 
paid  for  sooner  or  later,  in  one  form  or  another,  by  the  corpora- 
tion, if  in  no  other  form  than  in  a  decrease  of  traffic.  It  is  not 
true  that  nothing  which  will  still  leave  rates  at  so  much  a  mile, 
without  immediately  affecting  them  at  this  or  that  non-competi- 
tive point,  is  of  importance  to  the  Company  or  has  effect  upon 
its  revenue. 

49.  The  universal  law  of  trade  ultimately  obtains  with  sales 
of  transportation  as  of  everything  else.  The  selling  price,  the 
amount  sold,  and  the  profit  realized  on  all  articles  of  bargain 
and  sale  is  ultimately  regulated  by  the  quality  of  the  article  and 
the  price  the  consumer  is  willing  and  able  to  pay,  and  this  again 
is  greatly  affected  even  by  trifling  differences  of  convenience. 
We  may  see  this  illustrated  every  day  by  the  difference  in  price 
of  the  same  article  at  fashionable  and  unfashionable  stores  ;  and 
even  when  there  is  but  one  point  at  which  a  certain  desired  ar- 
ticle can  be  bought,  it  is  a  truth  universally  admitted  among 
business  men  that  minute  differences  in  the  price  or  the  quality 
of  the  article,  or  in  convenience  of  access  to  the  place  of  sale,  do 
have  a  material  influence  on  the  volume  of  sales,  especially  in 
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such  articles  as  are  to  be  sold  in  great  numbers  to  the  general 
public.  That  precisely  the  same  argument  applies  to  railways 
can  be  denied  only  by  asserting  that  the  patronage  of  a  railway 
is  strictly  a  matter  of  necessity — a  pure  monopoly,  except  as 
competed  for  by  another  railway  ;  but  this,  even  if  it  were  true 
of  the  greater  portion  of  traffic,  would  certainly  not  be  true  at  all 
of  the  remaining  fraction,  and  it  is  ordinarily  this  remaining 
fraction  which  alone  makes  the  business  of  operating  the  prop- 
erty worth  carrying  on  by  the  company  controlling  it :  for  let  us 
suppose  that  by  systematic  negligence  at  several  points  in  the 
original  laying  out  of  a  line  a  corporation  should  succeed  in  af- 
fecting its  gross  yearly  revenue  so  much  as  one  per  cent.  It 
would  represent  certainly  five  to  ten  per  cent,  and  very  possibly 
one  hundred  per  cent,  of  the  value  of  the  franchise  owned  by  the 
corporation,  which  is  usually  all  they  do  own,  and  sometimes  a 
good  deal  more. 

50.  If  it  should  seem  improbable  that  any  possible  error  of 
this  kind  could  so  affect  revenue,  it  must  be  admitted  that  it  is 
difficult  and  in  fact  impossible  to  produce  statistical  proof,  nor 
would  such  proof,  even  if  produced  for  one  locality,  be  applicable 
elsewhere;  but  a  striking  example,  among  many,  of  the  natural 
effect  of  such  reckless  neglect  may  be  found  at  the  town  of 
Springfield,  Ohio.  A  dispute  about  a  trifling  sum  (about 
$50,000)  of  town  aid  to  the  Atlantic  &  Great  Western  Railway, 
now  the  New  York,  Pennsylvania  &  Ohio  Railroad,  caused  the 
manager  of  the  road  to  run  the  lirte  two  or  three  miles  from  the 
town — and  this  with  a  slight  increase,  if  anything,  in  the  dis- 
tance, curvature,  and  cost.  This  town  has  since  become,  as  even 
then  was  probable,  one  of  the  best  shipping  points  in  the  State; 
and,  purely  in  consequence  of  its  inconvenient  location,  the 
Atlantic  &  Great  Western  secures  only  an  inconsiderable  frac- 
tion of  this  traffic,  both  freight  and  passenger.  Its  annual  loss 
of  net  revenue  is,  beyond  all  question,  considerably  larger  than 
the  whole  sum  originally  in  dispute;  and  the  disadvantage  was 
so  serious  that,  very  recently,  arrangements  to  run  into  the 
town  over  another  line  were  made  at  heavy  cost,  while  still 
leaving  the  line  at  an  immense  disadvantage. 
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M.  In  this  occurrence  there  is  nothing  exceptional,  even  in 
degree.  There  is  hardly  a  town  of  any  importance  in  the 
United  States  in  which  some  one  of  the  lines  running  to  it  has 
not  done  precisely  the  same  thing ;  so  that  it  is  known  of  all 
men  to  be  at  grave  disadvantage  in  respect  to  some  portion  of 
its  natural  traffic,  whether  long-haul  and  short-haul,  and 
whether  passenger  and  freight.  That  natural  and  not  unreason- 
able trait  of  human  nature  embodied  in  the  homely  proverb, 
''Give  a  dog  a  bad  name  and  hang  him,"  then  comes  into  inten- 
sify this  disadvantage.  This  in  turn  begets  a  poverty  of  means, 
which  begets  a  poverty  of  service,  which  still  further  increases, 
and  justifies  on  rational  grounds,  what  may  have  been  in  the 
beginning  a  rather  unreasonable  popular  prejudice;  and  the  end, 
in  all  probability,  is  a  receivership.  It  will  be  found,  on  looking 
over  a  list  of  roads  which  have  failed  in  this  way,  that,  almost 
without  exception,  they  are  those  which  merely  skirt  the  edges  ov 
the  towns  which  they  nominally  reach. 

52,  The  effect  on  short-haul  traffic  of  negligence  ot 
this  kind  is,  as  already  hinted,  far  more  serious  proportionally 
than  in  the  case  of  longer  haul — not  only  because  it  is  far  more 
likely  to  drive  the  traffic  to  other  lines,  when  such  exist,  but  be- 
cause it  is  far  more  likely  to  have  the  still  further  effect  of  de- 
stroying a  portion  of  the  potential  traffic  completely.  The 
longer  the  journey  or  the  haul,  evidently,  the  less  effect  will  any 
trifling  inconveniences  have,  and  the  proportional  as  well  as  ab- 
solute loss  will  naturally  be  less  at  small  towns  than  large  ones — 
especially  than  at  very  large  ones  where  there  is  a  regular  and 
established  suburban  traffic.  Nevertheless  no  town  is  so  small 
that  the  short-haul  local  traffic  is  not  materially  affected  by  tri- 
fling difference  of  convenience  of  access.  Differences  which 
originate  in  the  subsequent  management  of  the  operating  de- 
partmenty  better  cars,  time,  meals,  train  employees,  surer  con^ 
nections,  etc.,  may  have,  it  has  been  admitted,  relatively  much 
more  effect  than  a  mere  difference  in  convenience  of  access  to 
the  station ;  but  the  latter,  unlike  the  former,  cannot  be  cor- 
rected at  any  time,  and  in  trips  of  ten  to  twenty  or  fifty  or  even 
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one  hundred  miles,  the  mere  fact  that  the  station  is  (or  is  not) 
convenient  for  taking  and  leaving  the  train  is  alone  enough  to 
have  a  powerful  influence  upon  the  number  of  such  trips,  es- 
pecially in  bad  weather,  but  to  an  important  extent  in  all 
weather,  with  the  weaker  three  quarters  of  the  population  at 
least. 

93.  In  very  much  less  degree  even  the  volume  of  non-com- 
petitive FREIGHT  SHIPMENTS  IS  similarly  affected;  besides  the 
fact  that  it  must  be  assumed,  for  reasons  already  stated,  that  the 
rates,  in  the  long-run  and  in  some  direct  or  indirect  form,  will 
certainly  be  affected  likewise.  Sooner  or  later,  in  one  form  or 
another,  the  railway  will  be  compelled  to  make  concessions 
equivalent  to  paying  for  the  cost  and  annoyance  of  cartage  on 
much  of  its  traffic,  and  lose  altogether  more  than  enough  to  pay 
for  carting  the  whole  of  it.  There  is  no  clearer  moral  than  this 
to  be  drawn  from  recent  railway  history. 

94.  It  is  also  unmistakably  evident  from  recent  history  that  it 
Is  impossible  to  maintain  more  than  a  reasonable  ratio  of  dispro- 
portion in  rates  between  competitive  and  non-competitive  rates, 
and  between  rates  on  one  class  of  freight  and  another,  even  for 
those  classes  of  freight  which  do  not  seem  to  be  affected  by  any 
immediate  cause  tending  to  have  this  effect.  A  clear  indication 
of  the  existence  of  this  law  may  be  found  in  Tables  93-5.  It  is 
now  too  well  known  and  generally  admitted  to  require  more  pre- 
cise evidence. 

99.  There  is  one  peculiar  phase  of  the  question  of  running  by 
A  TOWN  TO  SAVE  DISTANCE  which  may  be  more  appropriately  con- 
sidered in  this  connection,  as  illustrating  what  has  preceded, 
than  in  the  chapter  on  Distance. 

Let  us  suppose,  to  take  definite  figures,  that  we  have  run  by  a 
town  of  ten  thousand  inhabitants  in  order  to  save  a  deviation  of 
five  miles  from  an  air  line,  involving  a  loss  of  a  mile  or  two  of 
distance.  As  we  have  already  seen  in  part,  and  shall  more  fully 
see  (Chap.  VII.),  the  railway's  revenue  account  suffers  heavy  loss 
due  to  the  decreased  mileage  on  most  of  its  local  and  through 
business,  competitive  and  non*competitive.    Per  contra^  its  ex- 
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pense  account  is  decreased  indeed,  but  in  very  much  less  ratio. 
The  probabilities  are  very  strong  that  there  will  be  a  net  loss  to 
the  revenue.  This  might  well  be  borne  if  it  meant,  as  in  ordi- 
nary cases,  simply  a  reduction  of  the  transportation  tax  upon 
the  traveller  or  shipper  of  freight,  but  how  stands  it  with  the 
latter?  They  save,  indeed  (in  the  case-of  local  traffic  only,  but 
not  in  the  case  of  through  traffic),  the  two  or  three  cents  per 
mile  which  the  railway  loses,  owing  to  its  shorter  line  ;  but  they 
lose  the  entire  direct  cost  of  cartage  or  switching  charges  on 
their  freight  and  carriage,  express  or  horse-car  fares  for  their 
own  conveyance,  besides  suffering  an  annoyance  and  inconveni- 
ence in  both  cases  which  they  will  surely  estimate  at  a  good 
round  sum:  In  money,  when  by  the  existence  of  competition  they 
are  able  to  throw  the  whole  of  both  of  these  losses  on  the  rail- 
way which  seeks  their  patronage  from  a  distance  ;  in  refusal  of 
patronage,  except  under  great  concessions  or  the  compulsion  of 
necessity,  when  through  absence  of  competition  they  cannot 
otherwise  shift  the  burden  from  their  own  shoulders. 

Thus,  under  any  possible  conditions,  in  such  a  case  there  is  a 
triple  loss:  The  tax  on  the  public'is  greater,  the  receipts  of  the 
railway  are  less  per  passenger  or  ton,  and  the  number  of  pas- 
sengers or  tons  is  decreased- 

56.  The  net  losses  might  be  estimated  something  in  this  way, 
assuming  the  town,  say,  to  be  in  Ohio : 

Loss  TO  THE  Railway. 

Loss  of  traffic  per  head,  by  being  5  miles  instead  of  i  from  centre  of 
population  (say  40  per  cent :  Table  13),  on  a  natural  revenue  per 
head  of  $10,  or  $100,000  from  the  town $40,000 

Loss  of  revenue,  due  to  one-mile  haul  on  $60,000  of  traffic — sa^  three 

per  cent 1,800 

$41,800 
Per  contra  :  saving  of  expense  on  same,  at  40  per  cent  on  the  total  ex- 
penses, or  26|  (40  X  })  per  cent  on  the  total  revenue 11,148 

Net  loss  to  railway $30,653 
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Loss  TO  THE  Individual  Patrons. 

Expenses  of  reaching  the  railway  from  a  point  5  miles  ofif,  at  50  cents 

per  passenger  or  ton,  probably  about $25,000 

Less  saving  by  reduced  payments  to  the  railway,  as  above 1,800 

Net  loss  to  the  public $23,200 

Destroyed  business,  which  the  public  would  have  been  glad  to  enjoy 
and  pay  for.  as  shown  by  experience,  and  which  hence  would  have 
been  worth  its  cost  to  them— say  one  third  of  the  40  per  cent  (as 
above)  of  $100,000,  the  rest  going  to  some  other  line 13,300 

Net  loss  special  to  the  public,  per  year $36,500 

Net  loss  special  to  the  railway,  per  year 30,652 

Aggregate  loss  to  the  community,  per  year $67,152 

Which  means  from  the  point  of  view  of  political  economy, 
and  as  a  plain  statement  of  a  fact  which  would  appear  in  the 
census  statistics,  that  the  capital  of  the  country  and  the  world 
is  less  than  it  otherwise  would  be  by  the  capital  sum  of  which 
$67,152  represents  the  interest,  or  (at  six  per  cent)  $1,119,200; 
the  whole  of  which  is  clear  loss,  by  which  no  one  is  benefited. 

57.  A  few  hackmen  and  expressmen  are,  indeed,  diverted 
from  working  elsewhere,  where  they  would  be  true  producers, 
into  earning  a  support  by  performing  what*  might  have  been  a 
needless  service.  It  is  plain  that  by  this  diversion  they  are, 
individually,  neither  benefited  nor  injured,  so  that  they  simply 
do  not  enter  into  the  question  at  all,  even  from  the  point  of  view 
of  political  economy.  We  are  not,  however,  studying  political 
economy,  but  the  art  of  directing  private  investment  in  railway 
property  so  as  to  be  profitable,  not  primarily  to  the  general 
public,  but  to  the  projectors. 

Making  all  allowances  for  possible  errors  in  the  precise  fig- 
ures used  above,  it  represents  an  immense  loss  to  all  parties  from 
running  railways  by  towns  without  going  to  them,  so  far  as  the 
traflSc  of  that  town  alone  is  concerned,  separately  considered. 
There  is,  however,  this  further  disadvantage  to  be  remembered  : 
if  we  lengthen  the  line  to  reach  a  town  we  necessitate  that  the 
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whole  traffic  shall  be  hauled  over  this  extra  distance  in  order  to 
accommodate  the  traffic  of  one  town. 

58.  This  raises  the  general  question  of  the  value  of  distance, 
for  which  see  Chapter  VII.  It  need  only  be  premised  here,  what 
has  been  in  fact  already  said,  that  although,  as  a  mere  question 
of  political  economy,  the  cost  of  this  extra  haul  is  certainly  a  net 
loss,  conferring  no  added  value  on  the  service  rendered,  yet  to 
the  revenues  of  the  railway  only,  considered  as  a  private  enter- 
prise for  profit,  this  is  by  no  means  the  case,  since  there  is  always 
a  credit  as  well  as  a  debit  side  to  the  extra  haul.  It  is  not 
uncommon  to  hear  engineers  speak  and  act,  indeed,  as  if  the 
extra  haul  were  a  mere  burden  on  the  traffic  :  which  would  be 
true  enough  if  railways  were  charitable  institutions  built  by 
moneyed  philanthropists  with  the  sole  purpose  of  serving  the 
public,  and  which  is  always  true  with  respect  to  that  consider- 
able fraction  of  traffic  on  which  neither  the  amount  nor  the  dis- 
tribution of  the  gross  rate  is  modified  by  the  distance.  But,  as 
matters  actually  stand,  it  may  be  rudely  stated  here  that,  as  the 
actual  cost  of  such  trifling  extra  haul  is  very  little,  the  net  effect 
of  such  deviation  for  such  a  purpose  is  very  apt  to  have  a  favor- 
able effect,  if  any  (sometimes  a  decidedly  favorable  effect),  upon 
the  net  revenue  derived  from  the  entire  traffic,  independent  of 
that  from  the  particular  point  for  the  sake  of  which  the  devia- 
tion was  made,  as  well  as  upon  the  public  interest. 

For  one  most  important  reason  why  this  should  be  so,  see  Chapter  XXI. 

59.  It  is  true  that,  in  so  far  as  the  burden  upon  the  genera* 
traffic  may  be  increased,  there  is  a  tendency  to  compel  the  cor- 
poration to  reduce  rates  on  all  traffic  to  the  point  which  it  will 
bear,  instead  of  making  non-competitive  rates  strictly  according 
to  distance  ;  and  in  urging  that  a  railway  will  "  get  something 
for  nothing"  out  of  extra  haul,  the  previous  claim  (par.  46  et seq,) 
may  seem  to  be  contradicted,  that  even  slight  burdens  on  traffic 
are  dangerous;  but  it  is  evidently  a  very  different  matter  for  a 
railway  to  take  measures  which  make  its  own  charges  on  all 
traffic  a  trifle  higher  to  relieve  a   part  of  it  from   other  and 
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heavier  burdens,  and  to  take  a  course  which  throws  a  heavy 
burden  on  its  own  traffic  and  on  its  patrons  as  well,  by  provid- 
ing facilities  for  a  lot  of  outside  parties — teamsters,  hackmen, 
and  horse-car  lines — to  extract  a  percentage  forever  of  the  total 
payments  which  the  traffic  has  to  bear. 

60.  Admitting,  therefore,  that  differences  of  location  may 
have  a  material  effect  on  the  revenue,  it  becomes  important  to 
remember  that,  as  we  have  already  seen,  as  small  a  difference  as 
one  per  cent  in  gross  revenue  will  ordinarily  represent  from 
three  to  six  per  cent  in  net  revenue,  and  from  six  to  twelve  or 
fifteen  percent  difference  in  profits  to  the  company  proper,  after 
their  rental  or  interest  charges  have  been  met,  even  in  the  most 
prosperous  companies,  and  from  that  up  to  many  hundred  per 
cent  in  those  less  favored.  Remembering  also  that  errors  in  the 
original  laying  out  of  the  line,  unlike  errors  in  subsequent  man- 
agement, are  mainly  irremediable, — a  kind  of  fixed  charge  for 
folly  forever, — it  will  be  seen  how  large  is  the  interest  of  the 
company  who  employ  and  pay  the  engineer  in  avoiding  all  errors 
of  the  kind,  and  how  particularly  important  it  is  that  no  possible 
difference  should  be  regarded  as  trifling  because  it  will  consti- 
tute a  trifling  part  of  the  total  receipts  or  expenses.  It  is  only 
a  small  fraction  of  that  total  which  **  the  company"  has  even  the 
hope  of  retaining  to  itself. 

When  the  cream  of  their  traffic,  the  profit  traffic,  is  lost 
to  them,  all  is  lost  ;  and  although  it  is  often  true  that  the  busi- 
ness sagacity,  or  lack  of  it,  with  which  the  enterprise  as  a  whole 
has  been  planned  will  overcome  all  that  the  engineer  can  do  to 
make  or  mar  it,  so  that  the  enterprise  will  succeed  or  fail  in  spite 
of  him,  yet  it  is  always  true  that  a  heavy  percentage  of  the 
surplus  or  deficit  which  alone  concerns  the  company  proper — 
enough,  for  instance,  to  make  all  the  difference  between  a  great 
success  and  a  small  success,  or  a  great  failure  and  a  small  failure 
— is  strictly  dependent  upon  the  engineer  and  upon  those,  by 
whatever  name  they  may  be  called,  who  decide  with  him,  or  for 
him,  the  semi-engineering  and  semi-commercial  questions  which 
we  have  here  considered. 
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61.  Therefore,  with  an  end  so  important  before  us,  any  guide 
is  better  than  none,  in  order  that  we  may  reduce  the  unavoida- 
ble uncertainty  to  its  lowest  terms  ;  and  under  these  circum- 
stances a  rule  which  the  writer  has  formulated  as  a  sort  of  gen- 
eral average  to  estimate  exceptions  from  is  this  : 

As  A  MINIMUM  :  At  the  smallest  and  most  inert  non- competitive 
points  the  annual  loss  of  revenue  from  placing  the  station  at  a  distance 
from  town  may  be  taken  as  equivalent  to  10  per  cent  of  the  revenue  nat- 
urally originating  from  such  a  toivn^  with  the  station  in  any  given  loca- 
tion, for  each  additional  mile  that  the  station  is  moved  off  from  the 
centre  of  the  town. 

As  A  MAXIMUM  :  At  centres  of  considerable  manufacturing  or  com- 
mercial activity,  exposed  to  considerable  actual  or  potential  competition, 
a  fair  and  moderate  estimate  of  the  probable  loss  of  revenue  from  re- 
moving the  station  to  a  distance  will  be  25  per  cent  of  the  revenue 
naturally  originating  at  such  a  town,  for  each  additional  mile  that  the 
station  is  moved  off  from  the  centre  of  the  town  j  and  this  is  frequently 
liable',  in  cases  of  very  sharp  competition,  to  amount  to  as  much  as  $0 
per  cent  of  the  natural  revenue,  including  all  the  indirect  effects  of  such 
disadvantages. 

The  first  of  these  estimates  the  writer  has  considered  to  be 
applicable  to  such  towns  as  the  average  of  interior  Mexico.  It  is 
below  any  class  of  towns  in  the  United  States  or  Canada,  ex- 
cepting the  strictly  rural  regions  consuming  and  producing  little 
freight  shipped  by  rail.  The  last  is  a  fair  average  (varying  how- 
ever within  wide  extremes)  of  all  the  busier  towns  and  cities  of 
the  United  States. 

62.  The  causes  of  variations  are  : 

1.  Manufacturing  and  especially  mining  towns  are  usually 
heavy  shippers. 

2.  Towns  which  are  the  seats  of  special  industries  often  make 
payments  to  railways  out  of  all  proportion  to  their  apparent  size 
and  activity. 

3.  The  number  of  competing  lines  will  greatly  affect  the  pro- 
portion tributary  to  any  one  line. 

And  many  other  like  causes.     Nothing  definite  can  be  pre- 
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dieted  about  any  one  town  from  any  figures  in  this  chapter,  but 
for  the  average  town  they  are  believed  to  be  fair. 

They  are  the  result  of  much  comparison  of  earnings  by  dif- 
ferent lines  at  large  and  small  towns  made  by  the  writer  at  dif- 
ferent .times,  with  an  effort  to  estimate  the  true  cause  of  their 
disadvantages  ;  but  to  attempt  to  defend  them  in  detail,  except 
as  the  volume  as  a  whole  may  do  so,  would  occupy  too  much  space. 


Table  13. 

Estimated  Effect  on  Revenue  of  Removing  Stations  from  the  Centre 
OF  Population  of  Towns. 


Distance. 

Minimum. 
10  per  cent  per  mile. 

Ordinary  Maximum. 
25  per  cent  per  mile. 

ExTRBMB  Maximum. 

Miles. 

Difference. 
Per  cent. 

Per  cent. 

Diuerence. 
Per  cent. 

Per  cent. 

O 

I 

2 

3 

4 

5 

6 

2.::::::: 

9 

lO 

10. 0 
9.0 

8.1 

7.3 
6.6 

5.9 
5.3 
4.8 
4.3 
3.8 

100. 0 
90.0 
81.0 
72.9 
65.6 
59.0 

47.8 
43  0 
38.7 
34.9 

25.0 

18.75 
14.06 
10.55 
7.91 
5.94 
4.45 
3.34 
2.50 
1.87 

100. 0 
75.0 
56.25 
42.2 
31.65 
23.74 
17.80 

13.35 

10.01 

7.50 

5.62 

Very  materially 
greater  under  certain 

circumstances, 

especially  with 'sharp 

competition,  so  that 

a  difference  of  two  or 

three  miles  often 

means  the  loss  of 

nearly  the  whole 

traffic. 

Av.   revenue  )    ^                        ^ 
per  head       ^  $2.00     to     $3.00 
per  year.       \ 

$8.00     to     $15.00 

Column  I. — ^Average  distance  of  station  from  centre  of  population. 
Columns  2  and  4. — Loss  per  cent  of  total  natural  revenue  for  each  additional  mile  of 
distance. 

Columns  3  and  5. — Remaining:  per  cent  of  natural  revenue  left  to  the  company. 

The  effect  of  this  rule  is  presented  numerically  in  Table  13, 
the  percentages  being  in  geometrical  ratio  to  each  other,  so  that 
any  number  in  the  column,  divided  by  the  first  or  second  or  third 
number  above  it,  gives  always  the  same  quotient 

Under  this  table,  the  percentage  of  loss  for  each  additional 
mile  the  statioa  is  moved  away  is  the  same  under  all  circum- 
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Stances,  although  the  absolute  loss  is  much  less  as  the  distance 
increases. 

63.  The  above  rule,  it  should  be  repeated,  is  not  offered  as 
in  any  way  precise,  or  perhaps  even  safe.  Such  an  estimate 
must  always  remain,  for  the  most  part,  a  question  of  judgment 
That  is  the  author's  judgment.  He  claims  no  more  solid  basis 
for  it  than  that  in  many  single  instances  there  has  been  an  actual 
difference  in  the  receipts  of  competing  lines  at  the  same  point, 
or  in  the  receipts  of  the  same  line  at  points  at  different  distances 
from  it,  but  otherwise  very  similarly  situated,  which  closely  cor- 
respond with  the  figures  given. 

64.  As  an  example  of  the  working  of  the  above  rule,  to  run 
two  miles  ofif,  instead  of  one,  from  the  centre  of  a  town  of  io,ooo 
people  would  involve  as  a  minimum  a  loss  of  9  per  cent  of  the 
natural  revenue  from  such  a  town,  or  from  $1800  to  $2700  per 
year.  If  the  town  were  an  active  business  place  this  might 
easily  be  several  times  this  amount,  and  if  competition  were 
a  factor  of  the  problem  it  would  be  very  certain  to  be.  If 
it  were  a  question  of  running  into  a  town  instead  of  a  mile 
away,  the  loss  would  also  be  liable  to  be  very  much  greater  than 
the  table  above  indicates,  since  the  stimulating  effect  of  better 
transportation  might  change  the  whole  character  of  the  town, 
besides  the  natural  effect  of  a  given  difference  of  distance.  The 
question  would  be  affected  likewise  by  the  character  of  the  ter- 
mini, etc.,  etc. 

65.  As  an  instance  from  actual  practice,  two  important  Mexi- 
can towns,  of  a  population  of  about  100,000  and  60,000  respec- 
tively, and  about  forty  miles  apart,  with  considerable  natural 
traffic  between  them,  were  left  distant  respectively  two  and  a 
half  miles  and  four  and  a  half  miles  from  the  nearest  point  of 
the  projected  line.  It  was  a  question  whether  to  bring  the  rail- 
way nearer  to  the  towns,  in  which  case  both  stations  would  be 
half  a  mile  from  the  centre  of  population : 

If  we  might  assume  the  above  minimum  to  be  correct,  the 
certain  loss  on  all  the  traffic  contributed  to  the  railway  by  these 
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towns,  and  not  simply  on  the  traffic  between  them,  would  be  an. 

nually — 

$300,000  X  o  19       =  $38,000 
120,000  X  0.344     =    41,280 


Total  ($217  per  day)  $79t28o 

For  Mexican  towns,  in  their  present  condition  of  imperfect 
material  development,  this  is  possibly  large  enough ;  but  for 
American  towns  of  equal  size  and  importance  it  would  almost 
certainly  be  far  too  low.  If  it  were  to  be  considered  as  solely 
affecting  the  passenger  traffic,  and  of  such  traffic  only  that  exist- 
ing between  the  two  towns,  it  would  amount  to  the  loss  of  sixty- 
five  to  seventy  round  trips  per  day,  and  this  in  the  United  States, 
between  two  active  business  points  at  that  distance  from  each 
other,  would  be  far  from  an  exaggerated  estimate. 

It  would  in  such  a  case,  however,  be  extremely  erroneous  to 
consider  only  the  traffic  between  the  two  points.  All  the  traffic 
originating  or  terminating  at  each  point  is  more  or  less  affected, 
the  importance  of  the  effect  decreasing  with  the  length  of  the 
haul.  The  freight  traffic  will  also  be  materially  affected,  in  some 
slight  degree  in  volume,  and  a  large  proportion  of  it  in  average 
rates,  for  reasons  already  pointed  out,  the  chief  of  which  is  that 
the  railway  sooner  or  later  pays  for  the  cartage. 

66.  Yet  all  these  arguments,  like  almost  everything  else  con- 
nected with  the  laws  of  trade,  require  to  be  applied  with  great 
caution,  and  are  subject  to  many  exceptions,  such  as  these  which 
follow : 

Towns  will  in  many  cases  move  to  the  railway,  if  the  railway 
does  not  come  to  the  town,  with  ultimate  benefit  to  all  parties 
concerned.  This  is  especially  common  and  probable  in  the 
United  States,  but  it  is  more  or  less  true  everywhere.  In  pro- 
portion as  the  population  and  traffic  may  be  expected  to  increase, 
the  importance  of  accommodating  the  line  to  that  which  already 
exists  becomes  less  and  less. 

Even  in  a  region  tolerably  well  settled,  but  heretofore  unde- 
veloped by  railways,  or  imperfectly  developed,  a  bold  neglect  of 
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existing  centres,  especially  those  of  minor  importance,  will  be 
exceedingly  apt  to  bring  them  sooner  or  later  to  the  railway  in- 
stead of  losing  the  railway  their  traffic;  and  this  will  be  in  some 
cases,  where  other  lines  are  not  likely  to  compete,  the  more  apt 
to  follow  the  more  completely  such  points  are  left  out  in  the 
cold. 

Especially  when,  by  taking  a  central  line  between  two  subor- 
dinate centres  of  this  kind,  about  as  much  will  be  gained  from 
the  one  as  lost  from  the  other,  the  ultimate  effect  will  probably 
be  to  build  up  a  new  town  between  both,  affording  new  traffic, 
while  still  retaining  a  good  proportion  of  that  which  remains 
at  each  of  the  old  centres,  and  could  have  been  fully  secured 
from  one  of  them  only  by  wholly  neglecting  the  other;  thus  sub- 
stantially increasing  the  aggregate  traffic  of  the  line. 

This  amounts  to  saying  that  in  seeking  to  pass  through  the 
centre  of  the  population,  as  in  determining  the  centre  of  gravity, 
we  cannot  always  consider  one  body  alone,  but  must  consider 
several  as  constituting  one  composite  entity. 

67.  So,  too,  it  is  easily  possible,  in  laying  out  branch  lines  or 
the  parts  or  links  of  extended  systems,  to  be  so  over-anxious  to 
secure  some  trifling  advantages  of  local  traffic  as  to  seriously 
burden  and  cripple  other  and  much  more  important  interests,  or 
perhaps  lay  the  line  open  in  the  future  to  destructive  competi- 
tion. 

These  various  possibilities — con  as  well  sls  pra — are  very  fre- 
quently the  most  important  of  those  which  fix  or  should  fix  the 
location  of  a  line.  Especially  in  easy  country  it  may  almost  be 
said  to  be  the  rule  that  these  will  be  important  enough  to  over- 
rule engineering  disadvantages  of  considerable  moment,  the  ex- 
tent of  which  latter,  therefore,  it  will  often  be  waste  of  time  to 
consider ;  and  even  in  the  most  difficult  country  it  will  usually 
require  marked  and  decided  engineering  disadvantages  to  justly 
overbalance  any  considerable  advantages  as  respects  probable 
traffic  and  revenue. 

68.  The  question  of  the  location  of  termini,  and  its  effect 
upon  traffic,  is  really  closely  allied  to,  and  in  fact  a  part  of  the 
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general  question  of  how  near  to  bring  the  line  to  towns,  which 
we  have  just  been  discussing.  Nevertheless,  from  the  fact  that 
the  terminal  towns  are  usually  by  far  the  most  important  on  the 
line  and  likewise  the  most  costly  points  to.approach  closely,  sound 
business  judgment  is  violated  more  frequently  and  more  danger- 
ously at  such  points  than  at  points  along  the  line.  Had  it 
not  so  often  happened  that  lines  which  have  expended  mil- 
lions for  the  construction  of  long  lines  to  a  certain  place  have 
then  begrudged  or  failed  to  raise  the  necessary  additional  per- 
centage to  carry  their  line  into  it,  contenting  themselves  with 
hanging  on  to  the  skirts  of  the  town  somewhere,  where  they  can 
be  reached  by  horse-cars  or  hacks  and  drays,  it  would  seem  in- 
credible that  business  corporations  could  so  frequently  commit 
an  act  of  folly  which  can  fairly  be  paralleled  with  that  of  build- 
ing a  long  bridge  and  erecting  every  span  but  one — assuming, 
on  account  of  some  difficulty  with  foundations,  or  what  not,  that 
a  ferry  would  be  good  enough  for  that,  because  it  would  be 
"such  a  little  one.*'  The  lines  which  do  or  have  pursued  this 
course  will  be  found  to  be  those  which  figure  most  prominently 
in  the  list  of  bankrupt  corporations  ;  and  the  evidence  of  that 
fact  is  so  patent  to  any  one  who  will  take  a  list  of  such  and  study 
it  over,  that  it  is  needless  to  add  more  to  what  has  been  already 
said  than  to  note  the  great  sums  which  successful  properties  spend 
in  reaching  the  heart  of  great  cities  to  remedy  former  errors. 

69.  In  England  hundreds  of  millions  have  been  expended  for 
this  purpose,  and  tens  of  millions  at  the  smaller  towns  alone.  In 
America  we  are  far  more  backward  than  the  best  interest  of  the 
properties  requires  :  but  many  such  works  have  been  recently 
carried  through,  one  example  of  which  is  the  new  entrance  of  the 
Pennsylvania  Railroad  into  the  city  of  Philadelphia  ;  while  at 
New  York,  Boston,  St.  Louis,  and  other  cities  similar  improve- 
ments have  been  made  or  are  being  projected  on  a  lavish  scale. 
Certainly  it  has  never  been  questioned  that  the  Philadelphia  ter- 
minus was  an  expedient  investment,  and  we  may  be  sure  that  it 
was  not  undertaken  with  any  other  view  by  the  management  of 
the  company.     It  was  executed  almost  wholly  for  the  local  con- 
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venience  of  Philadelphia,  and  consisted  in  carrying  in  the  com- 
pany's tracks  on  an  elevated  structure  to  a  point  very  near  to 
the  centre  of  the  city.  It  was,  moreover,  an  expenditure  to  which 
the  company  was  not  driven  by  competition,  except  as  to  a  small 
part  of  their  traffic,  for  they  had  good  facilities  for  both  freight 
and  passengers  ;  facilities  as  conveniently  accessible  as  they  well 
could  be  by  horse-cars — that  ever-ready  excuse  for  neglecting  to 
bring  railway-stations  into  the  centre  of  population.  Some  in- 
crease of  space  was  indeed  desirable,  but  it  might  have  been  se- 
cured much  more  cheaply  in  other  ways,  had  the  company 
deemed  it  expedient. 

The  Philadelphia  improvement  cost  about  $4,590,000,  of 
which  about  half  was  for  land  only  ;  or  about  $5  per  head  of  the 
population  concerned,  the  interest  on  which  at  five  per  <ient  is 
about  $225,000  per  annum,  or  twenty-five  cents  for  each  man, 
woman,  and  child  of  the  population — a  sum  which  should  be 
largely  increased,  perhaps  doubled,  for  the  indirect  loss  on  in- 
vestments already  made,  and  from  operating  expenses  for  haul- 
ing the  whole  traffic  into  and  out  of  the  new  station,  to  which  the 
system  of  roads  centring  there  had  not  been  originally  adapted. 

It  is  to  be  presumed,  of  course,  that  the  value  of  this  improve- 
ment to  the  corporation  is  expected  to  be  considerably  more 
than  this.  Nor  does  such  expectation  seem  unreasonable  ;  for, 
independent  of  all  necessity  for  competition,  experience  at  other 
points  proves  that  it  would  be  a  paying  investment,  from  its 
direct  and  indirect  effect  to  encourage  new  traffic. 

In  the  company's  report  for  1881  it  was  stated — 

"The  cost  of  this  work  is  already  having  a  marked  effect  on  the  develop^ 
ment  of  local  traffic ;  and  it  is  believed  that,  in  addition  to  its  great  value  to 
through  and  competitive  business,  it  will  in  a  few  years,  by  its  promotion  of 
suburban  trains  reaching  the  park  and  other  portions  of  the  city,  and  its 
stimulus  to  the  traffic  before  referred  to,  fully  realize  all  that  was  contemplated 
at  the  lime  of  its  original  construction." 

At  the  time  of  this  report  there  were  some  two  hundred  pas- 
senger trains  into  and  out  of  Broad  Street  Station  daily.  There 
are  now  about  fifty  per  cent  more. 
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70.  At  New  York  a  costly  improvement  was  carried  through 
at  the  joint  expense  of  the  city  and  the  New  York  Central  and 
Hudson  River  Railroad,  costing  some  $8,000,000,  in  order  to  per- 
manently insure  the  running  of  fast  trains  to  the  Grand  Central 
Station  at  Forty-second  Street,  which  will  probably  hereafter  be 
the  heart  of  the  population  patronizing  the  railway,  although  for 
the  present  it  is  rather  far  up-town.  The  then  existing  passen- 
ger station  at  Twenty-eighth  Street  was  abandoned,  in  part  on 
account  of  the  difficulties  and  expense  involved  in  securing  room 
at  that  point  for  the  immense  traffic  to  be  handled,  and  in  carry- 
ing the  line  to  it,  but  in  part  because*  the  point  selected  was 
deemed  to  be  so  near  the  future  centre  of  the  city.  An  addi- 
tional passenger  station  (mainly  for  suburban  trains)  is  still 
maintained  on  the  west  side,  at  Thirty-second  Street,  as  are  also 
freight  stations  farther  down-town  on  both  the  east  and  west 
side,  to  and  from  which  cars  are  hauled  by  horses. 

Tit  At  St.  Louis,  a  union  depot  for  all  the  railways  centring 
there  was  built  in  connection  with  the  great  St.  Louis  Bridge, 
the  whole  costing  some  $7,000,000;  while  there  is  hardly  a  city 
of  any  importance  where  smaller  improvements  of  the  kind 
are  not  projected  by  some  one  of  the  lines  reaching  it,  at  a 
largely  increased  cost  over  what  would  have  been  originally  nec- 
essary;— without  considering  in  this  statement  the  heavy  losses 
of  traffic  through  the  dubious  early  years  of  the  company's  his- 
tory which  have  enforced  such  improvements.  On  the  other 
hand,  there  is  no  instance  on  record  where  adequate  terminal 
facilities  once  acquired  have  been  abandoned  for  others  more 
distant  and  less  valuable,  because  the  market  value  of  the  prop- 
erty was  greater  than  its  productive  value  in  the  hands  of  the 
company. 

72.  To  apply  the  same  ratio  of  expenditure  as  is  incurred  at 
the  larger  cities  to  smaller  places  might  not  in  many  cases  be 
safe  for  these  reasons  : 

First.  The  average  receipts  per  head  of  population  increase 
very  much  faster  than  the  population.  (See  Chap.  XXL,  and  the 
various  tables  giving  revenue  per  head  of  population.) 
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Secondly.  At  very  large  cities  like  New  York,  Piiiladelphia, 
Chicago,  and  Boston,  the  distinctly  suburban  traffic,  making 
daily  trips  at  commutation  rates,  is  a  large  element,  which  espe- 
cially requires  the  best  attainable  terminal  facilities  and  the 
largest  possible  saving  of  time. 

Table  14  gives  some  idea — in  part,  it  must  be  confessed,  a  deceptive  and 
imperfect  one — as  to  how  large  a  part  these  various  works  constitute  of  the 
total  cost  of  railways  of  the  first  class,  and  how  small  an  element  is  the  mere 
construction  to  sub-grade  between  sutions.  See  also  Chapter  XXVI.,  on 
"Terminals." 

Table  14. 

Proportion  and  Amount  of  the  Various   Items  of  Cost  of  Road  and 

Equipment. 

New  York  Central  &  Hudson  River  Railroad,  1885,  953  miles ;  amount  of  track,  2.85  times 
length  of  line ;  and  in  less  detail  for  Pennsylvania  Railroad,  1257  miles. 


Nbw  York  Cbmtkal  &  Hudson  Rivbr. 

Pennsylvania. 

Itkms. 

Per 

Mile. 

Per 
Cent. 

Per 

Mile. 

Per 
Cent. 

Grading  and  masonry 

Bridge 

$aa,ooo 

3*030 
3a.500 
15.400 
15.740 

6.630 

1.617 
15.830 

3ix6o 

«93 

18.9 

9.6 

97.9 

13-3 

«3.6 

5-7 

«.4 

«3.6 

a. 7 

.3 

Construction 

Equipment 

Real  esute  and  telegraph . . 

Total 

$30,400 
«9»3oo 
10,130 

50.7 
3a-3 
17.0 

Sutions,  etc 

$59,830 

Land  and  land-damages. . . . 

Tjrx*/>mrktlTea 

Stock 

$75,300 
53.500 

Passenger  can 

Prei»tit  cars . 

Bonds 

Snirineerins'. .........  r .,.. . 

Floating  Equipment 

The  Pennsylvania  owns  enormous  amounts 
sented  by  its  securitiea.    lu  policy  has  been 

'Total 

$xi6.aoo 

100. 0 

Stock 

93,800 
59.000 

.... 

to  defray  expenses  out  of  earnings  rather  than 

Bonds 

increase  capital  account. 

The  small  proportion  which  the  bare  cost  of  laying  down  the  track  bears  to  the  total 
investment,  on  lines  of  importance,  is  clear  from  the  above. 

Thirdly.  At  almost  all  points  in  the  United  States  the  proba- 
bilities of  future  growth  must  be  remembered,  which  will  some- 
times, as  at  New  York,  bring  a  point  which  is,  for  the  time  being, 
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considerably  outside  of  the  centre  of  population  into  the  very 
heart  of  it.- 

Nevertheless,  no  town  is  so  small  that  the  considerations 
advanced  are  not  more  or  less  applicable  to  it,  and  the  usual  law 
of  development,  when  topographical  impediments  do  not  forbid 
it,  is  that  the  town  spreads  equally  in  all  directions,  its  centre  of 
gravity  remaining  unchanged,  as  in  the  case  of  London,  and 
measurably  of  Chicago,  Philadelphia,  and  other  cities ;  in  which 
case  the  disadvantages  of  having  a  terminus  at  a  distance  from 
that  centre  do  not  decrease  with  time,  but  increase  in  direct  ratio 
to  the  population. 

73.  Although  the  impossible  task  of  definite  technical  analysis 
of  the  revenue  considerations  here  discussed  has  been  passed  by, 
it  is  hoped  that  enough  has  been  said  to  impress  upon  the  minds 
of  engineers  and  projectors  that  they  are  entitled  to  great,  if 
somewhat  indeterminate,  weight,  and  that  it  is  unsafe  for  any 
engineer  to  enter  upon  the  work  of  laying  out  a  railway  with  no 
more  thought  of  its  financial  future  than  a  vague  idea  that  the 
passenger  revenue  is  obtained  by  selling  tickets,  and  the  freight 
revenue  is  measured  by  the  sum  of  the  way-bills,  and  that  neither 
is  any  concern  of  his  ;  his  duty  being  simply  to  get  the  shortest, 
cheapest,  and  straigTitest  line, — the  phrase  has  almost  hardened 
into  a  formula, — and  that  when  he  has  gotten  it  he  has  done  his 
whole  duty.  It  may  be  that  he  has,  but  it  does  not  follow  ;  and 
the  chances  are  good  that  he  will  have  not  only  completely  failed 
to  do  it,  but  will  have  involved  the  projectors  in  certain  ruin  ; 
because,  although  the  amount  by  which  the  revenue  can  be  mod- 
ified by  differences  of  location,  or  even  by  differences  in  the  sub- 
sequent management,  is,  as  a  rule,  only  a  small  percentage  of 
the  aggregate  revenue,  yet  it  is  this  small  percentage  alone  in 
which  the  original  projectors  have  a  property  interest  ;  that  por- 
tion of  the  revenue  which  goes  to  pay  fixed  charges  and  operat- 
mg  expenses  being  in  no  sense  theirs. 

The  strength  of  the  argument  for  neglecting  no  effort  to 
reach  all  possible  sources  of  traffic  is  greatly  strengthened  by  the 
considerations  which  it  seemed  more  appropriate  to  discuss  in 
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Chapter  XXL,  but  which  have  a  very  direct  bearing  on  the  sub- 
ject-matter of  this  chapter. 

74.  That  the  effect  of  comparatively  slight  causes  to  influence 
revenue  has  not  been  exaggerated,  may  perhaps  be  proved,  as 
effectually  as  in  any  way,  by  a  trivial  incident  which  the  writer 
knows  to  be  authentic  : 

A  certain  railway,  for  competitive  reasons,  determined  that 
some  marked  improvement  in  its  eating  stations  must  be  made 
to  meet  the  competition  of  dining-cars  on  a  rival  line.  The  pro- 
prietor of  one  of  these  establishments,  therefore,  was  instructed 
to  make  certain  decided  improvements  in  the  appointments  of 
his  table,  and  in  the  character  and  quality  of  the  viands  provided, 
at  the  expense  of  the  company,  and  to  send  in  his  bills  from 
time  to  time  for  this  additional  expenditure.  The  bills  not  com- 
ing in,  although  the  desired  betterments  had  been  (with  some 
reluctance)  made,  and  with  results  very  gratifying  to  the  com- 
pany, the  proprietor  was  again  requested  to  send  in  his  bills  ; 
when  it  appeared,  on  inquiry  as  to  each  item  in  succession  for 
which  he  had  b^en  specifically  instructed  to  increase  his  expen- 
diture at  the  expense  of  the  company,  that  the  proprietor  was 
"satisfied  that  it  paid  him,"  or  that  it  was  "no  more  than  he 
ought  to  do,"  or  that  he  was  **  well  enough  contented  as  it  was" 
— in  short,  that  he  had  no  bills  to  present. 

Such  an  incident,  the  details  of  which  were  precisely  as 
stated,  must  be  admitted  to  be  an  extraordinary  instance  of  the 
power  of  conscience  in  a  class  who  are  not  often  given  credit  for 
having  any,  but  it  is  also  a  proof  that  great  direct  advantages  to 
the  proprietor,  as  well  as  indirect  advantages  to  the  company, 
must  have  resulted.  To  fully  appreciate  its  bearing  upon  those 
semi-technical  questions  which  depend  more  or  less  on  the 
peculiarities  of  human  nature,  two  additional  facts  must  be 
remembered.     On  the  one  hand — 

1.  A  large  fraction  of  the  passengers  have  but  slight  reason 
to  choose  between  one  or  another  railway  before  begin nmg  their 
journey  ;  while,  on  the  other  hand, 

2.  The  journey  once  entered  on,  they  have  no  choice  what- 
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ever  as  to  where  to  take  their  meals,  but  to  take  such  meals  as 
are  set  before  them  at  the  appointed  stopping-places,  or  go 
hungry.  The  railway  restaurant  business  is  pre-eminently  non- 
competitive. 

If,  therefore,  a  trifling  improvement  in  meals,  which  had  never 
been  really  bad,  could  so  materially  affect  the  non-competitive 
business  of  a  railway  restaurant,  what  is  the  probable  effect  of 
the  same  and  other  slight  causes  on  the  traffic — especially  on  the 
receipts  from  that  considerable  class  who  travel  a  great  deal  by 
rail,  but  hardly  make  a  really  necessary  trip  more  than  two  or 
three  times  in  a  lifetime  ? 

With  this  attempt  to  solve  by  a  parable  an  essentially  inde- 
terminate problem,  we  pass  to  those  branches  of  our  subject 
which  are  often  of  less  real  importance,  but  which  admit  of  more 
definite  and  technical  treatment,  and  which,  perhaps  for  that 
reason,  are,  not  unnaturally,  too  often  the  only  ones  considered 
by  members  of  a  definite  and  technical  profession. 


CHAPTER   IV. 

THE  PROBABLE  VOLUME   OF   TRAFFIC,   AND   LAW   OF  GROWTH 

THEREIN. 

75.  It  having  been  once  determined  that  a  railway  is  to  dc 
built  at  all  between  any  two  points,  with  the  consequent /r/wa- 
fcuie  corollary  that,  excepting  when  and  as  reasons  to  the  con- 
trary appear,  it  is  to  be  the  cheapest  line  over  which  trains  can 
be  run  with  due  safety  and  speed,  the  probable  nature  and 
volume  of  the  future  traffic  becomes  the  vital  question  ;  for  both 
the  revenue  and  the  operating  expenses  will  vary  in  close  ratio 
therewith,  and  only  to  increase  the  one  or  diminish  the  other 
are  we  justified  in  expending  more  money  than  proper  security 
in  handling  trains  requires.  The  more  the  traffic  of  a  railway 
the  larger  the  pecuniary  saving  from  a  given  betterment  in  the 
rate  and  distribution  of  gradients,  curvature,  or  distance — and 
the  more,  consequently,  the  justifiable  expenditure  to  effect  it ; 
the  criterion  being :  Will  a  certain  betterment,  which  is  not  an 
essential  for  the  safe  passage  of  trains,  save  the  company  more 
per  year  in  operating  expenses  (or  add  more  to  the  revenue,  in 
the  limited  class  of  problems  in  which  that  question  comes  in) 
than  it  will  add  to  fixed  charges  by  the  capital  expended  to  effect 
it  ?  If  it  will,  the  expenditure  and  betterment  should  be  made  ; 
if  it  will  not,  it  should  not  be  made. 

76.  To  determine  the  probable  volume  of  traffic  with  exactness 
is  of  course  impossible;  nor  is  it,  fortunately,  particularly  im- 
portant to  do  so,  if  we  make  a  reasonably  close  approximation  ; 
for  the  reason  elsewhere  discussed,  that,  with  a  judiciously  located 
ime,  the  saving  by  adopting  a  poorer  line  than  one  naturally 
adapted  to  the  topography  is  ordinarily  not  so  great  that  any 
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probable  deficiency  in  the  estimate  of  traffic  would  permit  of  it; 
while,  on  the  other  hand,  the  cost  of  defying  the  natural  topo- 
graphical conditions  is  ordinarily  too  great  for  any  probable 
excess  in  the  estimate  of  traffic  to  permit  of  it  wrongly.  In  other 
words,  the  danger  lies  in  having  no  criterion,  or  in  a  false  per- 
spective as  to  the  relative  importance  of  various  ends,  or  in 
purely  arbitrary  decisions  based  on  no  investigation  whatever, 
rather  than  in  a  certain  percentage  of  error  in  our  criterion. 

^l  that  we  need  to  do,  therefore, — all  that  will  have  any 
important  bearing  on  our  action,  as  experience  will  soon  teach, 
— is  to  bring  reasonably  near  to  each  other  the  maximum  and 
minimum  probabilities, — "the  limits  of  error  in  either  direc- 
tion, somewhere  within  which  lies  the  truth  and  anywhere  out- 
side of  which  lies  a  certainty  of  error."  This  there  is  ordinarily 
no  difficulty  in  doing. 

77.  In  a  rude  way  it  can  be  done  at  once  by  any  one  at  all 
familiar  with  railroad  work.  We  know  at  once  whether  a  line  is 
more  likely  to  have  a  light  local  traffic  or  a  trunk-line  traffic.  It 
is  but  a  step  further  to  determine  with  very  approximate  exact- 
ness that  a  line  will  have  somewhat  more  traffic  than  this  or  that 
or  the  other  line  near  it,  or  similarly  situated  in  other  regions, 
and  less  traffic  than  as  many  others  ;  from  which  the  establish- 
ment of  a  mean  for  the  immediate  traffic  and  its  future  growth 
is,  with  some  knowledge  of  railroad  business,  a  simple  matter. 

78,  The  greatest  difficulty  in  making  such  estimates  is  ordi- 
narily the  fact  that  to  make  them  it  is  essential  to  estimate  and 
allow  for  the  probable  future  growth  of  traffic,  since  it  is  rarely 
the  case  that  a  railway,  especially  in  the  United  States,  is  built 
simply  and  only  to  accommodate  the  traffic  "in  sight,"  as  min- 
ers say.  On  the  contrary,  it  has  been  and  will  continue  to  be 
frequently  the  case  that  the  railway  is  relied  upon  not  only  to 
accommodate  but  to  create  a  great  part  or  the  whole  of  the 
traffic  for  which  it  is  built.  Even  when  the  population  of  the 
region  traversed  cannot,  as  it  can  in  most  parts  of  the  United 
States,  be  expected  to  rapidly  increase,  experience  has  shown 
that  if  the  surrounding  territory  has  heretofore  been  but  scantily 
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provided  with  railway  facilities,  (i)  the  traffic  of  the  first  few 
years  will  be  but  a  small  proportion  of  what  would  normally  be 
expected  from  a  similar  population  elsewhere,  and  (2)  that  it 

Table  14i. 

Earnings  Per  Head  op  Population  and  Per  Mile  of  the  Railways  of 
THE  State  of  Iowa. 


Milks  op  Road. 

Population. 

Gross  Earnings. 

Ybar. 

Total. 

In- 
crease. 

Actual  or 

Estimated. 

1  =  1000. 

Per  Mile 
of  Road. 

Totals. 

Per  Mile 
Road. 

Per  Head 
Popula- 
tion. 

1862 

626 
653 
727 

a7 
74 

S; 

1,243 
1,271 
X.212 

$1,109,346        $1,772 

1,570,546                        •i.AOt. 

a. 89 

1863 

1864  ...     ..... 

2.553,699 

3-5" 
4,572 

1865 

847 

ISO 

934. 

1.103 

3.871,783 

4-14 

x866 

x,o6o 
1,228 
1.448 
a,o8i 

"Is 

aao 
533 

t  986. 
t  1,038. 
1 1,040. 
1 1.143. 

21? 

734 
550 

4,1X8,006 
5,867,501 
8,024,931 
10,409,950 

3,884 
4,778 
5.541 
5.002 

4.12 
9.xa 

1867 

1868 

1869 

1870 

2,683 

60a 

*  1.194.320 

445 

11.932,35a 

4.447 

10.00 

1871 

3»'^ 
3.765 

% 

37 

t  1,231.600 
t  1.270. 100 
t  1.309.800 
+,'.350-7oo 

389 
349 
352 
359 

187a.. 

187^           .    ... 

X874 

1875 

3-850 

B5 

•  1.393.000 

362 

'876 

1877  

3,939 
4*»34 

89 
195 

23 

239 

t  1,436  500 
t  1,481.400 
t  1.527.700 
t  1.575.400 

3j? 
360 

368 

359 

5.903 
5.587 

iM :::::::::: 

(24,550,000) 
(24.500,000) 

16  08 

'879 

15  54 

1880 

4,977 

58X 

♦  1,624.6x5 

327 

(27.250,000) 

5,491 

16.80 

1881 

S,4»6 
6,337 
7.o'5 
7.249 

449 
234 

1 1,675. 4t» 

1 1,727. r» 
t  1,781.700 
1 1,837.400 

309 

272 
258 

253 

28,452,181 
32,033,966 

34,433,355 
35,735,272 

5,084 
5,607 
5,386 
5,481 

16.98 
18.54 
»9.35 
19.46 

188a 

1883 

1884 

*  Actual.  t  Estimated. 

The  tendency  of  earnings  to  increase  about  as  the  square  of  the  population  tied  together 
by  convenient  means  of  transportation,  discussed  in  detail  in  Chapter  XXI.,  is  very  con> 
spicuous  in  this  and  the  foUowing  table. 

may  be  expected  for  the  first  few  years  to  have  an  abnormally 
rapid  growth.  Table  14^  shows  this  clearly.  Even  in  a  com- 
paratively densely  populated  State  like  Massachusetts,  or  in  a 
country  like  England,  which  are  neither  growing  rapidly  in 
population  nor  ill  provided  with  existing  facilities,  experience 
has  shown  (Tables  15  and  16)  that  the  rate  of  growth  is  rapid 
enough  (from  5  to  8  per  cent  per  annum,  as  an  average)  to 
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Table  15. 

Eauhngs  per  Head  of   Population  and  Per  Mile  of   Road    of   the 
Railways  of  Massachusetts. 


Miles  op 

Road. 

Population. 

Gross  Barkings. 

Ybar. 

Total. 

Per 
cent,  in 
Mass. 

Actual  and 

Estimated. 

I  =  1000. 

Per  Mile 
Road. 

Total 
(Thousands). 

Per  Mile 
Road. 

Per  Head 

«84S 

463 

97 

837. 

1,885 

$2,895 

$6,250 

$335 

46 

6aa 

787 
945 

96 
95 
94 
93 

882. 
909. 

1.542 

5,406 
5,74a 

II 

423 
5.19 

5-43 
5.54 

S.:::::::::: 

49 

1850 

1,09a 

92 

994-514 

992 

6.420 

5,890 

5.94 

■  X 

1,14a 

i!x64 
».>94 

91 

1,016. 
1,038. 
1,060. 
1,083. 

978 
1,003 
1*013 
1,024 

6,600 
6,886 

5,770 
7,300 

S-91 
5-95 
6.70 

ca 

54 

7.04 

I8SS 

i,a8i 

87 

1,107. 

972 

9.077 

7,090 

7.11 

c6     

1.325 
1,380 

86 
85 

15 

1,130. 

1,155 

1,180. 
1,205. 

960 
972 
973 
993 

9,750 
9,094 
8.597 
9.771 

6.19 

3  ::::.::!!! 

59 

6.75 

i860 

1,371 

82 

1,231.066 

1,033 

9.936 

7,260 

6.63 

61 

8x 
81 
82 
83 

1,252. 
1,273- 
1,295. 
1,317 

1,063 
1,080 
1,049 
1,070 

8.669 
9.655 
11.711 
14,981 

6:|£ 

7,920 
10,100 

6.09 
978 

59  

61 

ej:::::: 

1865 

X.500 

83 

1,340. 

1,108 

17.459 

11,660 

11.04 

66 .... 

67 

»,550 

1,6X3 

«,749 

1,979 

84 

1 

1,362. 
1,385. 
1,409- 
1,433- 

1,088 

1,076 

1,023 

930 

19.242 
22.495 

ia,430 

I2,XOO 

11,920 
11,380 

12.16 

19.60 

68 :.::.. .... 

69 

13-35 

1870 

1,475 

1,457  351 

988 

13,290 

13-40 

71 .  . 

2,098 
2,194 

2,365 
2,418 

1,601 
1,658 
1,735 
1,783 

1,487. 
I.517- 

930 
914 
962 
887 

37,186 
30,879 
34,930 
34.000 

12,950 
14,080 
X4.800 
14,070 

13.94 
14.30 

73 

74 

"875 

2,459 

1.817 

1,612. 

895 

31.495 

12,820 

14-35 

76  

2,479 
2,496 
2,492 

2.626 

1,837 
1,855 
X.850 
1,862 

1,645. 
1,678. 
1,713 
1.747. 

896 

903 
927 

941 

a9,856 
a8,93a 
98,003 
a9,i53 

12,070 
11,620 
11,250 
11,100 

1348 

12.77 

12.15 

11.80 

Vz.\\\\\\\\\\ 

79   

1880  

2,667 

1.893 

1.783  085 

045 

33.66a 

12,640 

13-38 

81 

8a 

2,755 

2,85a 

1.928 
1,949 
1,953 
1,974 

1,820. 
1,859. 
1,897. 
1.937. 

944 
955 
974 
982 

35.936 

41.457 

13,070 

X4.I00 
15,010 

14,560 

13-85 
14.78 

8) 

IJ:. :::::::: 

The  actual  mileage  in  the  State  limits  is  not  given  previously  to  1870,  and  ai^  assumed 
percentage  has  been  used  to  determine  the  population  and  earnings  per  mile  of  road. 
From  1870  to  1884  the  earnings  per  head  are  computed  by  assuming  that  the  average 
earnings  per  mile  of  road  were  no  greater  inside  than  outside  the  State  limits,  which 
is  certainly  incorrect,  and  on  an  average  will  probably  make  the  eamiftgs  per  head  ten 
to  Ji/teen  per  cent  too  small.     From  1861  to  1870  inclusive  the  total  earnings  within 
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constitute  an  element  which  might  be  legitimately  considered  in 
laying  out  a  new  line.  The  table  embodying  this  English  ex- 
perience is  very  instructive,  as  indicating  a  minimum  of  growth 
under  settled  conditions  which  no  large  section  of  this  country  is 
likely  to  fail  below  foV  many  decades. 

In  all  but  the  rarest  instances,  it  would  be  absurd  to  claim 
that  no  allowance  should  be  made  for  future  growth  of  traffic, 
and  often  it  should  be  a  very  large  one.  Nevertheless,  while, 
theoretically,  large  allowances  for  this  future  traffic  are  almost 

Table  16. 
Growth  of  English  Railways  and  Railway  Traffic 


Tba«. 

Mius. 

Capitau 

No.  of 

Passengetm. 

Millions. 

Doable 
or  more. 

Single. 

Total. 

Total. 
X  =  $x, 000,000. 

Per  Mile. 
I  =  $1000. 

|8S5    . 

«.«53 
6,69a 

7»7«« 
8^38 
8.898 
9.803 
«o^39 

«,i8a 
3.743 
6,X43 
7.038 
7.7fe 
8,130 
8,635 

8,33s 
10.433 

«3f854 
X5.376 
16.658 
«7.933 
18,864 

1446. 
1693. 

aai3. 
a574. 
3061. 
3537. 
389«. 

173-4 
164.0 
x66.6 
165.7 
183.8 
197. « 
906.x 

xx8.6 

I860 

163.4 

I86S 

351.96 

1870 

336.5 

1875 

507.0 

1880 

603.9 

1884 

6950 

Rbcbipts. 

Per  Cent 
Oper- 
ating 

Expenses. 

Percent. 
Net 

Year 

Toral 
MiUiona. 

Per  Mile 
of  Road. 

Per 
Train 
Mile. 

Per  Cent  from— 

Receipu 
to 

Pass.      1  Freight. 

CapitaL 

1855 

X04.6 
134.8 
174.4 
axo.8 
.86.3 
306.0 
338.8 

f 
ia.S30 

".930 

13,190 

13.570 

i7.aoo 

17.040 

17.440 

CIS. 

X40.6 
131.5 
1^5.0 
"44 
136.5 
xa7.a 
xax.3 

49.7 
47.1 
46.a 
4«.8 
4a. 0 

41.5 
43.6 

S0.3 
50.9 
53.8 
535 
54.3 
54.6 
53.4 

47 
48 
48 
54 
51 
53 

IMO 

4.19 

4. XI 

1885 

1370 

1875 

4.41 
4-45 
4.38 
4.16 

1880 

1884 

Compiled  from  the  Board  of  Trade  returns. 


the  State  were  given  separately.  Previously  to  1861.  the  total  earnings  divided  by  the 
population  of  the  State  was  multiplied  by  the  assumed  per  cent  of  mileage  within  the 
State  limits  for  the.eamings  per  head.  The  compilation  for  the  years  preceding  1871  was 
abstracted  from  an  old  volume  of  the  Railway  Times, 

See  also  labks  a  i  to  26,  83,  and  various  others  for  indications  as  to  growth  of  traffic. 
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always  justifiable,  it  is  for  practical  reasons  so  exceedingly  dan- 
gerous as  to  amount  to  absolute  folly  for  an  average  American 
corporation,  even  of  the  more  prosperous  kind,  to  look  ahead  for 
more  than  from  three  to — at  most — ten  years  for  the  "  rapidly 
increasing  traffic"  which  is  to  justify  an  increase  of  present 
expenditure  over  what  the  prospects  of  the  present  and  the  im- 
mediate future  will  justify. 

79i  Let  us  see  why  this  is  so.  The  theory  of  the  subject  is 
simple:  In  Table  i8  is  given  the  present  value  or  present  justi- 
fiable expenditure  to  save  $i  (or  one  unit  of  any  other  value) 
at  the  end  of  any  given  period  at  any  given  rate  of  interest;  that 
is  to  say,  the  sum  which,  if  placed  at  compound  interest  now, 
will  produce  $i  at  the  end  of  the  specified  period.  This  fact 
given,  it  logically  follows,  that  if  the  value  of  a  given  betterment 
for  a  given  immediate  traffic  be  $i,  the  present  value  of  the 
same  betterment  for  an  equal  traffic  which  is  to  exist  only  in  the 
future  will  be  that  sum  which  at  compound  interest  will  produce 
$1  when  the  assumed  traffic  comes  to  exist.  If,  for  example, 
we  expect  the  traffic  to  double  in  ten  years,  we  may  spend  for  a 
betterment  worth  $i  to  the  present  traffic,  $i  +  the  sum  which 
will  produce  $i  at  the  end  of  ten  years,  which  latter  is  at  7  per 
cent  (Table  18)  50.8  cents;  so  that  under  these  conditions  (which 
would  apply  to  most  new  American  lines)  we  should  be  war- 
ranted in  spending  50.8  per  cent  more  money  to  effect  given 
betterments  than  we  would  for  the  traffic  "  in  sight." 

Table  17. 
Value  of  $i  placed  at  Compound  Interest  for  a  Term  of  Years. 


WiTB  Intskbst  at— 

Yrars. 

3 

per  cent. 

3H 

per  cent. 

3H 
percent. 

4 
percent. 

5 
per  cent. 

• 
percent. 

8 

percent. 

10 

percent. 

X 

9 

3 

4 

1 
I 

9 

5:2 

1.09 

X.X3 
x.x6 
X.19 

x.as 

x.»7 
130 

5:2 

x.xo 

\M 

x.aa 
X.36 
1.30 
«-34 

X.03 
X.07 
x.xx 

X.X5 

X.X9 
x.as 
X.97 
x.3a 
1.36 

;:3 

x.xa 

X.X7 
X.93 
x.ar 

«.3fl 

x-37 
x.49 

X.05 
x.xo 
x.x6 

X.99 
X.98 
x-34 

X.48 
1. 55 

X.06 

X.X9 

X.X9 

X.96 

x-34 
x.49 

1.50 

X.08 
X.96 

".36 
x.47 
X.59 

\% 

9.00 

x.xo 

X.9X 

\t 

X.77 
X.95 

10 

1.34 

«.38 

1.41 

1.48 

«.63 

I-79 

9.16 

.  ■•» , 
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Table  17, — Continued, 
Value  of  $i  placed  at  Compound  Interest  for  a  Term  of  Years. 


With  Interest  at— 

Ybabs. 

3 

percent 

per  cent. 

per  cent. 

4 
per  cent. 

5 

per  cent. 

• 

percent. 

8 

per  cent. 

10 

percent 

lO 

X.34 

f.38 

1. 41 

1.48 

-     1.63 

X.79 

9.16 

2.59' 

XI 

la 

13 
»4 

19 

1.38 
1-43 
1.47 

\\t 

1.6s 
X.70 
1.75 

x-53 

\t 

1.68 

X.74 
X.80 
1.86 

X.46 
X.51 

X.56 

X.69 

X.68 
X.73 

X.99 

X.67 

\\& 
1.87 

1.95 
9.03 

9. IX 

1. 71 
x.80 
X.89 

*-^ 
9.08 

9.18 

9.99 
9.4X 

2.53 

x.89 
9.01 

2«3 

9.96 
9.40 
2.54 

••? 

9.85 
303 

2.33 
9.59 
9.7a 

2.94 
3.17 
3-43 

3-70 
4.00 
4.31 

2-85 
3.»4 
3-45 

3.79 

4.60 

S-OS 
5.55 

6. XX 

SO 

1. 81 

1.93 

1.99 

9.19 

9.65 

3.2X 

4.66 

6.72 

ax 

39 

»3 

34 
»5 

36 

97 
98 
99 

1.86 
1.9a 
»  97 
9.03 
9.09 
9.x6 

9.99 

9.13 

9. 90 
9.97 
a. 35 

3.43 
9.51 

a-59 
9.68 

9.06 

9.X3 

9. ax 

9.98 

9.36 
a-45 

2.71 

9.98 

It 

9.77 

9.88 
3.00 
3x9 

9.79 
9.93 
307 
3.23 

3-73 
3.92 
4.19 

3  40 

3^ 
3.89 

4.05 
4.29 
4. 55 

4.89 

5. IX 

5-42 

5. 03 

\% 
\% 

7-39 

i;§ 

9-3X 

7.39 

S'3 
8.94 

9-83 
xo.Ss 
XI. 90 

X3.08 

14.39 
'5.83 

30 

a-43 

9.8X 

3.34 

432 

5-74 

10.66 

17. 41 

3» 
3a 
33 
34 

39 

9.50 

\t 

9.8x 

9.90 

9.99 
3.07 

3«7 

9.96 

3.06 
3x6 
337 

3.60 

9.9X 
3.01 

3. XX 

3.99 

3-33 
3-45 

3.57 

3.37 
3H 

3.79 
3-95 
4.10 

4.97 

4.62 

5.00 

5.25 
5-52 

5-79 
6.08 
6.39 
6.70 

6.09 

8.X5 

8.63 
9x5 
9.70 

10.86 
11.74 

12. 67 

X3.69 
14.78 
15. 96 

20.11 

19.15 

9X.o6 

23.17 

25.48 
9803 
30.83 

33. 9« 
37.30 
41.09 

40 

3..6 

372 

396 

4.80 

7.04 

10.28 

21.72 

45-" 

4a 

3.67 
3.90 
413 

3-97 
4.23 

4.83 

434 

\% 

5-2' 

5.69 
6.07 

6.57 

9.43 
10.40 

XX. 56 

12.98 
M-59 
16.39 

25-33 
29-54 
34.46 
40.19 

50 

4-38 

5  »5 

5.58 

7.M 

11.47 

18.42 

46  88 

117. 0 

5* 

i 

4.65 
4-93 
5-»3 
5-55 

l"«' 
W. 

It 

6.87 

7-35 

7.69 

8.99 

9  73 

19.64 
13-94 
15.37 
16.94 

20.70 
23.25 
96.13 

29.36 

54.68 
63.78 

141-5 
171.9 
207.x 
250.5 

60 

5.89 

•    7  IS 

7.88 

10.53 

18.68 

32 -99 

101.2 

303  x 

69 

68        1 

6.95 
6.63 

7.46 

8.71 
9.30 

8.44 

'a 
10.37 

11.38 
12. 3X 
J3-3« 
14.40 

20.59 
92.70 
95.03 

27  60 

37.06 
41-65 
46.79 
52.58 

118.0 

137.7 
160.6 
187.3 

366.7 
443-6 
536.7 
649.4 

70        1 

7.99 

9-93 

IX. IX 

15.57 

30 -43 
3883 
49.56 
63-25 
80.73 

59.08 

218.5 

7B5.6 

75 
80 

85 

90        1 

9.18 
X0.64 

X3.34 
14.30 

16.93 
19.13 

X32« 

15.68 
X8.69 
99.11 

18.95 
23  05 
98.04 
34.  ta 

79.06 
105.80 
141.58 
i8q.47 

321.0 
471.6 
693.0 
1018.1 

1265. 
2036. 
3278. 
5277. 

lOO        1 

19.99 

9655 

3«»9 

50.50 

X3X-50 

339.30 

2197.9 

13677. 

Formula:  S  =  {i  -\-  r)",  in  which  r  =  rate  of  interest,  n  =  number  of  years,  and  S  s 
amount  of  $1  at  compound  interest. 
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Table  18. 

Table  19. 

Prbsbnt  Justifiable  Expenditure  tc 

SE- 

Saving 

per   Annum  which 

CURE 

A  Return  of  $i  at  the  End  of 

will  in  the  Aggregate 
amount   to    $i  at   the 

ANY 

Number  of  Years. 

End 

OF  A  Term  of  Years 

With  Intbrbst  at— 

Years. 

With  Intbrbst  a-^- 

Ybars. 

3 

per 
ceoc. 

4 

per 
cent. 

5 

per 
cent. 

• 

per 
cent. 

7 

per 
cent. 

8 

per 
cent. 

10 

per 

cent. 

3 

per 
cent. 

4 
P«r 
cent. 

S 

per 
cent. 

• 

per 
cent. 

I 
a 
3 

.97X 
•943 
.915 

,961 

.95a 

.840 

:ii 

•794 

•751 

s 
s 
3 

i.ooo  11.000 
•493  1    490 
•323  1  .320 

, I.ooo 
.488 
•3«7 

x.ooo 
.485 
.3x4 

4 

1 

.888 
.863 
.837 

.790 

.746 

.792 
•747 
705 

.763 

.630 

.631 

.565 

4 

1 

:;i2;:?if 

.155  1  .»5i 

.9ja 
.181 
•M7 

.aaS 

•»77 
•>43 

\ 

9 

.813 

.760 
•  731 

.703 

.7x1 

■645 

•?5 
.627 

•59a 

.582 
•544 

.584 
.540 
.500 

•463 

.467 
.424 

.386 

1 

9 

.130  ,  .137 

.112   !    .108 
.098       .094 

.193 

.105 
.091 

.119 

.101 
.087 

lO 

•744 

.676     .614 

.558 

.508 

10 

.087       .083       .079 

.076 

IZ 

la 

13 

.7aa 
.701 
.681 

.650 

.601 

.585 
•557 
.530 

.527 

% 

•475 
•444 
.415 

.429 
.397 
.368 

•351 
•  3'9 
.390 

II 

13 

J3 

.078 
.070 
.04 

.074 
.066 
.060 

.070 
.056 

.067 

•059 
•053 

.661 
.642 
.623 

•577 
•555 
•534 

.481 
.458 

•442 
.417 
•394 

.388 
.362 
•339 

•340 
■315 
.292 

.264 

.240 
.218 

.058 
•054 
.050 

.055 
.050 
.046 

.046 
.042 

•047 
•043 
•039 

»9 

.605 
.587 
•570 

.5*3 
•494 
•475 

.436 
•377 

•37X 
•350 
•330 

.3»7 

.296 
.276 

,270 
.250 
.232 

.164 

>9 
20 

.046 
•<H3 
.040 

.042  1  .0^9 
•039  '  .035 
.036     .033 

•03s 

.03a 
.030 

SO 

•5S4 

.456 

.312 

•  258 

■2'5 

.149 

•»35 

.123 

.112 

•037 

•033 

.030 

.027 

ai 
"3 

•537 
.522 
.507 

•439 
.422 

.406 

•359 
•342 
.326 

•294 
.277 
.262 

.241 
.226 
.211 

.109 
.184 
.170 

21 

32 
23 

■035 
•033 
.031 

.031 
.029 
.097 

.028 

.02(> 
.024 

•025 
.093 
.091 

94 

.492 
.478 
.464 

•390 
•375 
.361 

.310 

.295 
.281 

.247 
•233 
.220 

.197 
•184 
.172 

.158 

.146 
•  135 

.  102 

.092 

.084 

24 

25 

a6 

.029 
.037 
.036 

.025 
.024 
.022 

.022 
.02t 
.019 

•oa© 
.018 
.017 

99 

•450 
.437 
.424 

•347 
•333 
.321 

.268 
.253 

•24.^ 

.207 
.196 
.i8s 

.161 
.150 
.141 

.125 
.116 
.107 

.076 

.069 
.063 

29 

.024 
.023 
.022 

.021 
.020 
.019 

.018 
.017 
.016 

.016 
.014 
.013 

30 

_^4I2 

.400 
.388 
•377 

.y>8 
.2g6  1 
.2S5    ; 
.274    ' 

.231 

•174       ■I3» 

.099 

.057 

30 

.02T 

.018 

.015 

.013 

3» 

32 

33 

.220 
.aio 
.200 

.164 

.123 

•"5 
.107 

.092 

.08s 
.079 

.052 
.047 
•043 

31 
32 
33 

.020 
.019 
.018 

.017 
.016 
.015 

.014 
.013 
,012 

.oit 
.011 
.oto 

34 

.366 
•355 
•345 

.264          .TQO 

.253       -^Si 
.244       •>73 

.138 
.130 
•"3 

.100 
.094 
.087 

•073 
.068 

.063 

.039 

.036 

.032 

34 

.017 
.016 
.016 

.014 

•  013 
.0x3 

.OI9 
.Oil 
.010 

.009 

39 

•335 
.3'6 

•234 
.225 
.217  ' 

.•..08 

.193 
.178 
•«65   1 
.152   1 

.164 
•»57 

.149 

.xt6  1   .082 

. lOQ    1     .076 

.103  '  .071 

.058 

054 

.050 

.029  ' 

.027  ' 
.024 

39 

•915 
.014 
.014 

.OT3 
.013 
.Oil 

.010 

.009 
.000 

.008 
007 
.007 

40 

.307 
.aSg 
.272 
•257 
.242 

.142 

.007  1  .067 

.046 

.022 

40 

.013 

.010 

.008 

.006 

42 
44 

.129 
.117 
.106 
.096 

.086 
.077 
.068 
.061 

.058 
.051 
.044 
.039 

•039 
•034 

.029 

.025 

.018 
.015  ' 
.013 

.010 

42 

.012 
.Oil 
.910 
.009 

.009 

.007 

.007 
.007 
.006 
.005 

.006 
.005 
«H 
.004 

60 

.928 

.141   1 

.de7 

•054 

.034 

.021 

.009 

50 

.009 

.006 

.005 

~3 
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Table  \Z.— Continued. 

CURE  A  Return  of  $i  at  the  End  of 
ANY  Number  of  Years. 

Table  \9.— Continued, 
Saving  per  Annum  which 
WILL  IN  THE  Aggregate 

AMOUNT     TO    $1     AT    THE 

End  of  a  Term  of  Years. 

Ybars. 

With  Intbrbst  at— 

3 
per 

cent. 

4   . 
per 

S 

per 
cent. 

• 

per 
cent. 

7 
per 
cent. 

8 
per 
cent. 

10 

per 
cent. 

3 

per 
cent. 

4 
per 
cent. 

5 

per 
cent. 

• 

per 
cenL 

50 

.338 

.141 

087 

•054 

•034 

.02T 

.009 

60 

.009 

006 

005 

.004 
.004 
.003 
.003 

.003 

53 

"5 
.ao3 

.130 

.I30 
.XXI 

.X03 

079 
059 

.048 

:^ 

•034 

:2I 

.023 
.oao 

.018 
.016 
.013 
.012 

.007 
.006 
.005 
.004 

5a 

? 

58 

.008 
.008 

006 
005 
005 
C04 

.00  J 
.003 
.00a 

«o 

.170 

.095 

053 

.030 

0x7 

.010 

.003 

60 

.006 

004 

.003 

.007 

6a 

% 

68 

.x6o 
.151 
.142 
•«34 

.088 
.081 

:S5 

049 
044 
040 
036 

.027 
.024 

.02X 
.019 

.015 
.013 
.0x1 
.010 

.008 

.005 

.003 
.002 
.00a 
.002 

6a 
68 

.006 
.005 
.005 
.005 

004 
003 
003 
003 

.00a 
.002 

.003 
.002 

.00c 
.001 
.001 
.oox 

70 

.126 

.064 

033 

.0x7    '     .009 

.004 

.001 

70 

.004 

003 

.002 

.001 

SI 

«5 
90 

.109 
.070 

•053 

.029 

026 
oao 
016 

OX3 

.013    .     .006 
.009    1     •OO4 
.007    1     .003 
.005    1     .002 

.003 
.003 
.oox 
.001 

.001 
.000 
.000 
.000 

II 
85 
90 

.004 
.003 
.003 
.00a 

00a 
003 
001 

001 

.001 
.001 
.001 
.001 

.001 

.OOf 

.000 
.000 

100 

.05a 

.oao 

008 

.003  1   .oox 

.000 

.000 

100 

.002 

oox 

.000 

.000 

Table  20. 

Showing  the  Justifiable  Present  Expenditure  to  save  $i  per  Annum 
for  various  Terms  of  Years  at  various  Rates  per  Cent  for  Capital. 


Tbkm 

JusTiriABLB  Present  Expbnditurb  with  Interest  at— 

or 

3 

percent 

4 
per  cent. 

5 

per  cent. 

6 

per  cent. 

7 
per  cent. 

8 

per  cent. 

9 

per  cent. 

10 
percent 

X 

a 
3 

$...97 

Ml 

$0.06 
3.78 

3.73 

*?:p 

2.67 

3.62 

I0.93 
»-58 

$0  9a 
X  76 
2  53 

$0.91 
1.74 
2.49 

4 

1 

S.4a 

3.63 
4-45 
S.»4 

3-55 

3.47 

4.3X 

4.92 

3-39 
4.10 
4-77 

3.31 

3.94 
389 
4.49 

317 

3-79 
4  36 

I 

9 

6.33 
7.03 
7.79 

6.00 
6.73 
7.44 

7. XX 

6.2X 

6.80 

5.39 
6  52 

5.21 

6.2s 

5  03 
5-53 
6.00 

4.87 
5-76 

10 

8.53 

8. XX 

7.72 

7.36 

7.02 

6.71 

6.4^ 

6. -4 

XX 
19 
13 

9a5 
9.95 
X0.64 

8.76 
9-39 
9-99 

9-39 

7.89 

Its 

7.50 

l:?J 

714 

7-54 
7.90 

6.81 
7.16 
7-49 

6:1? 

7.10 

»4 

IX. 30 
1X.94 
xa.56 

X0.56 

XX. X3 
IX. 65 

9.90 
X6.38 
X0.84 

9.30 
9.7X 

XO,  IX 

8.75 

9. XX 
9-45 

12 

8.31 

7.83 

3 

■9 

13. X7 
X3-75 
U.3« 

X3.X7 

X3.66 
i3»3 

XX.37 
XX. 69 
X3.09 

X0.48 
10  83 

IX. 16 

9.76 
10.06 
»o  34 

9. 12 

9.60 

Q    82 

8S4 

8.76 
8.95 
9-13 

8.03 

8  20 

8.37 

SO 

.4.88 

13.59 

12.46 

XI  47 

10.50 

8.51 

84 
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Table  20,— Continued, 

Tbiu« 

JUSTIFIABLS  PrBSBNT  ExPBNDITURB  WITH    InTBRBST  AT— 

OP 

Years. 

3 

per  cent. 

4 

per  cent. 

5 

per  cent. 

• 

per  cent. 

7 
per  cent. 

'    8 

per  cent. 

9 

per  cent. 

10 

per  cent. 

20 

1488 

«3.59 

12.46 

11.47 

10.59 

9.82 

9.13 

8.5. 

ai 

ta 
«3 

15.42 
X5-94 
16.44 

14.03 

12.82 
13.16 
»3.49 

11  76 
12.04 
12.30 

10.84 
11.06 
11.27 

Z0.02 
10.20 
10.37 

9.29 

1% 

8.65 

a4 

16.94 

15.62 

•5-98 

13.80 

12.78 
13.00 

11.47 
11. 65 
11.83 

»o.53 
10.67 
X0.81 

9.8a 
9-93 

'1 

9.16 

29 

19.19 

16.98 

14.64 
14.90 
15.14 

13.21 
13.41 

13.59 

XI. 99 
12.28 

10.94 
11.05 
11.16 

10.03 
xo.xa 
X0.20 

9.24 

9-3' 
9.37 

30 

19.60 

17.29 

15.37 

13-77 

12.41 

11.26 

10.27 

9.43 

3X 
32 
33 

ao.oo 
ao.39 
ao.77 

17  59 
17.87 
18.15 

15.59 
15.80 
16.00 

13-93 
14.08 
14.23 

12.53 
12.65 
12.75 

11-35 
11-43 
XI. 51 

10.34 
X0.41 
X0.46 

9.48 
9.53 
9-57 

34 

ai.X3 
21.49 
ai.83 

18.41 
18.67 
18.91 

16. 19 

16-37 
16.55 

14.37 
14.62 

12.85 
13-95 
13  04 

IX. 59 
XX.  65 
XI. 72 

xo.5a 
10.57 
xo.6x 

9.6Z 

39 

22.17 

22.40 

22.98 

19.14 

19.37 
19.58 

16.71 
16.87 
17.02 

14.74 
14.85 
14.95 

13.1a 

13-19 
13.26 

XX. 18 

10.65 
10.69 
10.73 

9.71 

9.76 

40 

23.1a 

19.79 

17.16 

15.05 

13-33 

X1.93 

10.76 

9.78 

4« 
4a 
43 

as -41 
23.70 
23.98 

19.99 
ao.19 
20.37 

17.29 
17.42 
17.55 

15-14 
15.23 
15.31 

13.39 
13. 45 
13.51 

XX. 97 
xa.oz 
xa.04 

10.79 
10.81 
X0.84 

9.80 

44 

94.25 
a4.5a 
24.78 

20.55 
ao.89 

17.66 

15.38 
X5-46 
15.59 

13.56 
13.61 
13.65 

xa.08 
za.xx 

12.14 

10.86 
X0.88 
X0.90 

|1i 
9.88 

% 

.    49 

95.03 
25.27 
25  50 

ai.04 
sz.ao 

21. 34 

18.17 

15.59 
15.65 
15-71 

13.69 
13.73 
13.77 

12. 16 

12.19 

12.21 

10.92 
10.93 
10.95 

9.89 
9-90 
9.91 

50 

25 -73 

21.48 

18.26 

15.76 

13.80 

12.23 
12.32 
12.38 
12.42 
12.44 

10.96 
XI. 01 
XX. 05 
11.07 

XX. 08 

9-99 

65 
70 

26.77 
27.68 
28.45 
29.12 

22.11 
22,62 
23.05 
23.40 

18.63 
18.93 
19.16 

19 -34 

1599 
16.16 
16.29 
16.39 

13-94 
14-04 
14.10 
14.16 

9-95 
9.99 

76 

29.70 

23.68 

19.49 

16.46 

14.20 

12.46 

11.09 

9.99 

80 
85 
90 
95 

30.20 

30-63 
31.00 
3»-32 
31.60 

33.33 

23.92 
24.11 
24.27 
24.40 

19.60 
19.68 
1975 
19.81 

16.51 

'5  "55 
16.58 
16.60 

14.22 
14.24 
14.25 
14.26 

12.48 

12.49 
12.49 

11.10 

ZI.IO 
IX. XX 
XX. 11 

10.00 
10.00 
10.00 
10.00 

100 

24.51 

19. 85 

16.62 

14.27 

12.49 

XX. 11 

10.00 

Perpetuity 

25.00 

20.00 

16.67 

14.29 

12.50 

XI. II 

XO.OO 

This  table  gives  simply  the  capital  sum  which  will — 

(i)  Return  $i  per  annum  in  interest  during  the  jjiven  term  ;  and, 

(2)  Return  an  additional  sum  in  interest  each  year  which,  placed  at  compound  interest 

at  the  same  rate,  will  extinguish  the  principal  at  the  end*  of  the  given  term. 

At  xo  per  cent  for  capital  it  is  worth  spending  but  twice  as  much  to  ensure  a  saving  of 

$1  per  annum  for  ever  as  to  ensure  it  for  7  years  only.    At  the  much  higher  rates  which 

people  often  wish  to  be  assured  of  before  spending  money  in  new  enterpri.ses  it  is  worth 

practically  nothing;  to  save  money  more  than  6  or  8  years  ahead. 
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80.  All  this  is  undeniably  correct  in  theory,  except,  indeed^ 
that  it  understates  the  case  ;  for  we  might  enter  into  further 
mathematical  subtleties,  and  prove  that  if  the  ratio  of  growth  of 
traffic  is  greater  than  the  rate  of  interest  on  capital,  the  present 
justifiable  expenditure  to  provide  for  such  increase  of  traffic  is 
infinite.  But  this,  while  an  excellent  exercise  for  the  student,  we 
shall  not  attempt  to  do  ;  confining  ourselves  instead  to  the  more 
profitable  work  of  pointing  out  the  reasons  why,  with  any 
ordinary  corporation,  all  such  speculations  are  wholly  delusive, 
so  that  even  the  indications  of  Table  18  are  of  value  only  as  fixings 
a  maximum  which  should  never  be  exceeded.  — 

81.  The  first  and  most  vital  reason  is  that,  while  it  may  be 
taken  as  a  practical  certainty  that  the  traffic  of  any  ordinary  | 
railway  not  only  will  grow,  but  that  it  will  grow  at  an  average 
rate  of  something  like  5  to  8  per  cent  per  annum  east  of  the 
Alleghenies,  and  7  to  10  or  15  or  even  20  per  cent  per  year  west 
of  there,  yet  that  the  rate  of  this  growth  of  traffic  is  excessively 
variable  and  uncertain — liable  to  cease  altogether  at  any  time  fof 
many  years,  and  at  periods  when  it  is  particularly  inconvenient 
to  put  interest  on  discounted  expectancies. 

For  this  cause  alone  it  is  in  general  inexpedient  to  look 
forward  more  than  at  most  five  years  for  traffic  to  justify  an 
increase  of  immediate  expenditure  ;  and  when,  as  is  of  course 
more  likely  to  be  the  case,  a  new  project  is  floating  upon  the  top 
of  a  **  boom"  or  upward  wave  in  the  tide  of  business,  it  is  unsafe 
to  look  ahead  more  than  two  or  three  years.  It  is  at  such  times 
especially  to  be  remembered  that  the  wave  may  begin  to  flow 
backward  at  any  time,  and  that  even  if  it  do  not,  the  line  is  built 
with  borrowed  capital,  and  that  it  is  difficult  for  the  average 
financier  to  borrow  large  sums  on  future  expectancies;  nor  can 
he  in  any  case  borrow  $2000  per  mile  as  cheaply  as  $1000  per 
mile.  Borrowed,  however,  the  money  must  be  if  the  first  supply 
gives  out,  or  the  whole  investment  of  the  original  company  will 
probably  be  lost ;  and  the  instances  are  rare  in  which  any  large 
proportion  of  the  entire  capital  has  been  positively  secured 
before  the  surveys  are  substantially  complete  and  construction 
in  progress. 
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62.  A  sequence  of  events  which  has  been  again  and  again 
repeated  is  that  the  company  shall  enter  upon  the  work  with 
vague  visions  of  boundless  prosperity,  and  look  with  certainty 
to  securing  **  all  the  money  they  need  ;"  shall  encourage  their 
engineer  in  a  costly  style  of  construction  which,  with  the  natural 
preference  of  an  engineer  for  massive,  durable,  and  stately  works, 
he  is  all  too  ready  to  adopt;  and  finally,  often  within  a  ridicu- 
lously short  time  of  the  period  of  their  brightest  hopes,  be  left 
stranded  by  the  ebb-tide  of  speculation,  a  complete  and  helpless 
financial  wreck. 

63.  Finally,  there  is  another  and  still  stronger  reason  why  the 
growth  of  traffic  should  not  be  counted  on  for  many  years  ahead 
in  designing  the  works.  It  is  usually  a  simple  matter  to  so 
design  large  parts  of  the  line,  including  most  of  the  more  expen- 
sive works,  that  their  construction  may  be  postponed  until  a 
more  convenient  season — a  possibility  so  important  that  it  is 
separately  discussed  hereafter  (Chap.  XXIII.).  By  so  doing  we 
at  least  make  sure  of  keeping  the  capital  account  at  a  minimum 
and  ^f  (usually)  retaining  the  line  in  the  hands  of  the  original 
company;  while,  when  all  causes  are  considered,  the  loss  from 
postponing  the  execution  of  all  more  costly  work  which  can  be 
postponed  will  not  be  very  great,  even  if  one's  brightest  dreams 
are  realized — which  will  rarely  be  the  case. 

84.  We  may  conclude,  therefore,  that  although  a  railway 
corporation  which  has  in  truth  as  well  as  in  imagination  un- 
limited means  ;  which  is  able  to  look  ahead  with  certainty  for  a 
long  period  of  years  ;  which  is  able  without  doubt  to  tide  over 
long  periods  of  depression  without  danger  to  its  stability,  and 
which  has  no  anxiety  to  realize  present  profit,  or  even  avoid 
present  losses,  on  investments  which  will  be  ultimately  profit- 
able ; — although  such  a  corporation  may  legitimately  make  a 
large  increase  Jn  its  investments  for  the  sake  of  a  traffic  which  is 
still  in  the  distant  future,  yet  that  no  ordinary  corporation  can 
afford  to  look  ahead  more  than  two  to  ^\^  years  for  the  traffic 
to  pay  interests  on  increased  investments,  and  that  even  in  that 
case  they  take  much  risk  in  doing  so.     Traffic  should  therefore. 
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in  ail  cases,  be  rather  under-  than  over-estimated,  to  the  end  that 
in  no  case  extravagant  expenditures  shall  be  made  for  a  costly 
perfection  of  alignment  which  the  traffic  will  not  justify ;  bearing 
in  mind  that  an  under-estimate  of  admissible  expenditure  is 
simply  a  failure  to  invest  a  small  (or  it  may  be,  large)  additional 
sum  of  money  which  would  have  earned  good  interest,  but  which 
may  be  invested  later  at  nearly  if  not  quite  as  good  advantage  ; 
whereas  an  over-liberal  investment  of  additional  sums  on  whi^h 
interest  cannot  be  earned  greatly  endangers,  in  the  trying  years 
which  usually  come  soon  after  the  line  is  opened,  the  permanency 
of  the  whole  investment. 

In  the  one  case,  our  economy  only  endangers  a  minor  loss,  if 
the  enterprise  as  a  whole  turns  out  well ;  and  if  it  does  not,  may 
save  it  from  ruin.  In  the  other  case,  our  extravagance  only 
gives  us  a  fair  investment  for  a  little  more  money  if  all  goes 
well,  and  if  it  does  not,  may  be  the  -ounce  of  additional  load 
which  breaks  the  back  of  the  enterprise.  Our  only  grave  dan- 
ger, therefore,  is  of  error  in  one  direction  only  ;  which  makes  it 
the  easier  to  make  an  estimate  of  traffic  sufficiently  exact  for  all 
important  purposes — that  is  to  say,  one  which  will  be  certainly 
not  too  large. 

85.  Tables  21  to  27  give  various  statistics  of  the  growth  of 
American  railway  traffic,  such  as  are  likely  to  be  useful  for 
checking  in  a  rude  way  the  estimated  growth  of  traffic  on  any 
line.  The  most  accurate  and  satisfactory  method  for  estimating 
both  traffic  and  expenses  in  any  given  case,  however,  is  com- 
parison with  the  experience  of  neighboring  roads  of  the  same 
general  character,  because  it  is  much  easier  to  count  on  a  line 
doing  so  much  better  or  worse  than  another  line,  than  to  esti- 
mate the  absolute  traffic  independently. 

Tables  23  to  27  inclusive,  for  the  groups  of  States,  cover  a  period  extending 
from  one  period  of  business  activity  to  another,  with  a  severe  depression  be- 
tween. Table  28,  for  the  whole  United  States,  covers  two  preceding  and  four 
following  years  likewise,  and  by  comparison  with  this  table  the  general  course 
of  traffic  and  earnings  for  the  same  additional  years  can  be  determined  with 
approximate  accuracy. 

All  these  tables  were  computed  from  the  statistics  of  Poor's  Manual, 
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The  groups  of  Sutes  are  those  of  Poor's  Manual^  which  see  for  the  years  1882  and 
1886  for  details.  The  population  used  for  the  first  part  of  the  Table  (i88x)  was  that  of 
the  Census  of  x88o,  which  was  about  three  per  cent  too  small. 

By  a  different  estimate,  the  number  of  inhabitants,  of  acres  in  grain  and  cotton,  of 
bushels  of  grain  and  bales  of  cotton  produced,  per  mile  of  railway,  have  been  as  follows 
for  the  last  seven  years,  in  all  cases  taking  the  mileage  and  population  at  the  dose  of  the 
year  and  the  crops,  etc.,  of  the  previous  summer  : 


Popu- 

lauon. 

Acres. 

Busbeb  of 
Grain. 

Bales  of 
Cotton. 

1879 

1880   

581 
545 

509 
473 
466 
458 
461 

1.565 
X.466 

i>359 
1,236 

Z,9<H 
X,3Z6 
I,9l6 

31,600 
a8,93a 
19,804 
a3.405 
■1,563 
a3t69o 
33,241 

67.73 
70.53 
5a  65 
60.18 
47.00 
45-44 
50.4X 

1881 

1882 

1883 

1884 

1885 

Table  22. 

aTAiisTics  OF  Revenue  Per  Head  of  Population  and  Per  Mils 

FOR  Each  State  Separately— 1881. 
[These  statistics  are  based  upon  the  same  figures  as  those  given  for  groups  of  States  only 
jn  the  fiist  part  of  Table  ai.    The  division  of  the  miles  of  road  operated  between  the  dif- 
ferent States  is  not  exact,  so  that  the  figures  can  be  regarded  as  approximations  only.] 


Per  Mils  Railway. 

Per  Cent. 
Sidings. 

Per  Cent. 
Operating 
Expenses. 

Gross  Rbvbnub. 

Square 
NTiles. 

Popula- 
tion. 

Per  Mile 
Railway. 

Per  Head 
Populat'a. 

Maine. 

32.0 
10.3 
12.2 
3.47 
8.5s 
5." 

593 
387 
397 
793 
1. 810 
670 

19.0 
17.6 
15.4 
63.0 

46.5 
35.0 

69.0 
64.0 
80.5 

71.3 
61.4 
64.0 

*4.I30 
5.200 
4.690 

10.200 
9.200 
9.650 

$6.54 
10.90 
12.40 
16.50 

5.90 
10.00 

New  Hampshire 

Vermont 

Massachusetts 

Rhode  Island 

Connecticut 

New  England '. . . 

II. 0 

650 

37.4 

70.0 

8.420 

13.10 

New  York 

7.67 
5.00 
6.81 

9.60 
100.5 

848 
679 
633 
677 
485 
271 

75.3 
79.6 
64.6 

52.2 
19.3 

61.0 

63.9 

61.5 

70 

60.7 

83.4 

13.000 
6.850 

15.800 
2.880 

5.490 
3.670 

15.90 
28  10 

New  Tersev 

Pennsylvania 

23.70 

4.08 

12.30 

13.60 

Delaware 

Maryland  and  D.  C. . . . 
W.  Virginia 

Middle  States 

8.60 

775 

67.3 

62.9 

14.000 

18.50 
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Table  22. — Continued, 


PsR  Mils  Railway. 

Percent. 
Sidiass. 

Per  Cent. 
Expenses. 

Square 
TSfilcs. 

Po|mla- 

Per  Mile 
Railway. 

Per  Head 
Populat*n. 

Virginia 

15-3 
31-4 
25.2 
22.1 
70.7 
22.0 
100.3 
26.0 
24.0 
13.4 

602 
228 

738 
586 

344 

551 

2,470 

594 
811 

569 

13.0 
6.4 
7-1 
7.7 
5.0 
8.6 

5-4 
II. I 
22.0 
13. 1 

65.6 
66.5 
68.0 
60.7 
62.8 
69.9 

65.9 
71.0 

67.7 
55.8 

5-590 
2.590 
3.250 
3-740 
3.210 
4.150 
3.320 
8.080 
4.500 
5.590 

7.00 

N.  Carolina 

2.70 

S.  Carolina 

4.04 

Georgia 

6.14 

Florida 

1. 61 

Alabama 

6.43 

Mississippi 

1.03 
10.40 

Louisiana 

Tennessee 

Kentucky 

4.36 
5-90 

Southern  Sutes 

25-7 

681 

10.9 

65.0 

4-550 

5.20 

Ohio ; 

5.08 

13-9 
5.65 
5.20 
10.2 
21.0 

14-3 
24.2 

202 
400 

331 
288 

249 

478 
718 

29.6 
29.6 
27.0 
27.0 
10.6 

7.0 
II. 4 

9.9 

62.8 
68.2 
76.5 
54.7 
59-7 
61.4 
54.0 
64.0 

8.790 
5.850 
5-750 
7-560 
3-930 
4.370 
7.000 
3- 570 

20.50 
12.40 
17.30 
29.05 
14.70 

Michigan 

Indiana 

Illinois 

Wisconsin 

Minnesota. 

15.90 
13.60 

Missouri 

Iowa 

13.92 

N.  W.  Central  States. 

9.90 

351 

21.3 

60.9 

6.520 

17.60 

Nebraska 

226 
303 
254 
283 
95 
1,200 

309 

17.0 

53-7 

1. 160 

'Wvominflr .    . 

Dsdcota 

Kansas 

7-5 
5-9 
5.9 
3.9 

62.8 
61. 1 

58.5 
68.0 

5.170 
6.530 
3.960 
4.480 

Colorado 

46.90 

Arkansas 

Texas 

FarW.  andS.  W.... 

61.9 

310 

7-1 

60.2 

6.420 

16.10 

New  Mexico 

230 
104 
148 
140 
301 
230 

Arizona 

Utah      

'   13-7 

49-3 
53-8 
49-5 
56.4 

Nevada 

California. 

8.620 

Oresfon     ■          

Pacific  States 

181. 0 

261 

9.6 

49-9 

(7.500) 

23.15 

United  States 

29.0 

481 

25.1 

\    61.9 

7.690 

14-50 
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Table  23. 

Main  Results  op  Operation  of  the  Railways  of  the   New  England 

States,  i  873-1881. 


Yba«. 

Popula- 
tion. 

X    S 
X,OOOfOOO. 

Miles 

Railway 

Operated. 

Revenue. 

I  =  $1,000,000. 

Divi- 
dends. 

Revenue  per  head. 

Rev. 

iSTle. 

Pass. 

Fght. 

Total 

Net. 

Pass. 

FRht. 

Total 

1=:  X.OOO 

1873 

74 

3-^44 
3.696 

5.303 
5.617 

aa.36 
aa.xi 

29.31 
27 -95 

51.68 
50.06 

15. 06 
X6.71 

9.00 
8.5X 

6.X5 
6.00 

8.03 
7.55 

14.18 
n-55 

9-73 
8.9X 

1875 

3.748 

S.73a 

31.78 

26.55 

48.33 

X5.32 

8.79       5.80 

7.X0 

13. 90 

8.4X 

1876 

77 

78 

79 

3.80X 
3.853 
3.90s 
3.958 

5*783 
6.036 
5.760 
6,X56 

ao.sa 
ao.07 
17.97 
17.52 

25.24 
24.52 
33.39 
33.81 

45.76 
44-59 
41.26 

4».33 

15.38 
X3  74 
'3.69 
15.59 

7.61     1  5.44 
6.98        5. ax 
7.57       4.60 
7.24        4-45 

6.67 
6.36 

6.00 
6. 03 

13. XI 

"57 
10.60 
XO.47 

7.90 

7.3S 
7.X8 
6.71 

x88o 

4.0x0 

6.071 

X9.3a 

2944 

48.76 

17.19 

8.00     I  4.83 

7-37 

X3.X9 

8.00 

i88x 

4.06a 

6,»6x 

ao.X7 

32.7* 

5a.  88 

15.92 

XX. 14 

4.98 

8.05 

^3.03 

8.43 

Table  24. 

Main  Results  of  Operation  of  the  Railways  of  the  Middle  States, 
WITH  Maryland  and  West  Virginia,  1873-1881. 


Year. 

Popula- 
tion. 

X. 000.000. 

Miles 

Railway 

Operated. 

Revenue. 
X  =  $1,000,000. 

Divi- 
dends. 

Revenue  per  head. 

R«v. 

Pass. 

Fght. 

Toul 

Net. 

Pass. 

FghL 

Total 

X  =1,000 

X873 

74 

X0.9X5 
IX.X33 

".441 
12,874 

42.36 
41.70 

151.7 
144.8 

X94.X 
X86.5 

69.3 
90.3 

36.S 
37.6 

3.88 
3.26 

13.90 
13.00 

17.78 
i6.a6 

"875 

XX.33X 

X3.'73 

40.77 

134.9 

175-7 

65.6 

394 

3.60 

XX.84 

'544 

X876 

77 

78 

79 

XX. 540 

XI.749 
II.95S 

ia.x67 

13.647 
X3.607 
X4,6oo 
»4.94i 

47.48 
39.26 
35.95 
43.20 

X30.1 
116-7 
119.5 
X37.X 

X77.6 
155.9 
X55.5 
«70.3 

69.4 
6x.o 
6x.6 
70.4 

33.7 
24.9 
ai.x 

23.9 

3-58 

4.X0 

3-34 
3.00 

3-55 

xa.9X 
XX. 30 
9.90 
10.00 
10.45 

16.49 

15.40 
13.34 
13. 00 
X4.00 

10.6 
XX. 3 

1880 

xa.376 

X4,883 

44-97 

154. 0 

X99.0 

83-9 

»8.S 

3.63 

X3.40 

>6.03  1     X3.3 

x88x 

I8.585 

x6,ai3 

49.92 

X78.5 

•a8.4 

84.9 

33-3 

3-97 

X4.90 

X8.X7 

X4.I- 
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Tabit:  25. 

Main  Results  op  Operation  op  the  Railways  op  the  Southern  States, 
(South  op  Potomac  and  Ohio),  i 873-1881. 


Ybak. 

Popula- 
1,000,000. 

Miles 
Railway 
Operated. 

Revenue. 

X  =  $1,000,000. 

Divi- 
dends. 

Reveoue  per  bead. 

Rev. 

ifile. 

Pass. 

Fght. 

Totol 

Net. 

Pass. 

Fght. 

3-49 
3.41 

Total 

x=  x,ooo 

««73 

74 

II.099 

IX. 196 

13,908 
13.505 

15.30 
M«3 

38.39 
38.13 

53.70 
5a.  a6 

X8.X3 
17.37 

0.90 
1.07 

1.38 
i.a6 

4.87 
4.67 

3.86 

3-86 

1875 

XX.37O 

«3.5aa 

X3.86 

36.53 

50.74 
39.81 
43.80 
43.92 

16.74 

1.50 

x.aa 

3.2a 

4.44 

3  73 

1876 

77 

7« 

79 

".544 
XX.718 

xx.89a 
iac66 

«3.948 
xx,a73 
ia,498 
13.389 

XX. 88 

9-95 
XI. aa 
XI.  3a 

38.87 
a9.86 
31.58 
33.60 

17. xa 
ia.66 
14.38 

14.67 

1.86 
a. 74 
3.81 
a. 13 

1.03 
0.84 
0.99 
0.94 

3.37 
a. 54 
a. 66 
2.70 

4.40 
3.38 
365 
3.64 

364 
3-53 
3.43 
3.a8 

1880 

x3.a4X 

«3tS48 

JO.  45 

37.87 

48.32 

18.13 

3-53 

0.86 

3x0 

3.96 

3.56 

1881 

I«.4I5 

X4,ooa 

17.  XX 

46.63 

63.74 

aa.34 

3.59 

X.38 

3.76 

5.14 

4.7a 

Table  26. 

Main  Results  op  Operation  op  the  Railways  op  the  Western  and 
Southwestern  States  (all  North  of  Ohio  and  West  op  the  Missis- 
sippi and  East  op  the  Rocky  Mountains).  1873-1881. 


Ybab. 

Popula- 
tion. 

x,ooo,ooo. 

Miles 

Railway 

Operated. 

Revenue. 
I  =s  $1,000,000. 

Divi- 
dends. 

Revenue  per 

bead. 

Rev. 

Mile. 

Pass. 

5x.6a 
56.78 

Fgrht. 

Toul 

Net. 

Pass. 

Fght. 

Toul 

1=  1.000 

1^3 

74 

x6.oa5 
16.589 

3a,973 
35.639 

160. 1 
158.1 

aix.7 
214.9 

7a. 5 
75.5 

19.06 
16.61 

323 
342 

10.00 
9-53 

13.33 

12.95 

13. 01 

6.4a 
6.02 

187s 

17.154 

36^58 

54-99 
43.36 
44-44 
49.00 
54.45 

151.2 

ao6.a 

75-6 

19.33 

3.21 

8.80 

5.73 

1876 

77 

78 

79 

17.718 
x8.38a 
18.847 
19  411 

36.753 
39.136 
41,605 
44.104 

143.9 
X48.8 
160.9 
177-9 

189.3 
193.2 
209.9 
232.4 

63.9 
66.x 
78.0 
99.0 

17.39 
14. 56 
19-34 
33.56 

a.45 
2.43 
3.60 
3.80 

8.07 
8.13 
8.53 
9.16 

10.52 
10   56 
11.13 
11.96 

5  95 
4-95 
5  05 
5.37 

1880 

19.976 

45.911 

64. xo  236.5 

390.6 

135.2 

33-12 

3.21 

H.30 

14.51 

6.34 

x88x 

ao.540 

53.aa4 

7X.4oa73.o 

344-4 

134-8 

40.85 

3.48 

13.3c 

16.78 

6.49 
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Table  27. 

Main  Results  of  Operation  of  the  Railways  of  the  Pacific  States, 

1873-1881, 


Ybas. 

IfOOOfOOO. 

Mile* 
Railway 

RevcDae. 
z  =  $1,000,000. 

Divi- 
dends. 

Revenue  per  head. 

Rev. 
per 
Mile. 

PaM. 

Fjrhl. 

Total 

Net, 

Paaa. 

Fjrht. 

9. 17 
8.83 

Toul 

M-43 
14.13 

1=  s.coo 

1873 

74 

i.xa4 
1.18s 

x,6za 
x»639 

(5.9) 
6.a7 

(10.3) 
10.48 

(16.3) 
16.77 

(9.3) 
9.85 

(a.6) 
3.a6 

5.«6 
5-99 

10.3 

10. 3 

««7S 

1.246 

X.790 

6.70 

»5-74 

33.44 

13.33 

5.43 

5.39 

13. 60 

X7-99 

18. 5 

1876 

77 

78 

79 

X.307 
1.368 
1.499 
Z.490 

1,867 
31x09 
3,617 

3,«3 

7.64 
7.89 
8.53 
8.86 

16.37    34. ox 
16.56    34.65 
17.35    a6.88 
18.08    36.44 

"•75 
n.3a 
X8.97 
9.97 

4.53 
4.58 
(6.0) 
1.63 

5.85. 
5.76 
5.97 
5-93 

13.50 
13.10 
13. 07 
13.17 

'8.35 
17.86 
18.04 
18.10 

18.9 

7-9 
7-4 
7.34 

1880 

i.S5« 

3,813 

8.83 

19.93    38.74 

10.79 

3-99 

5.68 

18. 77 

«8.45 

7.53 

1881 

1.013 

5.418 

10.  IX 

96.43 

36.54 

18.64 

7-79 

• 

6.38 

16.40 

33.68 

6.75 

Table  28. 

Main  Results  of  Operation  of  the  Railways  of  the  Entire  United 

States,  1871-1885. 


YSAR. 

Popula- 
cion. 
I  = 

X, 000,000. 

Miles 

Railway 

Operated. 

Revenue. 
X  =  $1,000,000. 

Divi- 
dends. 

Revenue  per  bead. 

Rev. 

iSiie. 

Pass. 

Fghi. 

Total 

Net. 

Pass. 

Fght. 

Total 

1=  1,000 

1871 

7* 

73 

74 

39585 
40.640 
41.723 
43.834 

44,614 
57.323 
66,337 

69,273 

108.9 
133.3 
«37-4 
141. 0 

294.4 
340.9 
389.0 

379-5 

403.3 
465.2 
526.4 
520. 5 

141.7 
165.8 
183.8 
189.6 

56.5 
64.4 
67.1 
67.0 

3.76 
3.34 
3.30 
3.30 

7.44 
8.40 
9.30 
8.85 

X0.30 
11.64 
13   60 
12.15 

9.04 
8.  so 
7-93 
7.53 

»«75 

43976 

71.759 

139- X 

364.0 

503.1 

185.5 

74-3 

3.16 

8.37 

11.43 

7.0a 

X876 

77 

78 

79 

45.147 
46.350 
47.585 
48.853 

73,508 
74,112 
78.960 
83,223 

136.1 
125.2 
134.6 
142.3 

361.1 
347-7 

365.5 
386.7 

497-3 
472.9 
490.1 
529.0 

186.5 
171.1 
187.6 
219.9 

68.0 
58.6 
53-6 
61.7 

3.01 
3.71 
2.61 
2.92 

8.00 
7.50 
7.62 
7.92 

IX. OX 
10. 3X 
XO.33 
10.84 

6.77 
6.39 

6.3X 

6.43 

1880 

50.155 

84,225 

147.7 

467.7 

615.4 

2^5.2 

77   I 

2-93 

932 
10.73 
9.20 

10. 03 

9.06 

12.25 

7.31 

x88i 

82 

83 

84 

51.491 
52.863 
54-»7» 
55.7»7 

94,486 
95,752 
106,938 
"3,>73 

173.4 
188.1 
306.8 
206.8 

552.0 
485.8 
544-5 
502.9 

725.3 
728.0 
807.1 
763-3 

276.7 
264.8 
291.6 
266.5 

266.5 

93.3 
97.9 
101.6 
93.2 

77-7 

3-37 
356 
3.80 
3-71 

14.09 
13.80 
14.83 
13.70 

767 
7.60 
7-54 
6.76 

1885 

57.302 

123. 1 10 

300.9 

519-7   ,7653 

3.50  1  909  'X3-38 

6.33 
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86.  Experience  has  shown  that  the  probable  number  of  / 
TRAINS  PER  DAY  is  at  once  the  most^  convenient  and  the  most  / 
exact  basis  for  arriving  at  estimates  of  probable  future  traffic, 
and  especially  expenses.  It  is  the  most  convenient;  because  it 
can  be  more  easily  and  more  correctly  anticipated  than  any  other 
item  of  future  business, — ^as  tonnage,  for  example, — and  also  be- 
cause we  use  the  same  unit  for  all  our  traffic,  both  freight  and 
passenger ;  and  it  is  the  most  exact,  because  it  is  by  very  much 
the  most  uniform,  measure  of  operating  expenses,  the  cost  of  a 
train-mile  being  very  nearly  the  same  whether  the  trains  are  run 
full  or  empty,  or  long  or  short,  and  not  being  materially  differ- 
ent for  freight  or  passenger  service,  although  usually  less,  by 
one  third  to  one  fourth,  for  the  latter,  as  we  shall  see  hereafter. 

Assuming,  therefore,  this  basis  for  estimates,  it  may  be  al- 
ways anticipated  that  there  will  be  one  passenger  train  per  day 
each  way,  and  that,  unless  the  traffic  be  exceedingly  limited,  this 
train  will  be  exclusively  for  passengers.  Mixed  trains,  so  called, 
are  in  but  little  and  decreasing  favor  with  railway  managers,  al- 
though it  is  not  always  possible  to  avoid  them.  When  used  at 
all,  they  are  usually  nothing  more  than  freight  trains  under  an- 
other name — accommodations  for  a  few  passengers  being  added 
chiefly  as  a  convenience  to  special  classes  of  travel,  in  the  hope 
that  such  additional  convenience  may  have,  as  it  usually  does,  a 
favorable  influence  on  the  volume  of  travel.  With  freight  traffic 
of  course  no  such  motives  intervene  to  modify  the  number  of 
trains,  so  that  mixed  trains  are  always  freight  trains  carrying  a 
few  passengers,  and  never,  in  regular  service,  passenger  trains 
carrying  freight. 

87.  Therefore,  under  the  most  unfavorable  circumstances 
there  are  pretty  sure  to  be  two  regular  trains  per  day,  one  pas- 
senger and  one  freight  or  "  mixed"  train,  over  lines  of  any  length. 
Less  than  this  is  certainly  never  contemplated  on  lines  built  as 
private  business  enterprises,  unless  on  very  short  branches  built 
as  feeders. 

88.  The  point  at  which  it  becomes  reasonable  to  anticipate 
running  two  regular  passenger  trains  daily  is  more  difficult  to  de- 
termine. 
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In  the  Northeastern  third  of  the  United  States,  as  may  be 
seen  by  examining  any  railway  guide  only  a  very  small  propor- 
tion of  the  minor  branch  lines  run  only  one  passenger  train  a 
day,  and  but  a  very  few  of  the  lines  run  as  few  as  two  passenger 
trains  a  day.  In  the  North  Central  United  States,  including 
both  slopes  of  Mississippi  Valley,  two  passenger  trains  per  day 
may  be  said  to  be  the  rule,  exceeded  only  in  che  more  populous 
regions  and  on  the  important  trunk  lines;  but  only  a  small  pro- 
portion of  the  lines  run  as  few  as  one  train  a  day.  In  the 
Southern  and  extreme  Western  States  the  mileage  may  be  said 
to  be  about  equally  divided  between  one  train  per  day  and  two, 
only  a  few  leading  lines  or  sections  of  lines  running  more  than 
two  trains  per  day.  In  England  and  on  the  Continent  the  aver- 
age number  of  passenger  trains  per  day  is  much  greater  than  in 
the  United  States,  except  in  the  extreme  Northeast:  but  this 
distinction  is  constantly  growing  less  with  the  rapid  increase  of 
population  and  wealth  in  the  United  States.  Tables  29  to  78 
give  many  statistics  of  the  average  number  of  trains  per  day  on 
single  roads,  and  in  groups  of  States. 

89.  There  are  immense  local  fluctuations  in  every  State  and 
Territory,  but  as  a  rule,  when  the  conditions  are  at  all  favorable 
^or  the  development  of  passenger  travel,  a  minimum  of  two 
trains  per  day  may  be  looked  for  with  some  confidence.  This  is 
especially  probable  because,  in  order  to  encourage  and  develop 
traffic,  it  becomes  expedient  to  put  on  two  trains  a  day  long  be- 
fore a  single  train  becomes  so  crowded  as  to  actually  compel  it. 
The  greater  facilities  so  offered  are  almost  certain  to  add  a  con- 
siderable percentage  to  the  aggregate  travel  and  revenue  ;  and 
as  the  actual  additional  cost  of  the  extra  train  is,  on  the  contrary, 
but  a  small  percentage  of  the  average  cost  per  train-mile,  such  a 
train  is  almost  always  put  on  long  before  the  mere  statistics  of 
tickets  sold  begin  to  indicate  that  it  is  a  necessity.  It  is  impos- 
sible, in  fact,  until  the  volume  of  travel  becomes  large  and  the 
number  oi  passenger  trains  at  least  two  or  three  per  day.  to 
make  any  attempt  to  regulate  the  number  of  trains  so  as  to  have 
them  run  full,  without  serious  injury  to  net  revenue. 
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90.  Beyond  three  or  four  trains  per  day  there  is  much  less 
necessity,  as  a  rule,  to  add  trains  to  accommodate  and  develop 
travel  until  the  seating  capacity  itself  becomes  too  small ;  this 
being  one  of  the  many  cases  in  which  "  the  destruction  of  the 
poor  is  their  poverty."  Nevertheless  the  results  of  experience 
with  even  the  heaviest  traffic  is  that  it  does  not  pay  to  scrimp 
train  facilities.  Certain  trains  carry  enormous  loads  and  bring 
up  the  average  materially,  but  a  multitude  of  trains  carrying 
much  lighter  loads  are  run  with  the  heaviest  traffic,  at  frequent 
intervals,  bringing  about  the  close  correspondence  in  average 
train-load  on  roads  of  widely  different  character  shown  in  Table 
29. 

Table  29. 

AVERAGB  FkBIGHT  AND  PASSENGER  TrAIN-LoAD,  HAITL,  TrAIN  SERVICE,  KTC.« 

FOR  THE  United  States  and  Groups  of  States,  1885. 


Frsight  Traffic 

Passbncbr  Traffic 

Aver- 
Load. 

Aver- 

aire 

H?ul. 

Miles. 

No. 
Trains 

Miles 

per 

Engine. 

I  =  1000 

Ton- 
Miles 

per  Car. 

I  =  xooo 

Aver- 
age 

Train- 
Load. 

Aver- 

No. 
Trains 

A.  New  England 

B.  Middle 

X09 

X39 
93K 

125 

1x8 
148 
"5 

60 

9i« 
HS 
X08 
X03 
13a 
159 
162 

3-74 
7.4a 
4-44 
a. 43 
a-3« 
a.x7 
a. 13 
X  81 

X9.8 
ax. 3 
a6.3 
X9.8 
ax.o 
ao.6 
X7.9 
14-4 

4a. 4 
53.9 
7a.8 
60.9 
61.3 
58.1 
69.6 
5t.8 

59 

44H 

38H 

3a 

43 

36 

47H 

69« 

x6 
37« 

48 
49 
60 
3i« 

4-5a 
4.64 
«-33 
x.5» 

1.64 
1-36 
x.ai 

«-35 

C    No.  Central 

D.  Sk>.  Atlantic. ... -..r . . 

E.  Gulf  and  Miss.  V.  ... 

F.  So.  Western 

G.  No.  Western 

H.  Pacific 

Toul  U.S.,  1885... 
"       1884... 
"       1883... 
"       188a... 

143 
»34 

Z36 
199 

tia 
xxa 

xxo 

109 

3.8« 
4.0s 
4-48 
5- 3a 

ai.6 
aa.i 
aa.8 

91-3 

57-4 
56.0 
S6.6 
53.8 

43M 
4aH 
4<S« 
45H 

a6 
a6W 
a7M 
a6 

«.36 
a.  51 

a. 41 
a.37 

U.  S.  Census,  x88o.. 

IS9 

xix 

3-9* 

aa.4 

.... 

41H 

ax 

a.x6 

Excepting  the  /igures  for  1880  from  the  U.  S.  Census,  the  above  is  computed  from  the 
itatistics  of  Poor's  Manual,  In  this,  as  in  all  other  tables  in  this  volume,  the  railroad 
year  is  taken  at  ^'s  days,  owing  to  the  regrettable  fact  that  the  distinction  between  San- 
day  and  week  da 's  is  fast  disappearing.    The  ' '  number  of  trams'^  always  means  each  way, 
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TABLE  31. 

Statistics  of  Passenger  Traffic,  Lake  Shore  & 
Michigan  Southern  Railway,  1870-1885. 

f 
I 

1 

K 
A 

^  S}  &  K. 
0600 

d 

d    d    0    d 

d 

d    0    d    d 

0 

4 

8 

8  S    S   ?» 

M        «^         M        M 

m     m     6     6 
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Table  30. 

Statistics  of  Freight  Traffic,  Lake  Shore  & 
Michigan  Southern  Railway.  1870-1885. 
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Table  32. 
Traffic  Statistics,  Lake  Shorb  and  Michigan  Southern  Railway 


Tbak. 


MUes 
Road. 


Pbk  Milk  OrsKATSD. 


Barninirs. 


Expenses 
and  Taxes. 


Net 

Earnings. 


Dividends. 


Earned. 


Paid. 


1870. 


I.013 


13*336 


8,261 


5.075 


9.60 


8.00 


71. 
72. 
73. 
74- 


i»074 
1. 136 
1.154 
1. 178 


13.872 
16,682 
16,824 
14.592 


9,106 

11,177 
11,928 

9.491 


4.766 
5.505 
4,896 
5.101 


8.37 
8.55 
6.10 
6.04 


8.00 
8.00 
4.00 
3.25 


1875. 


1. 178 


12.284 


8,963 


3.321 


2.20 


2.00 


76. 
77. 
78. 
79 


1. 178 
1,178 
1,178 
1,178 


11,851 
11,484 
11,877 
12,975 


8,135 
7,622 
7,210 
7.591 


3.716 
3.862 
4,667 
5.384 


3.26 

3.57 
5.61 
7.24 


325 
2.00 
4.00 
6.50 


1880.. 


1. 1 78 


15.922 


8,846 


7,076 


11.28 


8.00 


81. 
82. 
83 
84. 


1.178 
1.274 
1.340 
1.340 


15.261 
14.306 
13.817 
11.075 


9.577 
8,679 
8.211 
6.815 


5.684 
5.627 
5,606 
4,260 


8.02 

8.37 
8. II 
4.02 


8.00 
8.00 
8.00 
5.00 


1885. 


1.340 


10,545 


6,929 


3,616 


1.98 


The  Lake  Shore  and  Michigan  Southern  Railway  being  one  of  the  few  ini- 
portant  lines  which  have  been  operated  under  substantially  similar  conditions 
and  with  substantially  the  same  mileage  and  motive-power  for  fifteen  years,  its 
statistics  have  an  especial  interest,  and  Tables  30,  31,  and  32  are  added  for 
that  reason. 

It  is  not  expedient,  nor  indeed  possible,  therefore,  to  base 
estimates  of  the  probable  number  of  passenger  trains  on  esti- 
mates or  statistics  of  the  probable  number  of  passengers  to  be 
carried,  further  than  to  assume  that  the  smaller  the  traffic  the 
smaller  will  be  the  average  number  of  passengers  per  train. 

91.  The  same  is  true,  in  less  degree,  even  of  estimates  of  the 
probable  number  of  freight  trains.  It  is  not  correct  to  assume  a 
certain  tonnage  to  be  moved,  divide  that  by  the  load  of  a  car  to 
get  the  number  of  loaded  cars,  divide  that  again  by  the  number 
of  cars  per  train,  and  so  get  the  number  of  trains.     There  is 
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always,  in  the  first  place,  a  certain  wastage  of  capacity  amount- 
ing to  anywhere  from  ten  to  thirty  per  cent,  according  to  cir- 
cumstances, which,  if  the  traffic  is  to  be  estimated  on  the  basis 
of  tonnage,  must  be  allowed  for.  This  wastage  also,  as  with 
passenger  business,  is  a  much  less  serious  matter  on  lines  of  large 
traffic,  especially  those  with  a  heavy  excess  of  tonnage  in  one  di- 
rection; for  in  this  case,  although  the  average  car-load  in  both 
directions  is  much  reduced,  yet  in  the  direction  of  heaviest  traf- 
fic the  obtaining  of  full  loads  is  facilitated.  A  very  heavy  dis- 
proportion of  traffic,  from  three  or  four  to  one,  exists  on  nearly 
all  east  and  west  lines  in  the  United  States  ;  and  most  of  them 
succeed  in  filling  up  their  average  car-load  and  train-load,  in  the 
direction  of  the  heaviest  traffic,  to  very  nearly  its  nominal  ca- 

Table  33. 
Growth  of  Average  Freight-Train  Load  of  Various  Roads, 

1873   TO    1885. 


Nbw  York  Trunk  Lines. 

Minor  Trunk  Lines. 

Year. 

N.Y. 

Cent. 

N.  Y., 
L.  Erie 
AW. 

Penna. 

B.ft 

Alb. 

Del., 
Lack. 
AW. 

Can. 
So. 

Mich. 
Cent. 

PlltS.. 

Ft.  W. 
AC. 

St.  L. 

iS*, 

xa9 
«39 

XIX 
X39 

75 
8x 

88 
89 

89 
103 

79 

1* , 

x66 

«34 

X98 

89 

83 

«35 

96 

98 

76 

x8o 
166 
x86 
X9X 

138 
145 
146 
185 

>3a 
«37 
'54 
170 

87 
88 
99 
94 

83 
78 
93 
77 

«55 

X90 

147 
158 
Id7 
«95 

97 
96 
1x6 

X90 

xx6 

77-.  

78 

X99 

X40 
«5« 

80 

9x9 

9X1 

184 

97   

908 

90X 

"5 

x66 

8x 

9X8 

ax9 
X96 

9X8 
998 

9XX 

"3 

X84 
X89 

X89 
90s 

X09 

104 

X03 
106 

99 
99 

•75 

x86 

139 

I3« 

«3« 
139 

«55 

X65 

8a 

~'~   . 

80 

184 
X98 

160 

84 

i6x 

85 

«H 

9«7 

909 

X09 

X07 

909 

138 

xSa 
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pacity.  Nevertheless,  even  on  such  lines,  fluctuations  and  irreg- 
ularities of  traffic  are  always  so  great,  that  it  is  no  infrequent 
spectacle  to  see  trains  running  light  in  the  direction  of  heaviest 
traffic  ;  and  the  difficulty  of  fully  filling  up  trains,  of  course,  be- 
comes much  greater  as  the  tonnage  is  less,  or,  as  already  stated, 
when  it  is  nearly  equal  in  each  direction.  There  is  also  always 
one  train  per  day,  the  way-freight,  which  averages  little  more 
than  one  half  an  ordinary  train-load,  owing  to  the  irregular 
service. 


Table  ZZn—ConHnued. 

Pennsylvania  Railroad!  by  Half- decades. 
(For  the  figures  for  each  year,  and  for  direction  of  heaviest  traffic  only,  see  Index.) 


1853-5. 

1856-60. 

1861-4. 

1865-70. 

1871-4. 

1876-80. 

1881-5. 

75-4 

83.» 

94-3 

104.4 

Z16.8 

«55  5 

196.0 

These  figures  not  unfairly  represent  the  genera]  law  of  growth  in  train-load  in  the  past 
2p  years  under  favorable  conditions. 


Ybar. 


1873 
74 
75 
76 
77 
7« 
79 
80 
81 
83 
83 
84 
85 


111. 
Cent. 


83 
94 
90 
97 
97 
iza 
xiS 
110 
X03 
lao 
100 

ISO 

116 


Chicago  Roads. 


C. 

R.  I. 


8z 
80 
99 


8S 
95 
107 
104 
109 
106 
105 
105 


Ch.  & 

Alt. 


1x9 

184 

14a 

139 
138 
x6x 
177 
184 
189 
188 
190 
X84 


St.  P. 


76 

74 
87 
86 
87 
83 
80 
55 
72 
81 
86 

93 
9t 


C  & 
N.W. 


Minor  Wsstrrn  Roads. 


O.A 
M. 


X07 
xoi 

99 
Z08 
no 
xaa 
12a 
X3a 
13a 
13a 
xat 
za6 
13a 


"5 

lai 
133 
X29 
107 
Z36 
X03 
X53 


L.  & 

N. 


CO.. 
C.&I. 


79 
81 
86 
89 
90 

99 
xia 

132 

I9X 
305 
3X8 

305 

3X3 


Wise. 
Cent. 


53 
60 

55 

7a 
96 


Below  the  cross-lines  in  the  second,  third,  and  fifth  columns  there  was  a  large  increase 
of  mileage  operated,  as  also  in  some  ca^s  not  marked.  Most  of  the  other  cases  in  which 
the  train-load  has  decreased  are  due  to  a  falling  off  in  total  ton-mileage. 
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The  enormous  increase  in  average  freight-train  loads  which  has  taken  place 
in  recent  years,  without  any  considerable  changes  of  grades,  and  often  without 
much  change  in  the  motive-power  likewise,  is  shown  in  Table  33,  as  also  in 
Table  30  and  others. 

92.  Nevertheless,  it  still  remains  true  that  in  the  main,  ex- 
cepting the  "  way-freight,"  the  freight  traffic  can  be  and  is  regu- 
lated in  close  accordance  with  the  volume  which  offers  from  day 
to  day.  So  many  freight  trains,  usually  from  two  to  six,  are  put 
upon  the  time-table.  If  more  are  needed,  "extras" — ^a  train  run- 
ning behind  another  train  and  *'on  its  time,"  but  with  a  certain 
number  of  minutes'  interval — are  added,  sometimes  to  the  num- 
ber of  a  dozen  or  twenty,  and  very  frequently  from  two  to  six; 
the  leading  train,  and  each  succeeding  "extra"  except  the  last, 
carrying  a  red  "  fiag"  as  a  signal  that  another  train  having  its 
time-table  "  rights"  is  following. 

On  the  other  hand,  if  less  trains  are  needed  than  appear  on 
the  schedule,  such  and  such  trains  are  abandoned  for  the  day — 
often  for  days  and  weeks  together,  even  when  other  trains  are 
running  extras.  A  near  approach  to  conditions  which  actually 
obtain  in  practice  will  be  given  by  assuming  that  the  number  of 
daily  freight  trains  will  always  be  one  more  than  is  nominally 
required  by  the  tonnage,  and  often  more,  the  office  of  the  extra 
trains  being  simply  to  serve  as  equalizers. 

93i  The  time-table  or  schedule,  in  fact,  is,  as  regards  freight  tra£Sc,  nothing 
more  than  a  row  of  hooks  to  hang  the  trains  on  as  required.  If  one  or  a  dozen 
of  the  hooks  stand  empty,  no  great  harm  is  done.  As  trains  come  in  or  are 
made  up,  they  are  started  off  as  either  "regulars"  or  "extras"  indifferently — 
whichever  will  give  quickest  despatch  ;  some  little  efifort  being  made  indeed  to 
send  out  at  least  one  train  on  each  schedule  train's  time,  on  account  of  the 
practical  inconvenience  and  danger  of  frequent  abandonment  of  trains  ;  but  the 
chief  purpose  in  preparing  freight  schedules  is  not  to  give  a  separate  time  to 
each  train,  which  are  often  behind  time,  but  to  afford  an  established  method 
for  despatching  regular  trains  promptly  at  any  hour  desired.  More  or  less  uni- 
formity naturally  prevails  in  the  business  from  day  to  day,  but  there  is  also 
much  irregularity. 

On  the  crowded  Eastern  division  of  the  Erie,  running  often  a  hundred  trains 
per  day,  there  are  but  two  regular  scheduled  trains,  one  for  a.m.  and  one  for 
P.M.,  and  all  others  are  run  as  sections  of  this  train. 
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94t  It  should  be  mentioned  also  that,  in  attempting  to  draw  conclusions  as 
to  probable  traffic  from  statistics  as  to  '*  miles  run  by  freight  trains"  on 
neighboring  roads,  such  statistics  must  be  accepted  with  the  greatest  caution. 
An  unfortunate  custom  exists  of  comparing  locomotive  expenses  on  the  basis 
of  the  engine-mile  instead  of  the  car-mile,  and  as  a  consequence  a  habit 
has  arisen  among  master  mechanics  and  other  officers  of  exaggerating  the 
switching  mileage  (which  is  heavy  enough  at  best)  in  every  possible  manner,  by 
heavy  allowances  for  switching  at  stations,  and  for  running  to  and  from  the 
round-house.  Instances  might  be  given  in  which  the  excess  of  this  nominal 
mileage  over  that  actually  run  between  termini  amounted  to  nearly  one  fifth, 
independent  of  the  usual  and  regular  switching  allowance  of  so  many  miles  per 
hour  to  switching  engines  proper,  which  is  separately  given.  This  fact  is  im- 
portant to  remember  not  only  in  estimating  the  volume  of  traffic,  but  also  in 
estimating  locomotive  expenses  ;  for  most  roads  make  more  or  less  allowance 
for  mileage  outside  of  the  regular  revenue  distance,  and  it  is  always  more  or 
less  deceptive,  consequently,  to  use  such  data  uncorrected  for  estimates  of  cost 
per  revenue  train-mile.  Whenever  there  is  a  marked  discrepancy  in  the  cost 
per  train-mile  on  similar  roads  this  cause  may  wiih  some  confidence  be  regarded 
as  the  true  explanation.  Some  reasonable  approach  to  a  correct  estimate  of  the 
probable  traffic  can  thus  be  made,  by  a  little  efifort,  from  published  statistics  of 
various  roads  and  towns,  unless  in  a  region  which  is  entirely  new  to  the  rail- 
ways, or  for  other  exceptional  causes.  The  following  statistics  will  also  be  of 
assisunce: 

95.  The  average  payment  to  railroads  of  each  man,  woman, 
and  child  in  the  United  States  now  averages  about  $13.50,  of 
which  about  $3.50  is  for  passenger  transportation  and  $10  for 
freight.  Table  34  and  several  others  (see  Index)  give  further 
statistics  for  various  groups  of  States,  but  the  fluctuations  from 
such  averages  are  of  necessity  great.  Points  which  are  centres 
of  manufacturing  and  transportation  interests  will  have  a  many 
times  greater  traffic  than  this  to  dispose  of  ;  while,  on  the  other 
hand,  there  are  few  local  stations  which  will  fall  very  far  below 
it,  the  great  excess  of  the  few  points  being  compensated  by  the 
great  multitude  of  small  deficiencies. 
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Table  34. — Continued. 
Foreign  Countries. 


1880-1.. 

Great  Britain  and  Ireland. .. . 
France. ...............  t .  -  r  -  - 

Miles. 
16,658 

7.086 

5t4»8 

"93 

Pass. 
5.«9 

1.78 
0.5s 
0.06 

(Total  of  all  earnings,  l9.ao).. 

( 5.66).. 

(  "  "  "  5.28).. 
(  "  "  "  I.33).. 
(     * 0.53).. 

Fr'ght 
4.01 

1880   ... 

Austria 

3.50 
0.68 
0.47 

1880.... 
1881..  .. 

Italy 

Mexico  (one  railway  only).. . . 

1876-80.. 

So'n  U.  S.  (E.  of  Mias.  Riv.).. 
N.andW.U.S 

XI, 89a 
66,714 

0-93 
3-35 

(  "  "  **  3.80).. 
( ".98).. 

a.87 
9.63 

TotalU.S 

78.606 

».84 

(     "            **            "        10.91).. 

8.07 

From  the  fibove  statistics  tve  may  conclude  that  the  average  revenue  to  railways  from 
each  inhabitant  of  the  different  sections — ^bearing  in  mind  that  much  of  the  inink-line 
freight  traffic  credited  to  the  Middle  States  is  in  reality  a  part  of  New  England  and 
Western  payments— is  (average  of  1880-^5)  about  as  follows : 


New  England  Sutes 

Middle  States 

Western  and  Southwestern  States. 
Pacific  States 


Pass. 
$5  00 

3SO 
3.00 
S.50 


Freight. 
$8.00 

XI. 00 

XX.  50 

14.00 


Total. 
$X3.oo 

14. 50 
14.50 
X9.S0 


Ranging  from 
$6.50  to  $16.50 

4.08  to    a8.xo 


Average  of  all  Northern  and  W*n  Sutes. 
Southern  States  (E.  of  Misi.  River) 


3-50 
x.oo 


XX. 00 

350 


X4.50 
4.50 


Average  of  the  entire  U.  S. 


300 


9.00 


The  fluctuations  from  year  to  year  hardly  exceed  10  to  15  per  cent  more  or  less  of 
these  averages.  There  is,  however,  a  gradual  yearly  growth  in  the  payments  per  inhabi- 
tant amounting  to  an  average  of  perhaps  one  per  cent  per  annum,  due  largely  to  causes 
considered  in  Chapter  XXI. 

The  fluctuations  in  the  average  payments  of  different  localities  are  no  doubt  ex- 
treme, as  may  be  seen  from  the  statistics  in  other  tables.  The  State  of  Florida  pays  but 
$x.6o  per  annum  to  its  railways.  The  larger  Elastem  cities,  probably  $30  per  head  at 
least.  There  are  doubtless  considerable  sections  of  each  of  the  States  in  the  above  groups 
where  the  payments  may  be  as  low  as  half  or  as  high  as  double  the  average  for  the  whole 
group  of  States.  The  trunk-line  export  traffic  constitutes  only  an  insignificant  fraction 
<jf  the  total  revenue  of  United  States  nulways,  large  as  it  is  absolutely. 


CHAPTER  V. 

OPERATING   EXPENSED 

/  96.  We  may  gain  a  profitable  insight  into  the  general  nature 
of  the  causes  which  modify  operating  expenses,  and  especially 
of  the  effect  thereon  of  differences  of  alignment,  by  first  consid- 
ering them  in  a  very  general  way,  neglecting  all  detail. 

We  have  previously  (Chap,  III.)  compared  the  railway  to  a 
great  manufacturing  establishment — manufacturing  transporta- 
tion. Its  operating  expenses,  to  carry  out  the  analogy,  should  be 
only  another  name  for  the  total  cost  of  producing  the  commodities 
which  it  sells  ;  but  as  a  matter  of  fact  this  is  not  the  case.  The 
interest  or  "  rental  "  charge  on  its  real  estate,  and  on  most  of  its 

.  machinery  and  plant — the  heaviest  single  item  by  far  in  the  real 
"operating"  or  manufacturing  expenses — is  never  included  in 
what  are  called  the  operating  expenses,  but  constitutes  the  fixed 
CHARGE  for  interest  on  bonds  (see  Figs,  i,  2,  3).  Counting  in 
the  **  fixed  charges"  as  part  of  the  "  operating"  or  manufacturing 
expense,  the  latter  never  amount  to  much  less  than  80  per  cent, 
and  from  that  to  considerably  over  100  per  cent,  for  long  periods 
of  time.  The  average  for  the  whole  United  States  is  somewhat 
under  90  per  cent,  leaving  but  little  more  than  10  per  cent  profit 
on  the  goods  sold  to  be  distributed  to  the  managing  companies. 
Under  favorable  circumstances  this  profit  is  as  much  as  15  or 
20  per  cent ;  very  rarely  more.  Tables  35  and  3S  give  a  clearer 
idea  of  the  law  in  this  matter. 

97.  As  these  fixed  charges  increase  in  somewhat  faster  ratio 
than  the  cost  of  construction,  and  are  the  same  per  year  whether 
the  business  be  large  or  small  or  none  at  all,  the  great  impor- 
tance of  (i)  diminishing  the  expenditure  for  construction  as  much 
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Table  39. 
Stool  and  Bonds  Pkk  Mux  op  Road  sy  Sbctions  op  thx  Unitbd  States. 


Miles. 

Stock  and  Bonds  Pbs  Mn.B. 
X  =  $1,000. 

RcTenue 

per  Mile. 
1  =  Sx,ooo. 

Stock. 

Bonds. 

Other  ly  t 

Total. 

Nfiw  EfifflaDd 

5.910 
14.942 
12.978 
46,102 

4.461 

31.6 
47.5 
15.8 
24.8 
33.2 

21.5 

49.3 
19.2 
22.7 

35.8 

2.75 
2.87 
1.37 
1.48 
2.58 

55.85 
99.67 
36.37 
48.98 
71.58 

8.00 

Middlc.T 

13.30 
3.56 
6.34 
7.53 

Southern 

Western 

Pacific 

United  States 

Canada ....,..» 

84.393 

28.4 

27.3 

1.86 

57.76 

7.31 

New  England. 

Middle 

Southern 

Western 

Pacific 


United  States. 


1884. . 
1883.. 
1882.. 


6,412 
18,595 
20.584 
74.854 

7.284 


127.729 


31.8 
57.3 
20.2 
25.2 
34.0 


30.9 
30.1 
30.8 
30.7 


21.9 
53.6 
24.6 
25.6 
28.5 


29  5 
293 

28.7 
28.3 


2.46 
4.87 
1.20 
1.49 
2.20 


2.03 
2.0 
1.9 
1.9 


56.16 

115.77 
46.00 
52.29 
64.70 


61.43 
61.4 
61.4 
60.9 


8.87 

11.53 
3.66 
5.25 

4.55 


6.22 
6.76 

7.54 
7.60 


The  nomuud  cost  of  road  and  equipment  for  the  whole  United  States  was  for  these 


1882. 

$52,790 


1883. 
$5SiSoo 


1884. 

$55,300 


1885. 

$55»ioo 


The  rf>«i»^"»"  raflways  ayerage  but  $ix.ooo  of  bonds  per  mile,  and  $58,230  of  stock 
and  bonds  together.  Excluding  the  Grand  Trunk,  which,  with  a6  per  cent  of  the  mileage, 
has  45  per  cent  of  the  capital,  there  are  only  $28,000  per  mile  of  both  stock  and  bonds. 
More  than  one  fourth  Of  the  total  capital  (145  millions  out  of  558,  for  9,575  miles,  in  1884) 
was  contribated  from  governmental  sources.    Earnings  are  correspondingly  smah,  lieing 

fari884: 

Canada  Southern,  )  ^        ^^^  \  $10,600  per  mile. 
Grand  Trunk,         S   '^^  \     6,290  "      •• 

36  remaining  lines,  6.625    **  3,oio  **      ** 

ftS7S  miles,       3,491  per  mile. 
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Table  36. 
Distribution  op  Geoss  Rkvsnub,  in  Per  Cent  of  Total  Receiptsl 

1880. 


Gitoups  or  States. 

Pbk  Csnt  of  Rbcbipts  Dbvotbd  to— 

Op'g  Exp. 

Net  Rev. 

DiTidcDdtt. 

New  England 

68.1 
62.4 
63.5 
53.9 
50.2 

31.9 
37.6 
36.5 
46.1 
49.8 

11.25 

19.33 
16.84 
16.98 
23.05 

16.83 
14.24 

7.43 
11.72 
14  50 

Middle 

Southern 

Western 

Pacific 

Total  U.  S..... 

58.3 

41.7 

17-58 

12.55 

1885. 


New  England 

69.8 
64.7 
67.3 
65.0 

55.7 

30.2 
35.3 
32.7 
35.0 

44.3 

13-53 
27.56 

27.14 
22.24 
45.00 

16.10 

Middle 

Southe  rn. ....... ....... 

13.92 
3.40 
9.06 
4.57 

Western 

Pacific. 

Total  U.  S 

65.1 

34.9 

24-52 

10.05 

United  States  for  bach  Ybar  from  1879  I'o  1835. 


as  true  economy  permits,  and  (2)  increasing  the  traffic  (sales)  so 
that  this  burden  may  constitute  a  less  percentage  of  the  entire 
business,  is  evident.  Omitting  them,  the  operating  expenses 
PROPER  (corresponding  to  the  expenses  of  simply  running  and 
maintaining  a  factory  which  has  once  been  thoroughly  equipped, 
and  of  selling  the  manufactured  products)  amount  usually  to 
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about  two  thirds,  or  67  per  cent,  of  the  receipts,  varying  however 
enormously  (from  but  little  over  50  to  more  than  90  per  cent) 
with  different  roads.  Table  37  and  others  give  an  idea  of  the 
general  tendency  for  a  long  period  of  years. 

As  the  ratio  of  expenses  to  receipts  may  be  made  less  either 
by  the  receipts  being  larger  or  the  expenses  being  smaller,  the 
fact  that  the  ratio  is  low  or  higli  is  no  real  test  of  economy  in 
operation,  nor  of  the  value  of  the  property.  Wherever,  from 
absence  of  competition,  the  rates  are  very  high, — ^as  formerly 
on  the  Pacific  railways,  Panama  Railroad,  and  many  lines  in 
Europe, — this  ratio  will  be  small,  even  in  the  face  of  heavy  ex- 
penses. Wherever  all  or  nearly  all  railways  have  been  very 
costly,  as  largely  throughout  Europe,  it  will  also  be  small,  since 
the  fixed  charges  will  constitute  a  larger  proportion  of  the  tax 
on  earnings,  and  rates  will  naturally  adjust  themselves  to  pay  (i) 
all  operating  expenses,  (2)  all  rental  or  fixed  charges,  and  (3)  a 
fair  profit  to  the  managing  company. 

Wherever  several  lines  are  so  situated  that  their  business  is 
largely  competitive,  and  must  be  handled  at  the  same  gross 
price,  but  one  or  more  of  them  has  better  grades,  or  a  shorter 
line,  or  more  traffic,  or  other  special  advantages,  one  line  will 
permanently  show  a  lower  percentage  of  expense  than  the  others, 
which  will  have  no  meaning  as  an  indication  of  real  excellence 
of  management.  This  latter  law  is  strikingly  illustrated  by  the 
trunk-line  percentages  in  Table  37,  the  cause  for  the  differences 
in  which  is  explained  in  a  following  note  and  in  Chap.  XXI. 

98.  The  operating  expenses  proper  are  very  irregularly 
affected  by  the  amount  of  business  or  by  the  character  of  the 
alignment.  A  very  large  proportion  of  them  are,  like  the  rental 
or  fixed  charges,  independent  of  both  :  such  as  the  salary  of  the 
president  and  other  officers ;  maintenance  of  works  and  plant 
gainst  the  deterioration  which  comes  with  time,  irrespective  of 
work  done ;  salaries  of  local  freight  and  passenger  agents,  a 
large  proportion  of  whom  must  be  employed  anyway,  whether 
considerable  sales  are  made  or  not.  This  immense  class  of  the 
expenses  amounts,  as  we  shall  see,  to  nearly  one  half  of  the 
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Table  37. 
Pkrckntagk  of  Operating  Expknsbs  to  Rkvbnub. 


Trunk  Limbs. 

Sbctions  or  U.  S. 

Datb. 

N.Y.C. 

Brie. 

Penn. 

B.&O. 

N.B. 

Mid. 

s.  w. 

So. 

Pac. 

Av. 
U.S. 

1849-50. 

45.0 

^    * 

1851-55. 

56.0, 

51.64 

62.5 

1856-^. 

57.1 

66.4 

58.8 

r 

No  8,  tatisti 

C8  ava 

ilable. 

1861-65. 

68.0 

64.6 

60.1 

1866-70. 

69.7 

76.2 

71.0 

1871-75- 

63.1 

71.3 

59.7 

58.8, 

68.6, 

59.6, 

(64.7), 

66.6, 

43.8, 

64.2 

1876-80. 

61.3 

70.0 

55-7 

53.9 

65  9 

59.7 

(61.2) 

65.8 

56.5 

60.9 

1881.... 

65.1 

64.0 

56.0 

56.4 

68.6 

63.0 

58.2 

67.4 

55.5 

61. 1 

1882.... 

67.9 

65.5 

58.0 

56.7 

70.7 

64.8 

51.2 

66.7  1  63.6 

63.6 

1883.... 

66.1 

67.7 

57.2 

53.1 

74.5 

64.0 

63.2 

66.5     63.0 

63.8 

1884.... 

67.6 

75.6 

58.2 

54.5 

71.8 

65.5 

64.2 

65.5 

60.2 

65.2 

1885.... 

72.8 

75.8 

62.2 

59.2 

69.8 

64.7 

65.0 

67.3 

55.7 

65.1 

1881-5.. 

67.9 

69.7 

58.3 

56.0 

71. 1 

64.4 

60.4 

66.7 

59.6 

63.8 

United  Kingdom 1876  54.6 

Prussia 1879  54 . 3 

Italy 1880  68.0 

Spain 1880  61.5 

India 1880  51.0 

Subscript  JigureSt  j,  b,  etc.,  indicate  the  number  of  years  for  which  the  average  is 
given  when  less, than  5.  The  groups  of  States  are  those  of  Poor's  Manual  for  the  yean 
before  1886. 

From  the  above  table  we  may  conclude  that  no  marked  tendency  exists  to  increase  or 
diminish  the  ratio  of  receipts  to  operating  expenses,  both  of  which — as  may  be  seen  from 
other  tables — have  a  tendency  to  fall  rapidly  and  about  equally. 

The  fluctuations  0/ individual  lines  in  respect  to  this  ratio  are  often  extreme,  as  may 
be  seen  even  with  the  trunk  lines,  and  rarely  affords  any  trustworthy  indication  of  efficiency 
of  management,  the  cause  almost  alwa3rs  lying  deeper,  and  being  incapable  of  essential 
modification  by  any  skill  of  management  without  change  of  external  conditions.  Thus  the 
Pennsylvania  Railroad,  having  the  shortest  haul  (and  consequently  the  highest  receipts 
per  mile)  on  traffic  between  almost  all  points  in  the  West  and  the  Atlantic  coast,  will  forever 
maintain,  under  equal  skill  in  management,  a  ratio  of  receipts  to  expenses  from  10  to  15 
per  cent  higher  than  the  Erie.  The  New  York  Central  would  compare  still  more  un- 
favorably in  this  respect  except  that  the  enormous  volume  of  its  local  traffic  favorably 
modifies  its  average,  which  will  on  this  account,  under  existing  conditions,  be  always  more 
favorable  than  the  Erie.  The  low  ratio  of  the  Baltimore  &  Ohio,  as  respects  the  Penn- 
sylvania, is  due  almost  exclusively  to  the  greater  relative  volume  of  its  coal  traffic,  which 
is  always  earned  in  full  trains  at  low  cost.  The  same  effect  is  still  more  strikingly  visible 
in  table  giving  the  history  of  the  Philadelphia  &  Reading  Railroad.  See  Index,  and 
Chapter  XXI.,  pars.  973-^ 
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operating  expenses  proper — the  other  half  only  varying  more  or 
less  closely  with  the  details  of  the  line  and  grades,  and  very 
much  less  than  half  with  slight  changes  in  volume  of  traffic. 

99.  Therefore,  it  may  be  said  in  a  general  way  that  ten  per 
cent  added  to  revenue  is  as  good  as  fifteen  per  cent  taken  off 
operating  expenses  ;  and  this  again  means  thirty  per  cent  taken 
off  that  portion  of  the  operating  expenses  which  varies  with 
line  and  grades.  To  gain  or  lose  ten  per  cent  in  revenue  by 
slight  differences  in  the  route  selected  is  very  easy.  To  reduce 
the  whole  operating  expenses  fifteen  per  cent  by  differences  in 
alignment  which  do  not  increase  the  cost  of  construction,  is  not 
so  easy.  Let  us  illustrate,  by  examples  free  from  detail,  the  very 
important  moral  conveyed  in  these  facts.  We  will  assume  the 
case  of  a  fairly  prosperous  line  of  the  second  g^ade,  whose  in- 
come and  outgo  we  shall  find  may  be  distributed  in  something 
like  the  following  manner  : 

Per  Cent.       Per  Mile. 

Gross  revenue loo.o         $7,000 

Operating  expenses,  unaffected  by  either  alignment  or 

volume  of  traffic  (50  p.  c.  of  operating  expenses),    .     33.3  $2,333 

Ditto,  increasing  directly  with  considerable  changes  in 

alignment  or  volume  of  traffic,  but  not  with  trifling 

changes  (40  p.  c.) 26.7  1,867 

Ditto,  increasing  directly  with  the  less  important  changes 

in  alignment  or  traffic  (10  p.  c.) 6.7  467 

Total  of  nominal  operating  expenses 66.7         $4,667 

Add  to  the  latter  the  rental  or  interest  charge  (6  p.  c.  on 
$30,000  per  mile,  assumed  cash  cost  of  road  and 
plant), 25.7  1,800 

Total  of  true  operating  expenses,  or  cash  cost  of 

producing  the  transportation  sold 92.4         $6,467 

Surplus  available  for  dividends    being    the    business 

profit  resulting  from  operation, 7.6  $533 

Let  us  now  see  the  effect  of  increasing  or  decreasing  the 
gtoss  revenue  ten  per  cent,  as  it  is  frequently  possible  to  do  (one 
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might  perhaps  more  fairly  say,  rarely  difficult  to  do)  by  probable 
differences  of  alignment  alone.    We  have,  if  it  has  been  increased : 

Per  Mile.      Per  Cent 
Increase. 

Gross  revenue  (increased  lo  per  cent), $7.7oo  lo.o 

Operating  expenses  (lo  p.  c.  only  increased  lo  p.  c), 

or  $47  per  mile  increase, 4.713  i-o 

Fixed  charges  (assumed  unchanged), i,8oo  o.o 

Total  charges  against  revenue, 6,513  0.7 

Surplus  available 1,187  119.0 

The  surplus  available  for  dividends  is  more  than  doubled. 
On  the  other  hand,  if  there  has  been  ten  per  cent  loss  of 
traffic,  we  have — 

Per  Mile.     Per  Cent. 
Decrease. 

Gross  revenue $6,300  10.0 

Operating  expenses  (10  p.  c.  of  10  p.  c.  only  decreased 

10  p.  c), 4,620  1.0 

Fixed  charges, 1,800  0.0 

Total  charges  against  revenue, 6,420  "  — 

The  expenses  are  a  little  over  the  receipts,  and  the  road  is 
on  the  way  to  a  receivership,  if  it  has  been  opened,  as  it  is  very 
apt  to  be,  in  one  of  the  years  in  which  an  ebb  in  the  business  tide 
is  beginning,  and  there  is  no  apparent  growth  (often  a  decrease) 
in  traffic  for  several  years. 

100.  Again:  Let  us  suppose  that,  by  an  improvement  of  or  in- 
jury to  the  line  and  grades,  we  increase  or  decrease  the  average 
train-load  30  per  cent — often  not  difficult  to  effect.  Our  account, 
if  we  have  improved  the  grades,  will  then  stand  as  follows: 

Per  Mile.     Per  CenL 

Gross  revenue $7,000  0.0 

Operating  expenses  (30  p.  c.  of  50  p.  c.  saved,  or  $700),    3,967  15.0 

Fixed  charges  (as  above), 1,800  00.0 

5767 
Surplus  available  for  dividends,   ...•••••.     1,233  131. o 
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Or,  we  have  benefited  the  line  greatly  indeed,  and  yet  but 
little  more  than  if  we  had  added  10  per  cent  to  revenue.  On 
the  other  hand,  reversing  this  process,  we  find,  as  before,  that 
the  road  is  on  the  way  to  a  receivership. 

101.  Let  us  suppose,  by  an  unnecessarily  extravagant  scale  of 
expenditure,  for  purposes  which  do  not  really  add  much  in  dol- 
lars and  cents  to  economy  of  operation,  we  have  increased  the 
capital  account  or  rental  charge  33  per  cent,  in  a  way  which 
•does  not  decrease  operating  expenses  more  than  2  per  cent, 
nor  add  anything  to  revenue — a  not  uncommon  case,  since  the 
use  of  6°  instead  of  10°  maximum  curves  will  alone  suffice  to  do 
it,  in  some  cases.     We  have  then 

Per  Mile. 

Increased  the  rental  charge  33  p.  c,  or $600 

Decreased  operating  expenses  2  p.  c,  or 93 

Net  increase $$07 

Or  within  $26  of  wiping  out  the  surplus  over  expenses  and 
fixed  charges.  If  we  have,  in  addition,  adopted  a  line  which, 
instead  of  being  better,  is  really  more  expensive  to  operate 
than  another  line  which  would  have  cost  no  more — or  if,  pos- 
sibly, we  have  adopted  a  line  which,  in  addition  to  being  more 
expensive,  involves  a  certain  sacrifice  of  revenue,  a  receiver- 
ship is  practically  assured.  Both  of  these  are  very  probable 
contingencies,  but  if  we  have  escaped  them,  we  have  barely 
saved  ourselves.     The  profit  from  the  enterprise  is  destroyed. 


102.  A  great  change  has  taken  place  within  the  past  ten 
or  fifteen  years,  and  indeed  is  still  in  progress,  in  the  operat- 
ing expenses  of  railways,  as  a  result  of  the  introduction  of  cer- 
tain modern  improvements,  and  notably  the  steel  rail.  At  so 
recent  a  period  as  the  publication  of  the  first  edition  of  this 
treatise  (1877)  these  improvements  had  hardly  begun  to  tell  at 
all  upon  the  statistics  which  were  available  for  its  preparation  ; 
but  they  have  already  (1885)  modified  them  profoundly,  and 
where  the  process  will  end  it  is  impossible  to  foresee  with 
8 
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exactness — further  than  that  the  change  will  be  very  much  more 
radical  than  even  yet  appears  upon  the  surface. 

103.  Besides  the  steel  rail,  there  has  been  a  great  increase  in 
tlie  power  of  locomotives.  The  old  eight-wheel  "American" 
locomotive,  then  almost  universal  for  freight  as  for  passenger 
service,  is  now  almost  completely  out  of  use  for  heavy  freight 
service.  Mogul  or  Consolidation  locomotives  are  rapidly  super- 
seding it,  and  will  in  the  near  future  almost  wholly  supersede  it. 
On  all  but  roads  of  very  light  traffic  the  Consolidation  locomo- 
tive appears  to  be  the  engine  of  the  future  ;  and  a  still  heavier 
type,  the  "  Mastodon"  locomotive,  has  been  introduced,  with  ex- 
cellent prospects  of  wider  use. 

104.  The  capacity  of  ordinary  freight  cars  has  also  been 
increased  from  ten  or  twelve  tons  to  fifteen  and  twenty  tons, 
with  but  a  comparatively  slight  increase  in  the  weight.  In 
fact  the  2o-ton  car  has  already  become  the  standard  both  for 
coal  and  all  other  traffic,  and  many  25-ton  and  not  a  few  30-ton 
cars  have  been  built.  The  movement  in  their  favor  has  gone 
so  far  that  a  committee  of  the  Master  Car-Builders'  Association 
has  reported  standard  dimensions  for  such  a  car,  but  it  is  as  yet 
regarded  as  exceptional,  but  many  25 -ton  cars  are  already  in  use,, 
and  it  may  confidently  be  expected  that  the  average  car-load  will 
increase  for  many  years.  It  has  increased  fully  50  per  cent  in 
the  past  ten  years. 

105.  Still  other — comparatively  unimportant— changes  which 
are  gradually  reducing  the  cost  of  operating  are,  first,  the 
creosoting  or  otherwise  preserving  of  cross-ties  (a  practice  in 
small  but  increasing  use);  and,  secondly,  the  substitution  of  first- 
class  ballast  for  what  has  heretofore  done  duty  for  that  purpose. 

The  almost  incredibly  rapid  growth  of  traffic  (see  Tables  21 
to  34,  and  others)  has  been  perhaps  the  most  potent  factor  of 
all,  and  these  causes,  and  the  gradual  fall  in  the  cost  of  producing 
every  form  of  manufactured  commodity  consumed  by  railways,, 
render  it  impossible  to  predict  with  any  certainty  either  the 
future  cost  of  a  train-mile,  or  the  ratio  which  the  various  ex- 
penses will  bear  to  each  other.    The  changes  of  the  next  ten  years 

N»U  to  following  tail*.   The  group  of  States  marked  *  incladei  a  very  nnall  hi^h-rate  mtle^ 
ac^e.    Rates  of  8.  o.  to.  xi.  i<.  and  aa,  cents. 
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Table  38. 
Receipts,  Expenses,  and  Profits  per  Ton-Mile. 


Trunk  Linbs. 

Minor  Trunk  Linbs. 

Y«A«, 

Peiin*a. 

N.  Y.  C. 

Erie. 

P.,  Ft. 
AC 

w. 

B.  &  Alb. 

L.  S.  ft  M.  S. 

Bm. 

fcp. 

Pr. 

Rac. 

Exp.  Pr. 

Rac 

Exp. 

Pr. 

Rac 

Exp. 

Pr. 

Rac 

Exp.   Pr. 

Rac 

Exp. 

Pr. 

185a 

^•^ 

..  1   .. 

I  95 

;:s 

•9» 

.» 

.. 

53 

3.78 

..   1   .. 

3.50 

i.aa 

54 

^V 

9.a8 

.:!1 

a. 95 

1.31  1.64 

2.58 

1.41 

1.17 

.. 

55 

a. 84 

Z.68 

3.37 

X-34X.93 

3.43 

1.15 

1.37 

Average.. 

3.05 

1.98 

1.07 

3.11 

1.3a  1.79 

3:36 

1.33 

1.14 

..   1    .. 

1856 

a. 70 

..69 

':a 

3.05 

«.54«-5i 

2.48 

1.17 

'•31 

57 

a.38 

'58 

3.19 

1.701.49 

2-46 

.90 

3.37 

'•57 

.70 

58  

a.  19 

«T«> 

.84 

a.63!x.37'i.a6 

3.33 

•65 

1.67 

1.90 

1.3a 

•58 

.. 

g::::: 

a.oa 

Z.18 

•84 

a.i6|i.a8|   .88 

1. 6a 

«.34 

.a8 

1.65 

1.18 

•47 

.. 

1.95 

1.17 

.78 

3.061.34!   .72 

1. 81 

1.00 

.81 

1.67 

1. 18 

•49 

. 

Averaflre.. 

a»5  H.38 

.87 

2.6aji.45  1.17 

2.14 

l.OI 

«.«3 

1. 87,1. 31 

•5« 

..    i    .. 

i86x 

«.93      •9« 

I.oa 

1.98,1.34!    .64 

«-77 

•93 

•84 

1. 71 

•98 

•73 

.. 

6a 

a.05    1.09 

.96 

3.3311.36 

•87 

1.89 

•95 

•94 

1.90 

•98 

1; 

.. 

63 

a.ao    1. 16  1.04 

a. 76 

i.Si 

•91 

a.09 

.96 

I. IS 

2.01 

i.ao 

64 

a.46    I. 871   .59 

1.96 

.80 

2.34 

..46 

.88 

2.38 

1.50 

.88 

, , 

65 

a. 66    a.aS    .38 

3-45 

2.54 

•91 

3.76 

'•98 

.78 

3.44,1.79 

■65 

Average. . 

2.a6  ,1.460.80 

2  57 

«.74 

■63 

3.17 
2.43 

1.36 
1.66 

•91 
.77 

a  09I1.39 

.80 
•52 

-^ 

-^ 

1866 

a.aS  !i.8a    .46 

3^09 

2.16 

P 

a. 03 

1.50 

67 

a.09  H.54I   .55 

«75 

;:ll 

.81 

a.04 

'•47 

■57 

'95 

'•44 

•5' 

68 

K.91  jz.as!   .66 

a  74 

•94 

1. 81 

»-34 

•47 

1.70 

1.15 

.55 

3.81 

.. 

69     .... 

1.7a  IX. 30    .5a 

Ml 

X.40 

.99 

'•54 

1.17 

•3? 

1.63 

1.11 

•5' 

243 

.. 

70.. 

1.55  'i.oo    .55 

'•«5 

•73 

«-33 

•97 

•36 

'•45 

.86 

•59 

3.19 

1.50 

•93 

57 

«-9i    1.36      55 

a. 57 

1.69 

.88 

X.83 

'•3S 

•51 

'•75!'  21 

•54 

2.48 

..   1   .. 

1871 

t.39  i   .871   .5» 

1.63 

l.OI 

.6a 

1.44 

l.OI 

•43 

'•43 

.78 

•65 

2.09 

•• 

i-39 

.91    .48 

-n 

1.416  .886    530 

X.59 

»-«3 

.46 

«.53 

.98 

•55 

1.40 

.81 

•59 

3.02 

h7 

•92 

•45 

73 

1.416.857  .559 

I-57 

1. 03 

.55 

1.46 

.96 

•50 

1.40 

•95 

.45 

\t 

'•59 

•37 

"•34 

.95 

-.39 

74.. 

1.355 

•7«9  -536 

1.46 

.98 

.48 

1.31 

.91     .40 

1.36 

.74 

•52 

'  39 

•43 

1.18 

■77 

•41 

75  

1.058 

.616  .443 

1.27 

.90 

•17 

1. 31 

.96    .25 

lit 

•69 

•42 

'53 

I  10 

•43 

l.OI 

•74 

•27 

Average.. 

«.307 

790.517 

1.70 

l.OX 

•49 

1.19 

.96      43 

1.32 

•79 

•53 

1.88 

1.48 

.40 

1.36 

.86 

.40 

1876 

% 

.58a  .310 

1.05 

•71 

•34 

1. 10 

.80     .31 

•93 

•53 

.30 

1.38 

1.03 

M 

.83 

•56 

.36 

77 

5.52-438 

1. 01 

.70 

•31 

95 

.75 

.30 

1.01 

•67 

•.34 

1.31 

1.03 

.86 

.57 

.39 

78 

.9«8 

•483-435 

•93 

.60 

•33 

•97 

.67 

•30 

.88 

•50 

•38 

'•'3 

•99 

'4 

•73 

■47 

.a6 

2:::: 

:Sg 

.437. 369 

.80 

.55 

•25 

■78 

.56 

.32 

.76 

.44 

•32 

l.IO 

•78 

•32 

.64 

.40 

•24 

.470  .406 

.88 

•54 

•34 

•83 

.53 

•30 

.91 

5' 

.40 

1.31 

1.02 

.19 

•75 

.43 

•32 

Average.. 

-873 

•503    390 
•437  .362 

•93 

.63 

•31 

.33 

_:93 
.81 

.68 
•53 

.25 
38 

•90 
.75 

55 
•43 

•35 
•3' 

'•'9 

1.04 

•97 
.96 

.22 

.08 

•  76 
.63 

•49 
•42 

.27 

1881 

.799 

■78    .56 

.30 

8a 

•S'7 

473-344 

.74    .60 

•u 

.75 

.53 

.23 

•75 

•47 

•atf 

1.07 

.98 

.09 

•63 

•4' 

.33 

83 

.819 

•477  .342 

.91    .68 

.23 

.99 

•53 

•25 

•79 

•55 

•24 

1.19 

1.09 

1.10 

•73 

•45 

.a8 

84 

.740 

:S:':ni  :?ii  :S 

.31 

•72 

•52 

.ao 

.67 

•49 

.18 

1.09 

1.07 

.03 

.65 

.43 

.33 

85 

.637 

•«4 

.66 

.48 

.18 

.58 

•44 

•  14 

•94 

.81 

•'3 

.55     ^40 

'5 

Average.. 

.760 

•444.316;     79      60 

.19 

•75 

•52 

•23 

•7' 

.48 

•23 

1.06 

98     .28| 

•64|    ^42 

.39 

1885 


For  the  whole  United  States  the  earnings  per  ton  per  mile  were : 
1880  1881  1882  1883  1884 

1.39  1.336  I  3^6  1.134  ''057 

The  receipts  per  ton  per  mile  in  the  various  sections  of  the  United  States,  according  to 
the  Census  of  iSSo,  were  : 


Group.  ■ 

I. 

New 
Eng. 

IL 

N.  v., 

D.CInd. 

III. 

Va.,  Ky., 
Miss 

IV. 

111.,  Mo., 

Minn. 

v.* 

La.,  Ark., 
Ind.  T. 

VL 
FarW. 
and  So. 

(■U.S. 

Receipis 

'•83 
.S5-7 
90.6 

1.03 
106. 1 
163.6 

2.15 
103.7 
555 

..36 

'533 
122.8 

13.57* 

34^6 

61.3 

2  57 
166.9 

95-5 

1.99 
III. 
139. 

Average  haul— miles 
Tom  per  train 

ii6 


CHAP.  V.^OPERATING  EXPENSES. 


Table  39. 

Average  Cost  Per  Train-Mile  of  the  Four  Trunk  Lines  and  Engush 

Railways. 


Year. 

N.  Y.  Cent. 

Erie. 

Pbnna. 

B.&0. 

Genu  per 
Train. 

Revenue. 
Mile. 

Revenue. 
Mile. 

Cents  per  Engine, 
fiile. 

187^ 

126.2 
127.3 

116. 6 
122.0 

89!6 

71. 1 
67.7 

74 

187^ 

132.5 

119. 3 

80.1 

63  9 

76 

114. 6 
104.0 
lOI.O 

95.5 

114. 2 

102. 1 

99.5 

95.6 

76.2 

74.3 
73.6 
72.0 

60.9 
57.3 
54.5 
52.2 

77 

78 

70 

1880 

107.3 

IOI.8 

83.8 

67.1 

8i 

112. 5 
118. 3 
123.2 
108.5 

105.2 

108.0 

100.5 

95.7 

81. 1 
88.2 
85.7 
84.4 

71.6 
71.5 

82 

83 

84 

1885 

92.6 

91.2 

78.1 

69.0 

See  also  Lake  Shore  &  Michigan  Southern  statistics,  Tables  30,  31,  and  others  fol- 
lowing. 

The  above  suffices  to  show  that,  while  there  has  been,  on  the  whole,  a  decline  in 
expenses  per  train-mile,  yet  the  main  part  of  the  enormous  economy  per  ton-mile  shown 
in  Table  38  has  come  about  by  the  increase  in  average  train-load  shown  in  Table  33,  and 
not  in  saving  of  cost  per  train-mile,  which  does  not  appear  likely  to  decrease  much 
further. 

The  average  earnings  per  train-mile  of  British  railways  have  fallen  every  year  but  one 
since  1874,  having  been  $1.36  in  1874,  $i.a6  in  1879,  and  $1.19  in  1884.  But  the  decrease 
in  working  expenses  has  been  almost  as  regular,  and  until  1881  just  as  great,  so  that  the 
net  earnings  per  train  were  very  uniform,  varying  only  between  60.24  and  61.36  cents  per 
train-mile  from  1874  to  1880.  Since  1B77  the  earnings  and  expenses  have  been,  in  cents 
per  train-mile : 

1880. 
195.49 

64.74 


1877. 

Receipu...... 130. 50 

Cott.. 69.38 

Profit 6x.i9 


1879. 

xa6.a4 
6600 


1881. 

1882. 

1883. 

1884. 

133.48 

133.80 

xax.76 

119.1a 

«4  56 

64.94 

64  34 

63.18 

60.34 


60  68 


58.93  58.86 


The  results  are  very  much  more  uniform  than  would  be  shown  in  this  country,  even  in 
thflse  parts  of  it  where  rates  are  steadiest.    The  larger  part  of  the  reduction  in  expenses  or 
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the  British  raihTays  has  been  in  the  cost  of  maintenance  of  road.  This  has  fallen  from 
15.70  cenU  per  train-mile  in  1874  to  13.76  in  1879  and  zi.64  cents  in  1884.  Per  mile  oj 
road  expenses  ranged,  for  the  five  years  from  1874  to  1878  inclusive,  from  $1,865  ^ 
$3,020  for  maintenance  of  road,  and  averaged  $1,965.  Then  they  fell  off  suddenly  to 
$1,690,  and  have  never  been  so  low  since,  ranging  thence  to  $1,800  in  1883  and  $1,750  in 
1884,  and  averaging  $1,751  from  1879  to  1884. 

The  total  expenses  per  mile  of  road  have  ranged  from  $9,665  in  1875  and  $9,605  in 
1883  to  $8,775  ^  i879t  an<l  ^b«  eross  earnings  averaged  $17,690  for  the  five  years  from 
1874  to  1878,  reaching  the  maximum,  $18,355,  in  1885. 

will  probably  be  greater  than  those  of  the  last  ten,  and  all  that 
we  can  be  sure  of  is  that  the  cost  per  ton-mile  (not  probably  per 
train-mile)  will  continue  to  fall  rapidly,  although  it  hardly  seems 
possible  that  it  can  fall  quite  so  rapidly  as  in  the  last  ten  years. 
Table  38  and  others  will  sliow  the  recent  changes  in  th^  cost 
per  ton-mile,  and  Table  39  the  changes  in  the  cost  per  train-mile. 

106.  Nevertheless,  it  fortunately  happens  that  those  items  of 
expenditure  with  which  we  are  more  immediately  concerned — 
those  which  are  affected  by  the  location  of  the  line— may  be 
anticipated  with  reasonable  certainty  from  known  facts  and 
tendencies,  although  it  is  not  expedient  to  rely  too  much  on 
existing  statistics  of  the  immediate  past  of  railways  in  respect 
to  some  items,  as  notably  steel  rails;  since  it  would  tend  to  the 
dangerous  error  of  overestimating  the  probable  expenses. 

107.  The  operating  expenses  of  railways  divide,  naturally, 
for  the  purpose  which  we  have  immediately  in  view,  and  in  the 
main  for  all  purposes,  into  the  three  great  classes  below  : 

1.  Maintenance  and  Renewal  of  Way  and  Works,  in- 
cluding all  permanent  structures  and  buildings,  except  engine 
and  car-shops. 

This  has  ui^til  recently  averaged  very  uniformly  25  per  cent 
of  the  total  expenses  on  all  American  railways.  It  is  now 
decreasing  both  relatively  and  absolutely,  but  far  less  rapidly 
than  might  be  expected,  because  of  both  temporary  and  per- 
manent causes  below  mentioned. 

2.  Train  Expenses,  including  all  expenses  of  every  nature 
and  kind  connected  with  the  running,  handling,  maintenance 
and  renewal  of  motive-power  and  rolling-stock,  but  not  includ- 
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JQg  any  station  or  terminal  expenses,  except  switching.  These 
expenses  have  heretofore  averaged  very  close  to  42  per  cent 
of  the  total  operating  expenses,  and  cost  from  30  to  50  cents 
per  train-mile.  They  have  decreased  considerably  per  train- 
mile  for  the  same  class  of  engines,  but  the  introduction  of 
heavier  engines  will  have  a  tendency  to  keep  them  more  nearly 
constant.  Relatively  to  the  other  operating  expenses  they  are 
growing  continually  more  important. 

3.  Station,  Terminal,  and  General  Expenses  and  Taxes. 
With  these  we  are  very  little  concerned.  Most  of  them  vary 
more  or  less  (for  the  most  part,  less)  with  the  tonnage  or 
volume  of  business ;  but  all  of  them  are  independent  of,  or  in- 
appreciably affected  by,  any  of  the  details  of  lines  and  grades, 
and  therefore,  for  our  present  purpose,  may  be  included  to- 
gether and  neglected,  except  as  to  their  aggregate.  Taxes  at 
first  sight  appear  to  be  affected  by  the  alignment,  in  so  far  as 
they  might  increase  with  the  length  of  the  road  ;  but  taxes  are 
k^«.ie(l  upon  value  and  not  on  cost,  and  hence,  although 
nominally  based  upon  distance,  are  in  reality  much  more  truly 
based  upon  low  grades,  large  traffic,  and  good  rates.  They  are, 
moreover,  too  small  and  variable  an  item  to  justify  their  consid- 
eration as  one  of  the  expenses  affected  by  any  of  the  details  of 
alignment.  Station  expenses  also,  and  all  the  other  expenses 
mentioned,  are  the  same  tor  the  same  business,  whatever  changes 
in  the  alignment  may  be  made,  except  as  such  change  brings 
additional  way  business  ;  but  even  then  the  change  will  rarely 
be  sufficient  to  appreciably  modify  the  station  expenses.  For 
its  indirect  value  in  such  cases  and  others,  and  as  a  matter  of 
general  information,  Tables  75  to  80  give  what  the  cost  of  the 
various  items  of  station  and  general  expenses  amount  to  on 
various  roads  and  in  various  sections. 

maintenance  or  way. 
109.  The  steel  rail  has  revolutionized  maintenance  of  way.    Previous 
to  its  advent  the  great  trunk  lines  were  engaged  in  an  unceasing  strug- 
gle, which  was  rapidly  becoming  hopeless,  to  maintain  their  lines  in  a 
decently  safe  and  passable  condition.    Much  of  this  difficulty  was  due  to 
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the  most  culpable  carelessness  as  to  the  quality  of  rails  purchased ;  but 
the  difficulty  existed,  and  was  only  partially  remediable  at  best.  The 
cost  of  rail  wear  alone  per  train-mile  was  from  7  to  9  cents,  and  their  life 
on  important  lines  was  measured  by  months  rather  than  years. 

Under  these  circumstances  the  track  was  constantly  disturbed,  the 
ties  cut  full  of  spike-holes,  the  joints  imperfect  and  irregularly  spaced, 
owing  to  the  constant  cutting  of  rails,  the  line  and  surface  difficult  to 
tnainiain  correctly,  and  anything  like  a  permanent  rock  ballast  well-nigh 
out  of  the  question,  although  it  was  occasionally  used.  As  a  further  and 
very  natural  consequence  all  maintenance  expenses  for  the  above  items 
varied  to  a  very  remarkable  degree,  in  almost  exact  ratio  with  the  ton- 
nage and  rail  wear — as  indeed  they  still  do,  but  to  a  less  noticeable  ex- 
tent. Some  evidence  of  the  former  conditions  is  still  preserved  in  Table 
40.  but  further  space  need  not  be  devoted  to  the  discussion  of  conditions 
iriiich  no  longer  exist  to  any  extent. 

110.  The  superiority  of  the  steel  rail  lies  not  so  much  in  its  greater 
strength  and  toughness  (although  it  is  stronger  by  20  to  30  per  cent)  as 
in  its  greater  homogeneousness  and  absolute  freedom  from  grain.  In 
other  words,  when  of  good  quality  it  is  tough  enough  to  last  until  it  is 
worn  out,  whereas  the  iron  rail  splits  into  pieces  long  before  it  has  lost 
any  serious  amount  by  wear.  The  wearing  properties  proper  of  iron  and 
steel  rails — their  resistance  to  abrasion — are  not  materially  different. 

111.  The  average  life  of  good  steel  rails  properly  manufactured  and 
inspected  so  as  to  eliminate  all  imperfections  arising  from  a  lack  of  ordi- 
nary care  and  skill,  and  weighing  60  to  80  lbs.  per  yard,  according  to 
the  weight  of  engine,  has  now  been  determined  with  a  considerable 
approach  to  certainty  to  be  about  150,000,000  to  200.000,000  tons,  or 
(what  is  probably  a  more  correct  way  of  putting  it)  from  300,000  to 
500,000  trains.  From  10  to  15  lbs.  or  three  eighths  to  five  eighths  of  an 
inch  in  height  of  the  head  of  such  a  rail  is  available  for  wear,  and  abrasion 
takes  place  at  the  rate  of  about  i  lb.  per  10,000,000  tons,  or  one  sixteenth 
inch  per  14,000,000  to  15,000,000  tons.  This  durability  may  be  reg^arded 
as  nearly  a  minimum  for  strictly  first-class  rails,  as  many  recorded  obser- 
vations indicate  a  much  higher  durability.  — - 

112.  Unfortunately,  it  may  be  said  to  be  the  rule  rather  than  the  ex- 
ception, that  American  railways  now  buy  their  steel  rails,  as  they  for- 
merly bought  their  iron  rails,  without  any  effective  inspection  as  to  quality ; 
the  so-called  inspections,  when  there  is  any  even  in  form,  being  confined  t(» 
the  exterior  qualities  of  the  rail.  Unfortunately,  also,  a  few  years  since  the 
jresult  of  an  investigation  on  the  Pennsylvania  Railroad  into  the  wearing 
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qualities  of  steel  rails,  which  showed,  or  seemed  to  show,  that  very  hard 
rails  did  not  wear  so  well  as  softer  and  tougher  rails,  was  taken  to  indi- 
cate that  softness  in  itself  was  a  desirable  quality  in  a  rail ;  and  "i^e  pains- 
taking character  of  the  investigation  and  high  reputation  of  the  road 
having  given  these  conclusions  wide  dissemination,  manufacturers  for 
many  years  took  them  as  a  guide,  and  between  1880  and  1885  produced 
rails  which  have  deformed  readily  under  the  impacts  of  service,  espec- 
ially at  the  joints,  and  have  also  worn  away  very  rapidly,  so  that  their  life 
has  often  been  only  a  year  or  two  under  very  moderate  trunk-line  traffic. 
In  instances  it  has  been  only  a  few  months. 

113t  The  particular  cause  for  this  deterioration  of  quality,  whether  it 
is  chemical  or  mechanical,  or  both,  is  as  yet  obscure.  It  is  probable  that 
as  there  has  been  no  adequate  inspection  to  enfprce  sound  practice  the 
chemical  composition  has  suffered  by  the  use  of  cheaper  ores,  cheaper 
men  to  supervise  manufacture,  and  less  care  in  all  the  processes.  But  a 
chief  cause  is  probably  mechanical — that  the  "  bloom,"  or  first  rough  cast- 
ing  of  the  steel  from  the  converter,  out  of  which  the  finished  rails  are  fash- 
ioned, is,  in  the  first  place,  heated  unduly  hot  for  passing  through  the 
rolls,  and,  in  the  second  place,  is  passed  through  them  a  less  number  ot 
times,  or  too  rapidly,  or  both.  In  order  to  roll  a  rail  very  rapidly  and 
with  few  passes  it  must  necessarily  be  very  hot,  both  to  begin  with  and 
when  it  finally  leaves  the  rolls.  Its  molecular  structure  might  be  expected 
to  be  disadvantageous^ affected  by  this  lack  of  surface  compression,  ind& 
pendently  of  the  fact  that,  being  left  to  cool  slowly  after  it  leaves  the 
rolls,  it  is  thoroughly  annealed  by  the  same  process  as  makes  the  finest 
tool  steel  soft  enough  to  readily  suffer  deformation  from  dies.  The 
rapid  motion  of  the  rolls,  moreover,  may  not  give  the  molecules  suffi- 
cient time  to  fiow  upon  each  other  properly,  and  a  spongy,  un homogene- 
ous metal  is  the  result. 

114.  Whether  or  not  this  is  the  true  explanation,  it  cannot  be  ques- 
tioned that  there  is  some  equally  simple  and  easily  remedied  expla- 
nation«  because  certain  makers  do  produce  rails  of  excellent  quality 
which  are  sold  at  the  same  price  as  the  inferior  ones.  The  remedy, 
therefore,  lies  simply  in  more  thorough  tests,  especially  for  ability  to 
resist  deformation ;  and  it  would  be  erroneous  to  conclude  from  this  ad- 
mitted but,  it  may  reasonably  be  hoped,  temporary  evil  that  the  estimate 
of  cost  of  rail  service  should  be  permanently  increased.  The  reasonable 
cost  per  train-mile  of  rail  wear  may,  on  the  basis  of  the  facts  above 
given  as  to  the  life  of  rails,  be  estimated  at  from  0.3  to  0.5  cents,  as  fol- 
lows: 
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Cost  of  one  mile  of  steel  rails,  95  long  tons,  at  $30^     .    .  |3»85o 
Less  scrap  value  of  unworn  steel,  say  nearly  half,    .    .    .     1,350 

Leaving  as  net  cost  of  wearable  portion,  per  mile,  .    .     .  |i,Soo 

Divided  by  total  life  of  300,000  to  500,000  trains,  this  gives  0.3  to  0.5 
cents  per  train-mile ;  but,  in  view  of  the  present  difficulty  of  getting  good 
rails,  and  tendency  to  increase  the  weight  of  trains,  we  may  assume  the 
even  figure  of  i.o  cents  per  train-mile  as  a  maximum  which  there  is  no 
need  of  ever  exceeding. 

No  allowance  for  interest  or  discount  to  represent  the  present  value  of  the 
scrap  is  made  in  this  estimate,  nor  should  there  be,  although  at  first  sight  an 
argument  to  the  contrary  seems  plausible.  The  whole  original  cost  of  the  steel 
is  a  permanent  part  of  the  cost  of  the  property  on  which  interest  must  be  paid, 
like  the  cost  of  the  ties  and  structures.  The  renewals  for  each  year  simply 
represent,  in  the  long-run,  the  rail  wear  for  that  year,  and  no  question  of  inter- 
est is  involved  in  the  cost  of  simply  using  the  steel  to  run  trains  over. 

115.  The  locomotive  alone  causes  by  far  the  greater  portion  of  this 
wear — how  much  is  not  positively  known.  Freycinet.  a  French  engineer, 
writer,  and  politician  of  much  prominence,  recently  Minister  of  Public 
Works,  estimates  that  the  locomotive  does  three  fourths  of  the  damage 
and  the  train  itself  only  one  fourth.  Launhardt.  a  German  writer  on  the 
subject,  after  noting  the  fact  that  the  locomotive  and  tender  together 
constitute  only  one  fifth  of  the  total  weight  of  train  on  the  Prussian  State 
railways  (it  would  be  considerably  less  in  this  country),  considers  that  half 
the  wear  is  due  to  the  locomotive  and  tender  and  half  to  the  train.  This 
in  all  probability  is  a  very  moderate  estimate.  Experience  on  the  gravity 
railways  in  Eastern  Pennsylvania,  worked  solely  by  inclined  planes  and 
carrying  a  heavy  coal  traffic  with  the  ordinary  vehicles,  and  with  all  other 
usual  conditions  except  that  no  locomotives  run  over  the  rails,  shows 
that  the  rail  wear  even  of  iron  rails  is  very  slight  indeed  under  heavy  ton- 
nage, but  with  light  loads  per  wheel ;  but  exact  figures  of  the  wear  cannot 
be  presented.  Mr.  O.  Chanute  investigated  this  question  somewhat  by 
placing  impression  paper  between  the  rails  and  wheels  and  determining 
the  areas  of  the  surfaces  in  contact.  He  points  out  that  the  pressure  of 
the  drivers  approximates  to  the  ultimate  crushing  resistance  of  the 
metal,  and  that  the  pressure  per  unit  of  area  is  very  much  less  with  ordi- 
nary car-wheels.  He  therefore  reaches  substantially  the  above  conclu- 
sions— that  from  one  half  to  three  fourths  of  the  total  wear  of  the  rails 
origmates  from  the  engine  alone. 
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116.  We  may  assume*  therefore,  the  cost  of  maintaining  fairly  good 
steel  rail  at  0.5  to  i.o  cent  per  train-mile;  the  cost  of  additional  engine- 
mileage,  the  car-tonnage  remaining  constant,  being  only  half  as  great. 
These  values,  although  in  round  figures,  probably  approximate  very 
closely  to  the  facts,  and  the  very  best  quality  of  rail  might  reduce  them 
one  half ;  but  the  poorer  qualities  which  have  been  so  generally  sold 
of  late  years  greatly  increase  it.  when  so  poor  that  the  rail  speedily 
mashes  out  of  shape,  and  from  this  cause  and  renewals  of  the  still  re- 
maining iron  rails  combined.  2  cents  is  nearer  the  present  average  (see 
Tables  75-80).  Much  of  the  rapid  wear  of  rails  results  from  the  imper- 
fections of  the  fish-plate  type  of  joint  which  is  now  universal.  Its  de- 
fects of  principle  are  such  that  it  seems  quite  certain  to  be  supplanted 
within  a  decade  by  something  better — probably  by  something  closely  re- 
sembling in  principle  the  Fisher  "  bridge"  joint,  if  not  identical  with  it. 

TRACK   LABOR. 

117.  This  item  includes  all  the  considerable  elements  of  cost  in  main- 
tenance of  way  proper  outside  of  rails,  ties,  and  frogs  and  switches.  It 
has  been  unmistakably  falling  in  the  last  ten  years,  the  decrease  on  many 
roads  having  been  as  much  as  fifty  per  cent.  About  one  fourth  to  one 
third  of  this  decrease  is  accounted  for  by  the  decrease  in  the  rate  of 
wages  to  what  bids  fair  to  be  a  permanent  average  of  about  $1.25.  The 
remainder  is  almost  wholly  due  to  the  advent  of  the  steel  rail.  Except 
that  the  joints  are  still  so  weak  and  imperfect  a  detail,  it  would  unques- 
tionably fall  very  much  more. 

This  decrease  is  destined  to  continue,  but  less  rapidly,  for  some  time 
in  the  future ;  and  in  making  estimates  of  operating  expenses  for  the  next 
few  years — if  not  for  a  long  period  ahead — the  apparent  indications  of 
the  statistics  of  other  roads  must  be  accepted  with  much  caution.  All 
the  roads  now  laid  with  steel — with  hardly  an  exception — are,  instead  of 
rediicitiij  track  expenses  to  the  lowest  limit  possible,  maintaining  for  the 
time  being  something  like  the  old  rate  of  expenditure  and  perfecting  the 
condition  of  their  road  by  adding  better  ballast,  dressing  up  the  road-bed 
and  right  of  way.  improving  their  yards  and  switches*  etc.,  etc.  This 
wise  procedure  is  in  reality  an  addition  to  the  capital  account,  but  for 
obvious  reasons  of  expediency  it  is  still  called  and  chained  to  mainte- 
nance of  way. 

118.  It  is  also  very  evident  that  the  larger  the  business  of  a  road,  i.e.. 
the  more  prosperous  it  is.  the  more  likely  will  it  be  to  continue  this 
proce5s  extensively.  For  example,  the  Pennsylvania  Railroad,  although 
laid  with  steel  and  ballasted  wiili  stone  throujxhout.  still  includes  a  very 
heavy  charge  per  mile  of  road  (although  not  per  train-mile)  in  its  annual 
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accounts  for  "  maintenance  of  way,"  the  reason  being  simply  that  it  is 
engaged  in  giving  the  last  degree  of  finish  to  its  road-bed.  track,  and 
right  of  way ;  and  the  same  is  true  in  a  less  degree  of  many  other  rail- 
ways. 

^19.  It  is  even  possible  that  this  practice  will  be  continued  indefinitely 
as  a  matter  of  permanent  policy ;  and  when  it  comes  to  dressing  up  the 
edges  of  rock  ballast  with  a  string,  sodding  and  planting  slopes,  etc.,  etc., 
there  is  hardly  any  end  to  the  labor  which  may  be  kept  busily  employed 
in  "maintenance  of  way."  nor  can  it  be  doubted,  that  such  expenditure 
would  be  returned  in  part,  perhaps  many-fold,  by  its  value  to  the  line; 
for  its  value  lies  not  alone  in  the  direct  economy  of  such  fine  condition, 
but  in  its  value  as  an  advertisement,  by  making  travel  over  the  line  more 
attractive,  and  likewise  in  its  efiect  to  instil  habits  of  caution,  neatness* 
and  watchfulness  into  the  entire  force  of  employes.  Nevertheless,  such 
facts  should  not  lead  us  to  confound  advertising  and  landscape  gardening 
with  "  maintenance  of  way,"  nor  blind  us  to  the  fact  concealed  from  sight 
in  the  current  statistics— and  likely  to  be  for  some 'years  yet— that  the 
cost  of  maintaining  steel-rail  track  is  no  longer  greatly  affected  by  the  ton- 
nage. It  will  for  some  time  appear  to  be  the  case-^as  it  came  very  near 
to  being  actually  the  case  during  the  iron-rail  period — that  the  total  cost 
of  maintaining  track  varies  very  nearly  with  the  tonnage,  and  that  it  has 
not  been  so  very  largely  diminished  by  the  steel  rail  as  was  expected. 
Perhaps  there  is  more  that  is  permanent  in  this  appearance  than  is  ex- 
pected, as  certainly  there  is  unless  the  current  carelessness  in  buying  bad 
rails  at  good  prices  is  reformed:  but  the  following  estimates  (par.  124) 
seem  reasonable  and  sufficient. 

f20.  Cross-ties  alone  cost  from  $120  to  $225  per  mile  of  main  track, 
about  330  per  year  (one  eighth  of  the  total  number)  being  required  per 
mile  of  main  track,  at  an  average  cost  of.  say,  50  cents  per  tie  (it  is  often 
only  30  or  40  cents  in  favored  localities),  with  about  two  thirds  as  many, 
or  220  per  year,  per  mile  of  side  track.  Side-track^ies  will  hardly  aver- 
age in  cost,  however,  more  than  half  as  much  per  mile  per  year  as  main- 
track  ties,  being  largely  "culls."  or  of  otherwise  inferior  quality. 

in  England  and  Europe  generally  the  number  used  per  mile  is  less — ordi- 
narily 1760  per  mile,  or  three  feet  apart,  the  dimensions  being  in  England  some- 
what greater,  usually  9  feet  by  lo  X  5  inches  instead  of  8 10  8^  feet  by  6  X  8  inches, 
and  the  wood  inferior  fir  instead  of  oak ;  and  yet  the  average  life  of  English 
sleepers  is  longer  by  about  50  per  cent  than  in  America,  the  difference  being 
due  in  part  to  better  ballast  and  road-bed,  in  part— perhaps  mainly— to  greater 
care  to  have  the  ties  well  seasoned  before  putting  them  in  the  track  (in  respect 
to  which  American  roads  are  very  careless),  and  in  part  to  the  use  of  cast-iroo 
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KSbam  on  English  tracks  to  carry  the  rail  and  protect  the  sleepers  from  ' '  cutting.'* 
The  differences  of  practice  in  England  and  America  result,  for  the  most  part, 
from  differences  of  conditions,  and  not  from  mistakes  of  judgment  on  eithtf 
aide.  Wliere  wood  of  any  kind  is  dear,  hard  wood  out  of  the  question,  and 
labor  and  rails  cheap,  the  English  and  Continental  plan  of  widely  spaced  tieft^ 
with  ihe  rail  carried  in  chairs,  is  at  least  defensible,  although  it  may  be  ques- 
tioned if  there  is  any  real  economy  in  spacing  ties  so  widely.  Where  good 
hard-wood  ties  are  cheap  it  would  be  folly  to  space  ties  farther  than  two  feet 
apart,  or  to  use  a  rail  requiring  chairs.  One  effect  of  the  English  plan  is  that 
for  equal  stability  and  strength,  very  much  heavier  rails  must  be  used  than 
with  the  ties  nearer  together,  which  is  the  chief  explanation  of  the  fact  that  they 
are  heavier. 

121.  The  expense  of  cross-ties  will  probably  be  considerably  reduced 
within  the  next  ten  years  by  the  more  general  introduction  of  burnettizing 
or  other  equivalent  processes,  and  it  will  then  be  almost  wholly  true,  as  • 
it  is  now  in  part,  that  the  life  of  ties  is  independent  of  the  tonnage.  The 
only  way  in  which  tonnage  seriously  affects  the  life  of  a  tie,  under  a  steel 
rail,  is  by  helping  on  that  process  of  local  rotting  which  is  popularly  and 
erroaeoiisly  known  as  "  cutting"  into  ties.  The  difference  in  this  respect 
between  main-track  ties  (especially  if  of  soft  wood)  and  side-track  ties,  is 
very  considerable ;  but,  given  three  or  four  trains  a  day  over  the  track, 
the  effect  of  even  twenty  or  thirty  more  trains  a  day  is  much  less  impor- 
tant, and  the  "  cutting"  does  not  take  place  noticeably  faster.  This  re- 
sults from  the  fact  that  the  only  real  assistance  which  the  train  gives  to 
the  "cutting"  is  to  wear  away  the  rotted  surface,  so  as  to  leave  a  fresh 
surface  exposed  to  decay.  It  is  physically  impossible  for  the  rail  to  cut 
into  a  sound  tie  under  existing  loads,  except  as  assisted  by  the  greater 
rapidity  of  rotting  under  the  rail  than  alongside  of  it.  That  this  is  true 
is  conclusively  proved  by  the  fact  that  creosoted  or  similarly  preserved 
ties  do  not  cut  to  any  important  extent,  even  when  the  wood  is  soft. 

The  importance  of  this  distinction  as  to  the  cause  of  "  cutting"  is 
^bvioii.i;  since  it  follows  from  it  that  the  wear  will  not  be  very  greatly 
hicrcased  by  an  increase  in  number  of  trains,  beyond  four  or  five  per  day, 
whereas  otherwise  the  wear  of  ties  would  be  directly  as  the  traLa-mileage. 

122.  Putting  ties  into  the  track  costs  about  one  third  as  much  as  the 
tie  itself,  including  all  labor  incident  thereto,  or  about  15  cents  per  tic, 
or  $50  to  $75  per  year.  Including  with  this  the  maintenance  of  ballast 
and  ditches  and  ordinary  track- walking,  but  not  including  policing  the 
right  of  way  and  road-bed,  special  watchmen,  removing  snow  and  ice, 
care  of  stmctures,  or  extraordinary  repairs — the  total  cost  of  track 
LABOR,  as  thus  defined,  properly  and  necessarily  chargeable  to  the  main- 
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tenance  of  steel-rail  track,  once  reasonably  well  ballasted  and  in  good 
general  condition,  is  not  far  from  $300  per  mile  of  single-track  nlain  line 
per  year,  or  say  five  men  for  every  six  miles.  This  amount  is  only  to  a 
very  limited  extent  affected  by  the  volume  of  traffic  if  the  standard  of 
maintenance  is  not  increased.  It  does  not  now  appear  probable  that  it 
can  ever  be  materially  reduced  to  advantage,  since  it  is  necessary  to  have 
that  number  of  men  available  for  emergencies  for  prudential  reasons; 
and  work  can.  and  will  be  easily  found  for  that  number,  after  the  track  has 
been  brought  in  the  course  of  years  to  a  condition  of  far  greater  excel- 
lence than  the  present  average,  by  continuing  the  present  rate  of  expen- 
diture, and  not  a  few  lines  of  the  first  rank  will,  by  aiming  at  absolute 
perfection,  permanently  incur  a  still  larger  expense. 

123i  About  $50  per  mile  of  the  above  total  will  ordinarily  go  for  track- 
walking,  which  is  about  all  the  expense  for  track  watchmen  that  will 
usually  be  incurred  on  roads  running  only  three  or  four  trains  per  day 
each  way.  For  a  traffic  beyond  that,  the  usual  expense  per  annum  is 
about  $5  per  mile  for  each  daily  train  round  trip  (or  say  three  fourths  of 
a  cent  per  train-mile),  up  to  a  total  of  about  |i  50  to  $200  per  mile,  beyond 
which  this  account  very  rarely  runs.  Snow  and  ice  is  another  source  of 
irregular  expense  for  ''  maintenance  of  way."  It  amounts  to  about  $$0 
per  mile  of  main  line,  single  track,  per  year,  and  about  $100  per  mile  of 
double-track  road  in  ordinarily  unfavorable  regions — running  much  high- 
er, of  course,  on  short  sections.  Long  shallow  cuttings  are  the  greatest 
sources  of  annoyances  and  expense  in  respect  to  snow  and  ice — a  consid- 
eration often  forgotten  in  fixing  gradients. 

124.  The  total  cost  of  maintenance  of  way  for  single-track  railways  of 
moderate  traffic  may  be  safely  estimated  as  follows,  for  those  items 
only,  which  are  practically  independent  of  volume  of  traffic  : 

Cross-ties, $150  to  $225 

Do.  for  sides 10  to  40 

Labor  on  track 150  to  200 

Track-walking, 50  to  100 

Snow  and  ice o  to       50 

Ballast 50  to  100 

Fences  and  miscellaneous,    .    .  25  to  50 

$435  to  I765 
To  which   must  be  added  for 
cattle-guards,   open  culverts, 
and  crossings,  about  25  to      50 

Total I460  to  $815 

Steel  rails,  say 20  to     100 


Per  mile  of  main  track, 
not  including  mileage  of 
sidings.  Common  track 
labor  $1.25  per  day. 
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To  this  estimate  must  be  added  certain  allowances  for  maintenance  of 
structures,  for  the  maintenance  of  large  yards  and  terminal  facilities,  and 
for  extraordinary  damages  and  repairs,  and  also  for  the  wear  of  steel,  and 
other  expenses,  according  to  traffic.  The  amount  of  necessary  expendi- 
ture which  can  with  any  propriety  be  assumed  to  vary  directly  with  the 
tonnage  will  be — 

Steel  rails,  i  ct.  per  train-mile,  or  $20  per  1,000,000  gross  tons 
(including  all  expenses  for  relay- 
ing, spike,  etc.,  connected  there- 
with). 
Track   labor,  etc..  \\  cts.  p.  t.  m.,  25    "  ••  ••       •• 

Track  watchmen,      f    «      «  15    «  ••  «       «. 

Total,    .    .     3    "       "       $60   "  -  u       u 

This  amount  will  vary  almost  exactly  with  the  number  of  trains,  inde- 
pendent  of  their  weight  and  length.    As  will  be  seen  from  Table  41, 
the  present  rate  of  expenditure  for  rail  renewals,  in  all  parts  of  the 
United  States,  is  much  higher  than  the  above,  or  about  $200  per  mile,  \ 
but  this  can  hardly  continue  to  be  permanently  the  case.  ^ 

125.  Yet  it  must  be  admitted  that  there  are  some  strange  anomalies  in 
the  records  of  maintenance  of  way  expenses  which  seem  to  indicate  that 
such  expenditures  will  continue  to  bear  a  nearly  constant  ratio  to  the  train 
expenses  proper,  as  they  have  in  the  past.  For  example,  if  Table  41  be 
examined,  it  will  be  seen  that  in  every  item  of  maintenance  of  way — even 
those  which  seem  most  nearly  independent  of  the  number  of  trains,  like 
ties,  bridges  and  buildings,  repairs  of  road-bed  and  track — it  is  the  cost 
per  tniU  of  road  which  varies,  and  that  the  cost  per  train-mile  or  the 
percentage  of  the  total  remains  far  more  nearly  constant.  In  fact,  the 
cost  of  rails,  which  one  might  expect  to  be  almost  precisely  so  much  per 
train-mile,  comes  much  the  nearest  of  all  to  being  uniform  per  mile  of 
road.  Beginning  with  the  section  of  heaviest  traffic, — the  Middle  States 
group,  which  includes  Ohio,  Indiana,  and  Michigan, — ^the  cost  of  rail  re- 
newals, in  cents  per  train-mile,  is 

3.50,    4.08,    5.03,  6.08,  6.72,  3.66,  averaging  443 ; 

while  that  of  road  and  track  labor  is 

9.2,    ii.o,    1 1.0,    8.7,  16.5,  8.3,    averaging  10.2. 

Individual  roads  may  be  compared  almost  at  random  with  similar  in- 
d {nations.    The  following  two  roads,  not  selected  in  any  way  except  as 
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representing  extremes  of  traffic,  may  serve  as  illustrations,  the  years 
given  being  fairly  representative : 

Penn.  Char., 

R.  R.          Col.  A  Aug.  At.  U.  S. 

Z883.                    z88a.  z88o. 

Trains  per  day  each  way  (main  line) 64. 5               3.4  6.1 

Repairs  road-bed  and  track  (cts.  per  train- 
mile) 9.81  cts.     12.36  cts.     10.2  eta. 

Total  cost  of  train-mile 86.0     **      87.5      "  91.0   " 


Table  41. 

Maintenance  of  Way  Details. 

Deduced  from  U.  S.  Census  of  z88o.    See  also  precedius:  table. 


Groups  of  Statis. 


Trains 
each  Way 
Per  Day. 


Total  Cost 

Per 
Train -Mile. 


Cost  Repairs  Road*bbd  and 
Tkack. 


P.  C. 

Expenses. 


Cents  Per 
Train-Mile. 


Per  Mile 
of  Road. 


New  England 

Middle 

Southern 

Northwestern 
Southwestern. 
Far  Western . 

Average  U.  S 


7.4 

9-3 

4-3 

4.5 

3.0* 

3.22 


$1.05 
0.902 

0.715 
0.88 
0.608 
1. 21 


10.51 

10.13 
12.12 

12.45 
13.59 
13.63 


II. o  cts. 

9.2  - 

8.7  ** 

II. o  •* 

8.3  *• 
16.5  •• 


$574 
621 

273 
361 
4S0 

382 


6.07 


$0.91 


11.23 


10.2  cts. 


$450 


*  Estimated.    The  report  of  one  road  in  this  small  group  conuins  an  obvious  and  large 
■error  which  vitiates  the  total. 


Itsms. 


Repairs  road-bed  and 
track,  p.  c 

Per  mile 

Tie  renewals,  p.  c. .  . 

Per  mile 

Bridges.  buildings, 
and  fences,  p.  c. . 

Per  mile 

Rail  renewals,  p.  c... 

Per  mile 

Total,  p.  c 

Per  mile 

Cost  per  train-mile. . . 


New 

Eng. 


10.51 

$574 
2.64 

$144 

6.64 

$366 
4.20 
$220 

19.79 
$1,081 
$1.05 


Middle. 


10.13 
$621 
2.78 
$168 

4.44 
$268 

3^47 
$236 

17.35 
$1,051 
$0,906 


South. 


12.12 

$273 

4.30 

$97 

5.80 

$131 
6.16 
$210 

22.42 
$501 

$0,715 


N.  W. 


12.45 

$361 

3.07 

$88 

6.08 
$176 
5.03 
$166 

21.60 
$625 

$0.88 


S.  W. 


13.59 
$480 
4.21 
$148 

3.45 
$121 
3.66 

$213 
21.2;. 

$74'/ 
$0,608 


Far 
West. 


13.63 

$382 

3.48 

$98 

4.95 
$139 
6.8T 
$158 

22.06 
$619 

$1.31 


Total 
U.S. 


11.23 
$450 
3.04 
$121 

5-14 
$207 
4.40 
$196 

19.41 
$778 

$0.91 
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Table  42. 

Tkumx-Linx   Maimtbnancb  Expenses  in  Cents  pee  Teain-Milb  bt 
Decades  for  34  Yeaes. 


Miles 
Ruo, 
Tbou- 


BXPBNSBS  PSK  TraIN-MiLB. 

Maintenance  of — 


Way. 


En- 
gines. 


Can. 


Total 
Rolling 
Stock. 


Total 
Bz- 


Per 
Train- 
Mile. 


iHtKCBHTA 


Track. 


En- 
gines. 


Can. 


N.Y.C  A  H.R 

i860 

1870. 

1880 

1884. 

Erie. 

i860 

1870. 

1880 

1884. 

Pcnna.* 

i860. 

1870 

1880 

1884 

BalL  &  Ohio.t 

i860 

1870 

1880 

Phil.  &  Read. 

i860 

1870 

1880 

1883 


4.493 
".430 
16,654 
16.453 

3,475 
9.326 

11,452 
11,305 

3,633 
10.185 

17.241 
21,491 

3.831 

7.941 

12,768 

1.853 
5.100 

7.799 
12,347 


cts. 
19.8 
39.8 
18.9 
24.8 

24.1 
39-6 
20.7 
18.2 

21.4 
30.1 

14-5 
15.8 

15.9 
26.3 

18.3 

II. 2 
22.6 
26.3 
19. 1 


Cts. 

9.0 
9.8 
5.8 
5.3 

9.0 

14. 1 

5.1 

4.4 

7.7 
9.1 
7.2 
7.0 

6.8 
6.9 
9-4 

8.6 
8.6 
7.8 
7.9 


cts. 

8.9 
15.4 
14.4 
10.3 

II. 7 

12.0 

8.0 

8.9 

8.2 
II. 7 
10.5 
II. 4 

8.7 

5.5 

20.6 

8.9 
13.5 
12. 1 
14. 1 


cts. 

17.9 

25.2 
20.2 

15.6 
20.7 

26.1 

13. 1 
13.3 

15.9 

20.8 

17.7 
18.4 

15.5 
12.4 
30.0 

175 

22.1 
19.9 
22.0 


Cts. 

95.2 

122.2 

107.5 
108.6 

94.6 

129.5 
108.5 
106.8 

99-3 

no. 6 

81.8 

81.8 

51.8 
68.8 
82.0 

78.6 
108.2 

117. 5 
117. 2 


20.8 
32.6 
17.6 
22.8 

25.5 
30.5 
19.0 
17.0 

21.5 
27.2 

17.7 
193 

30.7 
38.3 
22.3 

16.5 
19.3 
22.4 
16.3 


9.5 
8.1 

5.4 
4.8 

9.5 
10.9 

4.7 
4.1 

7.8 
8.2 
8.8 
8.6 

13. 1 
10. 1 
II. 5 

10.9 
7.4 
6.7 
6.8 


9-4 

12.6 

13.4 
9-5 

12.4 
9.2 
7.4 
8.3 

8.3 
10.6 
12.9 
13.9 

16.7 

8.0 

25.1 

II. 3 
II. 9 
10.3 
12.0 


I 


*  Pennsylvania  Division  only. 


t  Main  stem  and  bnncbes. 


In  Table  42  is  given  a  record  of  expenses  for  maintenance  of  way  on 
five  trunk  lines  for  the  past  34  years.  In  this  table,  it  will  be  noted,  an 
enormous  expansion  of  train-mileage  has  occurred,  ranging  from  four-  to 
seven-fold,  while  yet  the  cost  of  maintaining  track  has,  on  the  whole, 
decreased  less  rapidly  than  other  maintenance  expenses.  There  has 
been,  on  each  of  these  lines,  a  considerable  expansion  of  track-mileage 
as  well  as  train- mileage,  but  this  increase  has  been  of  branches  only,  nci 
of  main  line.  Therefore,  while  due  allowance  for  the  eflfect  of  this  greater 
9 
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trackage  would  reduce,  it  will  not  seriously  modify,  the  striking  contrast 
in  number  of  train-miles  per  year  shown  in  the  table,  in  spite  of  which 
maintenance  of  way  has  decreased,  by  comparison  with  other  items,  so 
little. 

In  the  following  table  (43)  the  experience  of  the  Pennsylvania  Railroad 
only  is  carried  back  ten  years  further — to  the  very  beginning  of  its  oper- 
ation, and  every  year's  experience  is  included,  the  years  being  averaged 
together  by  half-decades  to  eliminate  accidental  variations  and  shorten 
the  table.  In  this  table,  but  not  in  the  preceding,  fuel,  stores,  and  en- 
gine-wages are  included  with  repairs  of  engines  and  cars  in  the  single. 
Item  "  motive-power  and  cars  :*' 

Table  43. 

Operating  Statistics  of  the  Pennsylvania  Railroad  (Main  Line  and* 
Branches)  averaged  by  Half- Decades  from  the  Beginning  of  its 
Operation. 


YSAKS 

Avbragbd. 

Average  Miles 

Run. 

X  =  1000. 

Train  Load 

E.  only. 

Tons. 

Per  Cknt  op  Total 

BXPBNDITURS. 

Per  Cent  of 
Maintenance 

MotivejMwer 
and  Cars. 

Maintenance 
of  Way. 

of  Way  to 
Motive-power 

1851-55... 
1856-60. . . 
1861-65... 
1866-70... 

1871-75... 
1876-80. . . 

1881-84. . . 

1,416 

2.934 

5.530 

8.766 

14.368 

16,182 

20,808 

IOI.6 

no. 6 

146.24 

158.88 

187.76 

251.32 

298.45 

42.3 
42.9 
48.1 

41.4 
38.2 

39.4 
41.7 

13.4 
237 
22.8 
27.2 
23.4 
18.4 
20.0 

31.7 

55.4 

61.3 

44.3 
48.0 

The  remarkable  showing:  in  respect  to  the  growth  of  average  train-load  from  100  tons 
in  185 1-5  to  300  tons  in  1881-4  is  worthy  of  special  note  in  this  table.  For  average  load  in 
both  directions  see  Table  53. 

The  drop  in  the  last  two  half-decades  is  the  effect  of  the  introductiot> 
of  steel  rails  ;  but  both  in  the  iron -rail  and  steel-rail  eras  it  will  be  seen 
that  the  tendency  of  cost  of  maintenance  of  ^^y  per  train-mile  is  to  in- 
crease faster  than  the  train  expenses  proper.  The  following  table  (44^ 
brings  this  tendency  out  still  more  clearly : 
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Table  44. 

COMFABATIVX  CoST  OF  MAINTENANCE  OF  WaY  TO  REPAIRS  OF  ENGINES  ANt 

Cars  on  Each  of  the  Five  Lines  in  Table  42,  Cost  of  Repairs  of 
Engines  and  Cars  being  $1.00. 


N.  y.  Cent. 

Erie. 

Penoa. 

B.AO. 

P.&R. 

Ayerafire. 

i860. 

1870 

188a 

1884. 

I. II 
1.58 
0.945 
1.59 

1. 16 
1. 51 
1.58 
1.37 

1.33 
1.45 
0.82 
0.86 

1.025 

2.12 

0.615 

0.64 
1.02 
1.32 

0.87 

1.053 
1.536 
1.056 
1. 172 

Average. 

1.306 

1.405 

1. 115 

1. 915 

0.962 

1. 199 

The  contrast  in  the  proportionate  cost  of  maintenance  on  the  various  roads  is  in  part 
fenoine,  but  in  part  no  doubt  results  from  considerable  difference  in  what  items  are  in- 
cluded in  "  maintenance  of  way"  or  of  cars  or  engines.  Less  pains  were  taken  in  this 
ttapKX  than  to  have  the  comparison  of  one  year  with  another  correct  for  each  road  sepa* 
lately. 

The  last  column  of  this  table  is  the  most  instructive.  With  the  ex- 
ception of  1870,  which  was  an  abnormal  year,  it  will  be  seen  that  the 
tendency  of  maintenance  of  way  to  increase  in  relative  importance,  in 
spite  of  an  immense  growth  of  traffic,  seems  marked  and  clear. 


Table  45. 

Growth  of  Engush  Train-Mileage  and  Coal  Consumption  of  Engines 

Per  Mile. 


Tnun-miles  (i  =  1000) \  J|P 

Increase  per  cent 

Engine-miles -J  JgZ^ 

Increase  per  cent 

Coal  burned,  lbs., per  train-  (  1873 

mile \  1883 

Increase  per  cent 

Coal  burned,  lbs.,  per  en- j  1873 

gtne-mile {  1883 

Increase  per  cent 


Great 
Bastem. 


8,93s 

13.679 

52.0 

10,819 

57.8 

41.65 
45.96 
10.35 

34.39 

36.81 

7.05 


Great 

Western. 


19.717 

31.128 

58.0 

22,778 

36,465 

60.3 

41.73 
37  69 
-9.8 

36.12 

32.17 
—  10.8 


London,  B. 
A  So.  Coast. 


5.300 
7.986 
50.8 

6,208 
9»630 
55.2 

43.33 
37.07 
•  16.9 

36.99 
30.74 
•20.3 


Midland. 


19. 811 

33087 

67.1 


57.18 
49.00 
•14.3 


The  mileage  represented  above  is  5,321  miles,  or  only  a  trifle  less  than  one  third  of 
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that  in  Great  Britain,  and  is  fairly  representative  of  the  whole, 
and  train-load  is  given  only  for  the  Great  Eastern,  as  follows : 


The  change  in  1»T»gffM^^ 


Pirst-Class  Goods-Engine,  Gsbat  Bastbkn 
Railway. 


Diameter  of  driving- wheels 

Cylindem 

Total  working  weight,  lbs 

Working  pressure 

C0al  Train: 

Consumption  per  mile 

Speed,  miles  per  hour 

Average  load 

Consumption  per  mile  with  average  load,  400  tons.. 


1873 

1883 

Percent 
increase. 

5  ft.  3  in. 

4  ft.  xo  in. 

8.6» 

i6H  X  M 

X7M  «  94 

it.4 

70,700 

84,000 

ti.6 

140  lbs. 

140  lbs. 

.... 

43.75  lbs. 

46.68  lbs. 

6.78 

X7.4 

so 

15.0 

39«U>ns. 

43^  tons. 

xo.t 

43.97  lbs. 

4a.58lbs. 

D.  3.17 

*  Increase  per  cent  in  fcwer^  due  to  decrease  of  drivers.  The  Utal  increase  in  power  of  the 
engine,  due  both  to  decrease  of  drivers  and  increase  of  cylinders,  then  becomes  x08.6xXx.x94  a 
iaa.i,  or  39.x  per  cent  increase ;  almost  exactly  equivalent  to  the  increase  of  weight. 

The  high  average  speed  of  English  trains  and  the  small  power  of  a  **  fiist^dass  goods- 
engine"  compared  with  usual  American  practice  on  lines  of  heavy  traffic,  are  noticeable. 
The  tendency  of  switching-mileage  to  increase  comparatively  is  shown  in  this  table  to 
prevail  quite  as  strongly  in  England  as  here. 

The  above  figures  are  deduced  from  The  Engineer  of  Jan.  33,  1885,  which  papier,  ham* 
ever,  makes  some  very  erroneous  deduaions  as  to  what  they  really  show,  pointed  out  ia 
the  Raiiroad  Gamette  of  Sept  zx,  1885,  by  the  writer. 


Train  Expenses. 

Fuel. 

I     ' 

126.  The  cost  of  fuel  per  gross  ton  on  American  railwa3rs  ranges  froio 
a  minimum  of  $1.20  to  $1.50  on  roads  obtaining  coal  at  mines  on  their 
own  road,  to  a  maximum  of  $4.00  to  $5.00  at  the  least  favored  points 
east  of  the  Missouri  River,  and  in  some  cases  to  |6.oo  or  more  at  points 
west  of  there. 

The  consumption  of  fuel  is  as  an  average  about  45  to  50  lbs.  per  mile 
run  for  heavy  passenger  trains,  running  down  sometimes  as  low  as  25  or 
30  lbs.  per  mile  for  light  passenger  trains.  A  passenger  engine  running 
light,  without  any  train,  bums  nearly  as  much  as  this,  or  from  20  to  30 
(!]».  per  mile.  A  heavily  loaded  freight  engine  of  the  "American"  eight- 
wheel  type  will  bum  almost  75  lbs.  per  mile,  a  heavy  "  Mogul"  about 
90  lbs.  per  mile,  and  a  "  Consolidation"  engine  from  100  to  120  lbs.  The 
weights  and  power  of  these  and  other  engines  will  be  found  in  Chapter 


CHAP.   V,^OPERATING  EXPENSES^FUEL. 


133 


XI.;  and  from  data  given  there,  in  connection  with  the  above,  it  appears 
that  the  average  consumption  of  fuel  increases  considerably  less  rapidly 
than  the  power  of  the  engine,  as  might  be  expected. 


Table  46.  1 

MoTivE-PowKR  Expenses  Per  Train-Mile  on  Various  English  Railways. 


MOTITB-FOWBK  BxPBNSBS  IN   DbTAIU 

Great 
Western 
Railway, 
1869-76. 

Great 

Southern  and 

Western, 

1875. 

Midland 

Great 
Western, 

X875. 

Engine  repairs — labor 

CIS. 

3.76 
2.46 

cts. 
2.82 
3.80 

cts. 
3.42 
2.78 

**            *•      — materials 

Total  enflrine  reoairs 

6.22 
4.66 

4.34 
0.42 
0.48 
0.12 
O.IO 

0.40 

6.64 
4.32 
6.61 
0.50 
0.66 

0.32 
0.66 

6.18 

Wages,  engine  crew  , ^ ........ . 

3.84 
6.50 
0.32 
0.82 

Fuel 

Water 

Oil  and  stores 

Reoairs  shoos,  etc 

Gas 

Office  and  general 

0.20 

Total  motive- Dower. 

16.74 

19.76 

17.90 

The  above  is  from  a  paper  in  the  Transactions  of  the  Institution  of  Civil  Engineers, 
the  reference  to  which  the  writer  has  lost. 

127i  Several  newly  invented  types  of  compound  locomotive  engine,  having 
separate  high-pressure  and  low-pressure  cylinders,  are  being  extensively  intro- 
duced in  Europe  with,  it  is  said,  very  satisfactory  results.  If  we  may  judge 
from  what  has  already  taken  place  in  marine  engines,  it  is  probable  that  they 
will  eventually  come  into  general  use,  and  they  promise  a  considerable  reduc- 
tion of  fuel  consumption,  but  there  are  several  practical  disadvantages  with  the 
type  which  have  not  yet  been  fully  overcome — notably  a  difficulty  in  starling. 
The  burden  of  evidence  seems  to  be  that  the  coal  consumption  is  reduced  at 
the  rate  of  about  20  to  25  per  cent. 

The  consumption  of  fuel  on  English  railways  in  general,  however,  is  lower 
than  prevails  in  the  United  States,  although  very  much  less  so  than  commonly 
supposed.  It  was  reported  by  the  late  Howard  Fry,  in  a  paper  before  the 
Master  Mechanics'  Association,  at  from  26  to  35  lbs.  per  mile  run,  for  passenger 
service,  and  from  35  to  45  lbs.  per  mile  run,  for  freight  service  ;  but  the  foUow- 
tt«^  statistics,  which  have  been  compiled  by  the  writer  from  later  and  more 
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definite  sutistics  (Tables  45,  47,*  48,  49),  show  that  the  actual  difference  be- 
tween English  and  American  practice  is  less  extreme. 

It  is  unnecessary  to  enter  in  detail  into  the -causes  of  the  difference  in 
English  and  American  fuel  consumption.  The  fact  exists,  and  in  part  is  easily 
explainable,  by  a  difference  in  the  average  train-load;  in  part  also,  doubtless,  to 
better  road-bed  and  alignments,  use  of  copper  fire-boxes,  and,  more  especially, 
greater  skill  and  care  in  firing.  The  longer  average  trips  of  American  engines, 
other  things  being  equal,  should  reduce  the  average  fuel  consumption.  The 
most  important  single  cause  is  probably  that  fuel  economy  is  subordinated  in 
America  to  hauling  heavier  loads,  as  it  ought  to  be,  whereas  in  England  heavy 
freight  trains,  or  what  would  pass  for  such  in  America,  are  the  exception. 

Table  48. 
Passengeh-Train  Coal  Consumption,  Pennsylvania  Railroad. 


Year. 

Care  Per 
Train. 

Coal  Per  Mile. 

Per  Car. 

Total. 

1874 

1875 

1876 

1877 

1878 

1879 

1880 

1881 

1882 

1883 

1884 

5.5 

5.3 

5.6 

5.10 

5.13 

5.29 

5.27 

5.01 

5.14 

4.95 

5.02 

8.3 
8.72 

8.43 

8.40 

8.76 

10.78 

9.61 

10.84 

10.67 

49.5 
45.1 
46.5 
44.5 

43. a 

44.4 
46.2 
54.0 
49.4 
53.7 
53.6 

The  last  column  is  not  g^ven  in  the  reports,  but  is  obtained  by  multiplying  together 
the  two  preceding  columns. 

The  increase  of  i8H  per  cent  in  the  coal  burned  per  car,  notable  in  this  table,  is  un- 
doubtedly the  price  paid  for  the  very  much  greater  average  weight  of  passenger  coaches, 
owing  to  the  increasing  proportion  of  parloi^  and  sleeping-car  mileage,  and  the  much 
greater  average  speed. 

The  Pennsylvania  has  been  selected  merely  because  its  statistics  are  most  conveniently 
accessible.  It  is  in  no  respect  pre-eminent  either  in  increase  of  train-load  or  in  low  fuel 
consumption.  The  movement  toward  increase  of  train-load  began  on  the  Lake  Shore 
&  Michigan  Southern,  for  example,  several  years  before  it  began  on  the  Pennsylvania. 
The  Philadelphia  &  Reading  runs  about  58  lbs.  per  passenger  train-mile. 


*  Table  47  was  misplaced  in  making  up  this  Part,  hence  was  omitted  from  the  volume 
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Table  49. 
Atulagk  Frxigrt-Train  Coal  Consumption,  Pennsylvania  Railroad. 


Coal  Buknbd  Pbk  Mils. 

No.  Can. 

Train-load 
Tons  Fr't 

TouS'w't 

Ybak. 

Per  Car. 

of  Train; 

Per  Ton 

Per  Car- 

Per  Train- 

Tons. 

Freight. 

Mile. 

Mile., 

1874.. 

21. 1 

(6.5) 

327 

(.646) 

4.2 

88.5 

1875.. 

21.5 

(6.7) 

(.627) 

4.2 

90.2 

1876.. 

22.2 

(6.9) 

.... 

<;.6o9) 

4.2 

93.1 

1877.- 

22.92 

(7.1) 

.... 

.585) 

4.15 

95.0 

1878.. 

25.06 

(7-3) 

.... 

(.497) 

3.63 

91.0 

1879.. 

25.60 

7.55 

436 

.490 

3.70 

116. 7 

1880.. 

25.77 

8.18 

.... 

.477 

3.90 

112. 0 

1881.. 

24.40 

8.68 

.... 

.492 

4.27 

109.3 

1882.. 

24- 55 

9.01 

.... 

.494 

4-45 

104.3 

1883.. 

23.97 

10.28 

.... 

.454 

4.67 

100.5 

1884.. 

25.66 

10.58 

566 

.430 

4.55 

99.2 

I'be  tons  freight  per  car  was  obtained  by  dividing  the  coal  consumption  per  car  given 
\gj  that  per  ton  ;  the  approximate  total  weight  by  assuming  the  average  car  to  have 
weighed  18,000  lbs.  (9.0  tons)  in  1874,  19,000  lbs.  (9.5  tons)  in  1879,  a°c1  23,000  lbs.  (1Z.5 
tons)  in  1884 ;  the  coal  burned  per  train  by  multiplying  the  number  of  cars  by  the  coal 
per  car.    The  remaining  figures  are  direct  from  the  report. 

The  figures  in  parentheses  above  are  estimated,  not  being  given  in  nor  dedudble  from 
the  reports ;  but  they  are  not  far  from  the  truth,  a  gradual  increase  of  average  car-load 
having,  as  is  well  known,  been  going  on  even  in  the  years  1874-9,  which  has  gone  on 
much  more  rapidly  since.  One  of  the  chief  reasons  why  the  average  car-load  has  been  so 
small,  on  all  the  American  east  and  west  trunk  lines,  has  been  the  enormous  dispropor- 
tion (more  than  3  to  i)  in  east-bound  to  west-bound  traffic.  The  increasing  coal  ship^ 
ments  westward,  to  a  considerable  extent  in  cars  coming  east  with  grain,  has  in  recent 
jrears  helped  much  to  decrease  this  disproportion  on  some  roads ;  so  that  the  increasing 
average  car-load  is  not  due  solely  to  increased  capacity  of  cars,  although  that  is  the  chief 


The  proportion  of  switching  is  very  heavy  on  English  railways,  the  ratio  of 
engine-miles  to  train-miles  being  almost  uniformly  as  high  as  125  to  100,  and 
in  some  cases,  as  high  as  177  to  100. 

On  German  railways  the  average  consumption  is  about  50  lbs.  per  revenue 
mile,  costing  about  six  cents. 

128.  The  cost  of  fuel  per  mile  run  can  be  calculated  from  the  above 
data  for  any  particular  line.  In  absolute  cost,  it  is  by  far  the  most 
variable  element  in  the  running  expenses  of  railways,  but  its  percenta^^e 
to  the  other  expenses  is  considerably  less  variable,  owing  to  the  fact  that 
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the  same  causes  which  make  fuel  more  expensive,  also  increase  the  other 
expenses  to  a  considerable  extent.  The  total  average  cost  per  mile  for 
all  trains,  according  to  railway  reports  at  the  present  time,  varies  from 
5  cents  as  a  minimum  (on  the  Pennsylvania  Railroad),  to  about  lo  cents 
in  Massachusetts  and  12  cents  on  the  Pacific  railways.  There  are  a  few 
roads  in  the  Rocky  Mountain  region  on  which  the  reported  cost  runs 
still  higher  than  this — up  to  as  much  as  20  cents ;  and,  on  the  other  hand, 
there  are  a  few  specially  favored  roads  on  which  the  cost  runs  still  lower — 
down  to  4  or  even  3  cents :  but  these  latter  phenomena  are  mostly  due  to 
exaggerating  the  actual  train-mileage  with  fictitious  allowances. 


Table  50. 
Effect  of  Length  of  Train  on  Coal  Consumption. 

[ConparatiTe  Coal  Coasumptioa  with  Light  and  Heavy  Passenger  Trains— Michigan  Central 

Railroad.] 
Light  Trains. 


No.  of 

Av   No. 

Cars 
Handled. 

Coal  Consumption,  Per  Mils. 

Av.  Temp. 

Per  Cent 
Correction 
for  Temp. 

Corrected 

Round 
Trips. 

Min. 

Max. 

Av. 

Lbs.  Coal 
Per  Mile. 

3 
3 

2 
I 

6 
6i 

58. 

55.5 

62.1 

67. 

65.5 

60.7 

62.3 

61. 

61.4 

48. 

21.4" 

31.2* 
40.8" 

-4.3 
-5.15 
+  0.6 

+  5-4 

59.62 
57.86 
61.77 
50.60 

9 

S.56 

58.5 

64.4 

60.0 

25.2' 

-2.4 

58.56 

Hba 
84.0 

vv  Trains. 
79.3 

2 

1\ 

746 

22. 9* 

-3.55 

77.07 

I 

8 

.... 

.... 

78.6 

33.1* 

+  1.55 

79.82 

7 

8i 

71.8 

87.0 

79-4 

29.5 

—  0.25 

79.20 

2 

9 

81.6 

87.1 

85.4 

36.3- 

+  3-15 
+  7.10 

88.10 

3 

9i 

73.6 

79.3 

77.3 

44.2" 

82.80 

I 

iii 





75.0 

27.0' 

-1.50 

73.88 

16 

8.78 

75.4 

84.4 

79-3 

32.4^ 

+  1.20 

80.25 

Note. — The  averages  of  maximum  and  minimum  are  mere  arithmetical  averages  of 
the  figures  given.  In  the  last  column  the  total  coal  consumption  was  divided  by  the 
total  mileage  to  get  the  average. 

All  these  trains  made  frequent  stops ;  jo  in  X15  miles,  or  about  one  every  four  mflcs. 
Speed  not  given  ;  probably  over  y>  miles  per  hour  maximum  between  stations. 
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The  correction  for  temperature  is  bf  a  rule  deduced  bf  the  writer  from  records  cover- 
ing many  millions  of  train-miles,  that  the  effect  of  differences  of  temperature  alone^ 
Ungth  of  train  and  all  other  conditions  being  equals  is  to  increase  or  diminish  coal  con- 
sumption at  the  rate  ^ONE  per  cent /or  each  two  degrees  Fahrenheit  (and  a  small  frac- 
tion more)  difference  of  external  temperature :  a  rule  easily  remembered  and  one  which 
appears  to  apply  fairly  well  to  both  passenger  and  freight  service,  and  to  be  practically 
invariable  whenever  the  effect  of  all  other  causes  for  variation  can  be  eliminated. 

Since  the  effect  of  increasing  the  average  length  of  train  from  5.56  to  8.78  cars,  or  3.3a 

cars,  is  shown  above  to  increase  coal  consumption  from  58.56  to  80.35  lbs.  per  mile  run, 

31.60  lbs. 

or  ai.69  lbs.,  or  at  the  rate  of =  6.736  lbs.  per  mile  per  car,  we  have, 

3.33  cars 

Lbs.  coal 
per  mile. 

For  the  long  train,  burning, 80.35 

Consumption  due  to  cars,  8.78  x  6.736  =s 59*i4 

Leaving  as  due  to  the  engine  alone,  without  cars, 3i.ii 

For  the  short  train,  burning, 5S.56 

Coal  consumption  due  to  cars,  5.56  X  6.736, 37-45 


Leaving  as  due  to  engine  alone,  without  cars,  as  above, 


31. II 


This  result  agrees  closely  with  what  direct  experiment  has  shown  to  be  the  consump- 
tion of  heavy  passenger  engines  running  light.  Mr.  Reuben  Wells  some  years  ago  made 
a  test  of  a  light  passenger  engine,  14  X  »  cylinders,  running  loS  miles  with  six  stops  at 
as  miles  per  hour,  and  losing  about  one  sixth  of  its  time  only  in  stops,  with  a  consump- 
tion of  only  I8^  lbs.  per  mile,  and  this  test  was  in  warm  weather.  Allowing  for  the  dif- 
ferences of  weather,  size,  and  number  of  stops,  the  correspondence  is  close,  and  other 
tests,  which  need  not  be  referred  to  in  detail,  have  shown  from  ao  to  30  lbs.  Mr.  Wil- 
liam Stroudley,  Mechanical  Superintendent  of  the  London,  Brighton  &  South  Coast  Rail- 
way, alleges  in  a  paper  before  the  Institution  of  Civil  Engineers  (1885),  that  a  heavy  pas- 
senger engine  was  run  light  between  London  and  Dover  with  a  consumption  of  only  7  lis. 
per  mile.  As  the  distance  is  only  a  little  over  50  miles,  however,  and  the  quantity  stated 
would  amount  to  only  a  few  inches  over  the  bottom  of  the  fire-box  of  ao  square  feet,  or 
barely  as  much  as  the  same  record  shows  was  habitually  used  to  get  up  steam,  there  is 
probably  some  error  in  this  estimate. 

The  best  existing  direct  evidence  on  the  effect  of  length  of  train  on  coal  con- 
snmption  is  given  in  Table  50.  There  is  considerable  difficulty  in  obtaining 
records  of  this  kind,  in  which  a  series  of  trains  of  widely  varying  lengths  are 
run  with  all  other  conditions  approximately  identical.  The  correctness  of  the 
result  reached  in  Table  50  may  be  tested  by  grouping  the  various  single  records 
differently — a  test  which  should  never  be  omitted  in  computations  of  this  kind, 
since  it  will  often  be  found  that,  when  grouped  in  one  way,  the  records  will 
appear  to  lead  to  one  conclusion,  while  if  grouped  in  another  way  they  will 
indicate  something  quite  different. 

Tested  in  this  way,  the  correctness  of  the  preceding  conclusions  is  confirmed. 
If,  instead  of  averaging  the  single  tests  together  in  only  tvto  classes,  of  "light" 
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and  **  heavy*'  trains,  we  divide  the  25  tests  as  Ubulated  above  into  four  equal 
jH'oups  of  six  tests  each,  as  nearly  as  may  be,  and  see  how  well  the  rule  deter- 
mined beneath  the  table  (lbs.  coal  per  mile  =  21.1  -|-  6.74  X  No.  of  cars)  checks 
with  the  actual  coal  consumption,  we  find  a  close  correspondence,  as  follows : 


No.  Of 
Rouad  Trips 

Cars  pbr  Train. 

Pounds  Coal  Per  Milb. 

Averaged. 

Range. 

Averages. 

Actual.* 

Computed. 

Difference. 

6 
6 

7 
6 

5  to     6 

6  to     8 
8     to     9 
8i  to  \i\ 

5.25 
6.92 
8.50 
9.67 

58.74 
68.02 
79.40 
83.08 

1^-5 
67.7 

78.4 

86.3 

—  2.24 

—  0.32 

—  1.00 
+  3.22 

*  Actual  consumption  after  correcting  for  difference  of  temperature. 

The  correspondence  of  the  results  under  this  entirely  different  grouping  is 
'surprisingly  close,  indicating  that  the  whole  series  of  tests  do  clearly  conform 
to  one  general  law,  but  also  indicating  that  the  addition  to  the  fuel  consump- 
tion is  not  precisely  uniform  per  car,  but  decreases  as  the  train  is  longer,  as  is 
but  natural. 

Having  determined  a  law  for  experiments  on  a  small  scale,  we  may  check  it 
by  records  on  a  large  scale,  which  latter  do  not  otherwise  afford  the  means  of 
determining  the  law.  The  Pennsylvania  Railroad,  alone  among  American  rail- 
ways, publishes  a  table  showing  the  coal  consumption  per  car-mile  and  pf 
train-mile,  and  the  number  of  cars  per  train  for  every  month  in  the  year.  A« 
an  average  of  the  four  years  1881-84,  the  average  passenger  train  and  passenger 
•car  coal  consumption  on  each  of  its  three  grand  divisions  was: 


Cars  Per 
Train. 


Pounds  op  Coal— 


Per  Car- 
Mile. 


Per  Train- 
Mile. 


Pennsylvania  RR.  Div 

U.  RR.  N.  J.  Div 

Phila.  &  Erie  Div 


5.03 
4.70 
4.20 


10.47 
12.60 
12.10 


52.7 
59.3 
50.8 


Computing  what  ought  to  be  the  coal  consumption  per  mile  according  to  the 
rule  of  Table  50,  and  comparing  it  with  what  is,  we  have  the  following: 


CoMPin-BD  Coal  Consi'mption. 
Pounds  per  Train-Mile. 

Actual. 
Pounds 

Train- 
Mile. 

Brror  in  Formula. 

+  or-. 

Due  to 
Bngine. 

Due  to 
Cars. 

Toul. 

Pounds. 

1  +^^ 
1  - 1.4 

Per  Cent 

Penna.  RR.  Div 

U.  RR.  N.J.  Div 

Phila.  &  Erie  Div 

21. 1 
21. 1 
21. 1 

33.9 
31.7 
28.3 

55.0 
52.8 
49.4 

52.7 
59-2 
50.8 

+    4.4 

—  10.8 

-  2.8 
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The  correspoodence  here  is  close,  if  we  remember  that  the  PeonsyUaoia 
Division,  while  making  fewer  stops  than  the  Michigan  Central  train,  whose 
record  was  used  in  table,  has  a  large  proportion  of  heavy  sleeping-cars,  while 
the  New  jersey  Division  not  only  has  a  large  proportion  of  parlor-  and  sleeping- 
cars  on  through  trains,  but  makes  an  enormous  number  of  stops  on  way  trains* 
lK>ib  into  New  Jersey  and  into  Philadelphia. 

129.  The  conclusion  is,  therefore,  not  unfair,  that  something  like  6^ 
to  6}  lbs.  of  coal  per  mile  is  added  to  the  consumption  for  each  passenger 
car  of  2o  tons  or  more  moved  at  way-train  speed,  and  for  each  sleeping- 
car  of  30  tons  or  more  moved  in  through  trains  making  few  stops,  and 
that  the  locomotive  alone  is  to  be  charged  with  rather  more  coal  than 
that  due  to  three  cars. 

This  leads  to  the  conclusion  that  dead  weight  to  the  amount  of  30  tons  added 
to  a  train  of,  say,  five  cars,  will  certainly  not  increase  coal  consumption  as  much 
as  to  add  another  car,  both  because  it  does  not  increase  air  resistance,  and  be- 
cause the  added  load  decreases  somewhat  the  rolling  resistance  per  ton.  If  we 
assume  it  to  add  5  lbs.  per  mile  to  the  coal  consumption,  we  are  certainly  not 
underestimating  it  proponionally.  Adding  6  tons  per  car,  therefore,  to  the 
average  weight  of  a  train  of  five  passenger  cars  means  no  more  than  an  in- 
crease from  55  to  60  lbs.  per  train-mile.  If  we  assume  this  5  lbs.  of  coal  to  be 
worth  one  cent  (at  the  rate  of  (4  per  ton  of  2000  lbs.  for  coal),  if  an  extra  pas- 
senger at  3  cents  per  mile  be  attracted  to  the  train  every  third  trip  he  will  pay 
for  the  loss  of  fuel  due  to  adding  6  tons  to  the  weight  of  every  passenger  car — 
which  goes  a  liule  way  toward  explaining  the  tendency  to  increase  weight  for 
the  sake  of  luxury,  which  seems  so  reckless.  This  appears  to  neglect  the  effect 
of  the  extra  weight  on  gprade  resistance,  and  so  in  a  sense  it  does,  as  well  as 
many  other  eflfects.  but  npt  so  much  as  it  appears  to,  since  the  effect  of  gradients 
is  included  in  the  records  which  we  have  used. 

The  use  of  wood  for  fuel  is  rapidly  passing  out  of  date  in  all  parts  of  the 
United  States.  About  i^  cords  of  good  hard  wood  (a  cord  being  4X4X8  feet, 
or  128  cubic  feet,  and  weighing  from  ^aoo  to  3600  lbs.  when  well  seasoned)  is  usu- 
ally taken  as  equal  to  one  long  ton  of  coal.  Inferior  woods  will  average  from 
two  down  to  even  three  cords  qf  wood  equal  to  one  ton  of  good  coal,  but  some 
of  the  poorer  Western  cOals  will  evaporate  only  half  or  two  thirds  as  much  as 
good  bituminous  or  anthracite. 

REPAIRS  OF  ENGINES. 

130a  The  fall  in  the  cost  of  this  item,  of  late  years,  has  been  very  rapid, 
but  it  is  probably  now  at  about  its  minimum,  unless  and  until  some  new 
process  of  manufacturing  steel  and  iron  shall  materially  reduce  the  cost 
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of  the  raw  material,  especially  in  shapes.  For  this  purpose  solid  steel 
castings  in  lieu  of  forgings  seem  to  be  already  on  the  verge  of  coming 
into  general  use. 

The  table  (51)  on  pp.  140  and  141  shows  the  cost  of  engine  repairs  per 
engine-mile  on  the  Pennsylvania  Railroad  for  a  long  series  of  years,  and 
sufficiently  illustrates  the  general  tendency  of  the  cost  of  this  item ;  the 
table  showing  however,  it  must  be  remembered,  nothing  more  than  the 
cost  of  labor  and  materials  directly  applied  to  repairs  and  renewals  proper,- 
without  including  any  allowances  or  charges  for  repairs,  and  renewals  of 
tools,  shops,  machinery,  and  other  items,  for  which  see  Table  57  and 
others.  The  figures  given  are  in  all  cases  for  what  is  now  known  as  the 
Pennsylvania  Railroad  Division,  excluding  the  later  acquisitions  of  the 
Philadelphia  &  Erie  Railroad,  and  United  Railroads  of  New  Jersey. 

'131.  From  the  above  table  it  appears  that  the  cost  per  mile  on  the 
Pennsylvania  Railroad,  at  the  present  time,  is  from  5  to  6  cents  for  engine 
repairs  proper,  and  this  may  be  considered  the  minimum  under  the  most 
favorable  circumstances,  on  roads  having  a  heavy  traffic  and  convenient 
to  the  great  iron  and  coal  centres.  Many  roads — perhaps  most  roads — 
show  a  lower  average  than  this ;  but  such  a  result,  when  it  continues  for 
more  than  two  or  three  years,  is  very  apt  to  be  one  of  the  before- men- 
tioned miracles  of  bookkeeping,  based  upon  running  an  unusually  large 
mileage  in  the  general  office. 

132.  The  Massachusetts  roads  average  about  5^  cents — a  surprisingiy 
low  average  for  that  region  of  the  country,  but  doubtless  very  nearly 
correct.  It  may  be  explained  largely  by  the  greater  proportion  of  pas- 
senger trains  (more  than  one  half  the  whole,  as  against  about  one  fourth 
in  the  remainder  of  the  country),  and  also  by  the  fact  that  a  very  exces- 
sive proportion  of  the  freight  traffic,  as  compared  with  the  rest  of  the 
country,  is  mere  way  business  with  light  loads.  A  densely  settled  region 
will  of  necessity  reduce  the  average  train-load  heavily  in  this  way. 

133.  Under  unfavorable  conditions,  the  estimate  of  engine  repairs  must 
be  considerably  increased  from  these  figures,  but  by  how  much,  as  a 
maximum,  is  extremely  difficult  to  determine.  The  Union  Pacific  Rail- 
road reports  repairs  of  engines  at  about  7  to  8  cents  per  train-mile,  which 
is  among  the  highest  reported  costs  at  the  present  time ;  and  yet,  except 
for  the  one  disadvantage  of  locality,  it  is  under  exceptionally  favorable 
conditions  for  a  low  cost  in  this  item,  its  engmes  not  being  heavy  and 
its  grades  very  light,  its  divisions  very  long,  and  its  traffic— quite  light  for 
a  trunk  line— almost  entirely  long  haul,  and  moved  at  a  slow  speed. 
From  5  to  8  cents  may  be  considered  as  about  the  present  average,  for 
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all  classes  of  engines,  on  roads  with  sufficient  traffic  to  have  proper  facili- 
ties tor  economy  in  shop  work.  Wages  do  not  vary  widely  in  any  part  of 
the  United  States,  and  no  causes  exist  for  very  wide  fluctuations  in  this 
item. 


Table  52. 
Cost  of  Locomotive  Repairs  in  Detail. 

Performaiice  and  Cost  of  Three  Passenger  Engines  for  Five  Years,  New  York  Centnl  & 
Hudson  River  Railroad  (Hudson  River  Div.). 


Enginb  Omly. 

TsMnsa. 

Encinb  and 
Tbmdbr. 

Per- 
cent" 

Mat. 

Lab. 

Total 

1 

Mat. 

Lab. 

Total 

Mat. 

Lab. 

Total 

ages. 

Machinery  (and  %  laacbin- 
iatlabor) 

Driven  and  tires  (and  \i 
machinist  labor). 

Tracks    (and    bUuiksmlth 
labor) 

cts. 

.ai4 

.063 

.X14 
.•61 
.014 
.094 

cts. 

•465 

.X55 

.089 
.a34 
.056 
.049 

cts. 

1 

.679 

.SI8 

.196 
.485 

.070 
.073 

i.7«x 

cts. 

.150 
.081 
.008 
.oxa 

cts. 

.0x8 

.090 
.017 
.0x5 

.OIQ 

cts, 

.oz8 

.X70 
.038 
.033 
.031 

cts. 
.ax4 

.063 

.a64 
.98a 
.oaa 
.036 

cts. 
.465 
•«73 

.X09 
.941 
.07X 
.068 

cts. 
.679 
.936 
.366 

.093 
.X04 

% 

33.9 

ss.8 

18.S 
•6,1 

4.r 

Wood.work  and  flttinga. . . 
Painting 

Totals,  cents,  per  mile  . . 

.690 

1.03Z 

.191 

.089 

.a8o 

.88x 

x.xao 

9.001 

xoo.o 

Percentages. ..........  . 

34-5 

51  5 

86.0 

9-5 

4.5 

X4.0 

440 

56.0 

xoo.o 

xoo.o 

Average  mfleage  per  engine  for  the  five  years  included, .              .  416,  xda 

"       year, 83,93a 

••             ••            "              "       month, 6.936 

*             "           "              "       day  in  service 878 

**       per  cent  of  time  idle  for  repairs  or  otherwise,    .  17.3)^ 
**              '*      for  all  engines  of  Pennsylvania  Railroad  from 

the  beginning  of  lU  history  (see  Table  sx),      ....  xj.^ 

Tkt  above  tabU  represents  the  very  lowest  cost  at  which  locomotives  can  be  operated 
In  actual  service : 

Firsts  Because  the  engines  were  entirely  new  at  the  beginning  of  the  record,  and 
although  the  record  covers  something  over  half  the  average  mileage-life  of  a  locomotive . 
(which  may  be  taken  as  600,000  to  800,000  miles),  yet  the  latter  half  of  its  mileage-life 
(including  cost  of  renewal)  would  average  three  to  four  times  as  high  as  the  first  half ; 

Secondly^  and  equally  important.  Because  of  the  very  heavy  mileage  duty,  which  is  at 
least  three  times  the  average  of  American  passenger  engines,  and  four  to  six.  times  the 
average  of  European  engines.  This  heavily  reduces  the  expenses  arising  from  frequent 
coolhig-off  of  the  engine.     Compare  the  following  Table  53. 
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Table  93. 

Engine  Repairs  Per  Mils  Run,  in  Detail,  1868-1873. 

Including  both  Repairs  and  Renewals.    Gt  So.  &  W.  Ry.  of  Ireland  (1866^^. 


Engink  Only. 

Tbndbk. 

Bnginb  and 
Tbndbk. 

Per- 
cent- 

Mat. 

Lab. 

Total 

Mat. 

Lab. 

Total 

Mat. 

Lab. 

Total 

ages. 

Machinery 

cts. 
.694 

1.09a 

1.090 
.aja 
.X18 

cu. 
X.008 

.418 

.588 
.15a 
.130 

cts. 
x.Toa 

X.5X0 

x.67« 
•484 
.a48 

eta. 

.436 

.070 
.os6 
.040 

Cts. 

.ao7 

.060 
.osa 

.065 

cts. 

.643 

.105 

cts. 
.694 

i.Sa8 

x.x6o 
.998 
.158 

cts. 
X.008 

.6a5 

.648 
.ao4 
.«95 

cts. 
1.708 

9.X53 

X.808 
.503 
.353 

% 

a6.i 

Drivers  and  tire*  (and 

frames) 

Trucks 

Boflers  and  flues 

Wood-work  and  fittings.. 

Painting 

(«i.3) 

1(3:1) 

aS.i 

80 
5-a 

Totals,  cents  per  mile 

3.a66 

a.a96 

5.56a 

•STa 

.384 

.956 

3.838 

3.388 

6.5x8 

xoo.o 

Percentages 

SO.  a 

35X 

85.3 

8.8 

59 

U-7 

59.0 

4X.O 

lOO.O 

Tender  repairs  were  given  only  in  aggr^:ate,  and  distributed  as  nearly  as  might  be  to 
the  several  items  in  same  ratio  as  above  table. 

This  same  table  is  given  in  the  following  Table  55,  rearranged  so  as  to  give  rq>aiiB 
And  renewals  separately. 

134.  Repairs  of  course  vary  materially  with  the  class  of  engine,  and  it 
would  be  quite  impossible  to  give  exact  statistical  evidence  on  this  point 
which  could  be  regarded  as  satisfactory.  It  may  be  estimated,  however, 
with  a  very  considerable  degree  of  certainty,  as  follows : 

About  one  eighth  of  the  cost  of  engine  repairs  is  for  repairs  of  tender, 
which  is  of  course  substantially  the  same  for  any  class  of  engine.  The 
remaining  cost  is  almost  equally  divided  between  material  and  labor,  as 
will  appear  from  Tables  52-53-55-56,  The  cost  of  the  labor  is  but  very 
slightly  affected  by  the  weight  of  the  engine  and  its  various  parts,  al- 
though it  is  so  affected  to  some  extent.  The  cost  of  material  will  be 
nearly  in  accordance  with  the  weight,  but  not  fully  so,  many  of  the  more 
expensive  parts  being  substantially  the  same  on  all  engines.  If,  therefore, 
we  say  that  half  the  total  cost  of  engine  repairs  (including  the  tender) 
varies  with  the  weight,  and  half  is  independent  thereof,  it  will  probably 
be  very  nearly  exact,  for  engines  engaged  in  the  same  service,  and 
equally  well  adapted  mechanically  for  that  service.  There  is  no  evi- 
dence whatever  that  the  heavier  class  of  engines  suffer  materially  in  wear 
and  tear  from  their  difference  in  proportion  and  design. 
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Table  94. 

DSTAILS  AS  TO  COST  OF  LOCOMOTIVB  RBPAULS. 
Cost  Per  Train-Mik  of  Labor  and  Material 


Snglish  Railwati, 
ATeraffe,  1868-75. 

Increase 
percent 
in  No.  of 
Engines. 

Labor. 

Mate. 

riaL 

Total. 

Percent 

of 
Labor. 

At.  Total 
Cost  Re- 
pairs for 
sxpreced- 
infiryre., 
X849-69. 

London  &  Northwettem 

Midland  

4a. a 
47a 
15.0 

cts. 
a. 65 

IK 
1:3 

cts. 
3.10 
3.10 

cts. 
6.14 
5.75 
6.41 
6.44 
6.39 
6.90 

t 

46.0 

60.1 
47.6 
44.6 

6.90 

'Great  Northern 

•Great  Western 

Lancaahire  &  Yorkshire 

Gt.  Southern  A  W.  of  Ireland.. 

Average 

36.4 

3»3 

3  " 

6.34 

49.3 

6.40 

Fkbnch. 
Paris  ft  Orleans,  1875 

1.70 
a. 00 

a.83 

\m 

t^% 

Pvis,  Lyons  ft  Med.",  1865-74*  •  • 

Labor. 

1.98 
0.97 

3.38 

50.0 

S:5 

Pkussian  Railways,  1874. 

R*d  H'se.l  General. 

State  Railways 

0.58 

1. 10 
1. 16 
1.03 

Sute  Control  Railways 

Private  Railways 

Ambkican  Railways. 

Pbila.  ft  R*ff  (1869-75),  repairs  only 

•*           **    (1876-80)         *        **    

••           *•    (186Q-75)*  renewals  only 

**           **    (1876  80),       **        (approx.). 
•*           *^    total  rep'rs  and  renUs  '69-75) . 

3.90 

::if 

0.60 

a.98 

a.94 
1.93 

i.aa 
0.90 

a.83 

6.84 
4.3X 

a. 03 

1:1, 

6.8x 

For  further  notes  as  to  ratio  of  cost  of  labor  to  material,  see  Index. 

None  of  these  figures  include  shop  and  general  charges^  maintenance  of  machinery, 
clerks,  draughtsmen,  policing  shops,  etc.,  which  run  about  50  per  cent  or  over  of  labor 
account  on  nearly  all  railways. 

These  sUtistics  are  supposed  to  be  all  per  train-mile.  The  ratio  of  engine-miles  to 
train-miles  on  English  railways  is  about  as  us  to  xoo— sometimes  even  177  to  xoo.  The 
same  holds  substantially  true  of  American  railways,  reported  statistics  being  generally 
oomputed  per  engine-xoSAA.  A  deduction  of  15  to  90  percent  from  the  total  cost  of  engine 
repairs  per  train-mile  will  give  the  cost  excluding  switching-engines,  which  cost  much  lesa 
per  mile  for  repairs  than  otheis,  on  most  roads. 
10 
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Table  55. 

Engine  Repairs  and  Renewals  in  Dbtaii^-Gt.  So.  ft  W.  Railway  or 

Ireland  (1866-75).- 

Cents  Per  Train-MUe. 


Items. 

Labok. 

Matbkials. 

Grand 
Total. 

Per- 

Re- 
newals. 

Re- 
pairs. 

Total. 

Re- 

newals. 

Re- 

pairs. 

Total 

cent- 
ages. 

Boiler 

cts. 
•«34 

.XX3 

.1x8 
.•58 
.05a 
.030 

.704 

cts. 
(.30a) 

(.<H) 
(.30) 
(.75) 
(.10) 
(.10) 

i.S9» 

cts. 
.436 
.15a 
.418 

1.008 
•xsa 
.X30 

cts. 

.656 

.09a 
.574 
.X90 

.X54 

.058 

cu. 
.390 

.053 
.5«8 
•504 
.xx8 
.060 

cts. 
.946 

•H4 

X.093 

.694 
.373 
.xx8 

1.38a 

.a96 
1.510 
X.703 

•484 

.348 

ax. a 

Smoke-box,  etc 

Wheels,  frame,  etc 

Machinery * 

Mountiogs 

4.5 
33.  a 

96.x 
«5 
3.8 

Paintins'. 

Total  Engine 

a.a96 

1. 784 

1.54a 

3.366 

5.56a 

85.3 

Tenders 

.098 

.a86 

3.680 

.399 

.s8o 

.S7a 

.956 

M.7 

Total 

.80a 

1.878 

3.016 

X.833 

3.838 

6.5x8 

xoo.o 

Percentages 

xa.9 

a8.8 

41.0 

31.0 

38.0 

59.0 

xoo.o 

... 

Credits  for  old  material  (amounting,  on  repairs,  to  .264  cent ;  on  renewals,  to  .  19a 
cent — total,  .456  cent)  are  to  be  deducted  from  this  table  for  net  cost,  probably  about 
in  the  proportion  of  two  thirds  for  old  brass  in  boiler  and  one  third  for  other  parts. 

Proportion  of  renewals  to  repairs  about  normal,  for  general  practice. 

The  labor  on  repairs  is  an  approximate  distribution  where  given  in  brackets,  otherwise 
the  distribution  is  exact 

Round-house  repairs  constitute  over  thirty  per  cent  of  the  labor  on  repairs  proper,  or 
.616  cent  per  mile. 


Under  these  assumptions  we  are  led  to  the  conclusion  that  engines  of 
the  Consolidation  type  will  cost  about  25  per  cent  more  per  mile  run  than- 
the  eight-wheel  ''  American"  engines,  or  say  6^  cents  under  the  most 
favorable  circumstances  for  repairs  and  renewals  proper.  Heavy  Mogut 
or  ten-wheel  engines,  similarly,  will  cost  about  one  tenth  to  one  eighth 
more.  This  estimate  is  entirely  consistent  with  the  as  yet  fragmentary 
and  imperfect  records  of  experience,  but  the  latter  do  not  exist  in  suffi- 
cient abundance  to  say  that  in  themselves  alone  they  prove  anything. 

See  foot  of  page  148. 

Note  to  Table  57. — The  American  statistics  (and  not  the  English)  show  the  cost 
per  revenue  train-mile  of  all  engines,  including  switching. 
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Table  96. 
Enguix  Ripaiks  ax«d  Renxwals,  Paris  &  Orleans  Railway  of  Francs 

(1865-75). 


Lasok. 

Total. 

Grand 

Re- 

aewals. 

Re- 

pairs. 

Re. 

newals. 

Re- 

paifs. 

Re- 
newals. 

Re- 
pairs. 

Toul. 

Engioes 

.130 
.040 

.842 
.370 

.106 

1.238 
.540 

.472 
.146 

2.080 
.910 

2.552 

Tenders 

1.056 

Toul  repairs  proper 

.170 

1. 212 

.448 

1.778 

.618 

2.990 

3.608 

Tools  and  machinery 

C^^rhm  &nd  fl^^neraL  .......•> 

.074 
.248 

.094 

.168 
.248 

.168 
.248 

Toul  all  repair  expenses. , 

1.704 

2.320 

4.024 

4.024 

The  proportion  of  renewals  to  repairs  in  this  table,  and  in  less  degree  the  cost  of  i 
pain  only,  is  stated  to  be  unduly  low,  as  appears  oertain  from  the  figures. 

Table  67. 

Total  Cost,  by  Items,  of  Motive-Power. 

Genu  Per  Train-Mile. 


Amekican. 

Av.  of 

U.S. 

Census. 

x88a 

Encush. 

Penna. 
R.R. 

1879-83. 

L.S.& 

M.S.Ry 
X873-8X. 

Mass. 

RRs. 

X878-8X. 

Gt.  W.Ry. 
x869-7«. 

Gt.So. 
&W. 

1875- 

MidL 
Gt.W. 

X875. 

EmiimeHragn 

5 -450 

S.787 

7.0 

4-66 

4.3a 

384 

Fiul.... 

Coal 

Wood 

4705 
.a23 

}S.85 

10.94 

8.4 

4-34 

6.6x 

6.50 

Mmimi. 

Repairs  ^0^ 

Mt.  shops  

5.910 

.6X2 

.43s 
X.7I5 

•«33 

S.OI5 

S.oa 

5.6 

J  Lab.  3. 76 

1  Mat.9.46 

0.99 

0.40 

9.89 
3.80 
0.39 

0.66 

3-4J 
3.78 

LS€S. 

"   tools  and  mach*y 
Qean*g  and  policV 
Watchman 

•35 

0.90 

^ 

roii 

Tallow 

.«55 
.859 

"3 
.05a 
•358 

■    .xo 

x.ix 

1.0 

0.48 

0.66 

Si^m  .^ 

Waste 

0  89 

Other  stores 

,Loc.  fixtures 

Wmt*r  jExpenses 

Su^ly  \  Maintenance 

.60a 
.368 

.6 

h-H 

0.49 

0.50 

0.3a 

Taxes 

•4«5 

G€u*L..'  Stationery 

Incidentals  

TotmlMi 

ftive-p^wtr 

31.998 

93.6 

X6.74 

X9.76 

X7.9O 
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Table  98. 
Cost  of  Motivb- Power  and  Cars  on  Twenty  English  Railways. 


aoLargrest 
Corponitions. 

4Lar|rcst 
Corporations. 

Mass. 

1878-81. 

No.  of  locomotives 

11,005 

33.203 

335.158 

17.064 

6.I18 

14,902 

17X.43I 

16,520 

No   of  c&rriafiTCS 

No.  of  wagons 

A.V.  mileage  per  year  per  engine 

Cost  of  working 

12.46  cts. 

6.17  •• 

12.94  cts. 

6.90  " 

**      engine  repairs 

Total  motive-power 

18.63  cts. 

19.84  cts. 

Cost  of  carriage  reoairs 

2.58  cts. 

3.88  '• 

2 .  28  Cts. 
3.98    •* 

*  *      wagon         **       

Total  cost  Iocs,  and  cars 

25.09  cts. 

26.10  Cts. 

Cost  Dcr  enfirine..  )               ( 

$1,086 
133 

23 -41 

$1,148 
160 
20.80 

$x,io8 
370 
55.40 

'*        carnacre  >     *^        • 

wagon..       ^'^^^       

English  carriages  and  wagons  may  be  considered,  without  important  error,  to  have 
half  the  weight,  capacity,  and  cost  of  American  rolling-stock.    See  Index. 

In  answer  to  inquiry  as  to  experience  and  practice  with  Consolidation  en- 
gines on  the  Pennsylvania  Railroad,  the  writer  was  informed  as  follows  by 
Mr.  T.  N.  Ely,  Supt.  of  Motive-Power: 

"I.  Consolidation  locomotives  are  not  much  harder  on  curves  than  other 
locomotives,  we  think. 

"  2.  The  comparative  cost  of  repairs  per  hundred  miles  between  a  Class  I 
locomotive  (Consolidation  type)  and  a  Class  D  (ten-wheel)  locomotive  is  about 
as  follows : 

"Class  1 4.87 

"Class  D 4.50 

Difference, 0.37 

or  nearly  eight  per  cent  against  the  Class  I." 

This  percentage  of  difference,  although  founded  on  much  experience,  must, 
it  would  seem,  somewhat  underrate  the  normal  difference. 

Passenger  engines,  as  a  general  rule,  cost  about  twenty  per  cent  less 
A>r  repairs  than  freight  engines,  or  about  four  cents  per  mile  under  the 
most  favorable  conditions. 
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Table 
Minor  Details  as  to 


59-60. 

Locomotive  Repairs. 


1 
Detail  items,  Gt.  S.,Cbmts  Pbk  Tkain-Milk. 
A  W.  Ry,  Ireland.' 

Detmil  item*.  Gt.  S. 
&  W.  Ky.,  Ireland. 

Cbnts  Pra  Train-Milb. 

(Condeoaed  in  Ta- 
bic 55  ) 

Rep'ra. 

Ren'ls. 

Total. 

1    (Condensed  in  pre- 
1    ceding  uble.) 

Rep*rs. 

Ren  Ms. 

Total. 

Copperplates 

stays 

lubes 

Fire-bars  and  brick 

.o5» 
.030 
.06a 

.038 

.i6a 

.034 
.aoo 

.««4 

.416 

^Meuntinge 

.1x8 

.«S4 

.27a 

1 

Clothing,  pmiuting, 
etc 

.060 

.058 

.118 

arch 

Boiler  sundries. 

Toul  Engine 

1.54a 

X  724 

3.266 

.89© 

.656 

.946 

Total  BeiUr 

Tender 

.aSo 

.a9a 

.57a 

.05a 

.09s 

.«44 

Sm^ke-iejc  mmdpiat- 
/arm 

Engine  and  tender.. 

x.8aa 

X.870 

3838 

WbeeU 

.ia8 
.06a 
.099 

.164 

.3«« 
.aoo 
.x6o 

Lemcredite 

.a64 

.X9a 

.456 

A*l«« 

Tires 

Springs 

LmSor  acct.^  as  distributed  in  detail  to  gen- 
eral items  in  Table  55: 

.5i« 

•574 

1.09a 

Total  Runmimg  G*r 

Labor,  rM-h'se  rep'r. 
••      shop         ^» 
•*      tender      *» 

.6x6 

.098 

Cylinders 

.048 
.078 
.osa 
.ozo 

.034 
.04a 

•034 

.070 

.058 
■.X3a 

.xoa 
•S90 

a.a96 

Axle-boxes 

.384 

Axle-brasses    . . 

Big-end  brasses 

Pistons,  etc    

Glands  and  boshes.. 

SUde-Talve  castings, 

brass 

Total  Labor 

X.878 

.80a 

a.68e 

Eccentric  liDers. .... 

White  metal 

Machinery  sundries. 

Proportion  of  round-house  repairs,  Phila. 
A  Erie  R.R.,  about  the  same,  viz.:  a6  per  cent 

Total  Mmekifury.. 

•S04 

.190 

.694 

See  also 

Table  13 

6. 

Table  61. 

Cost  of  Maintenance  of  Tires  in  Detail,  Gt.  S.  &  W.  Ry. 

Genu  Per  Train-Mile. 


BMcmas. 

Tenders. 

Dats. 

PMi. 

Freight 

All. 

Total. 

1860-64. - . 
1865-69,,. 
1870-74... 

.33 
.44 
.22 

.57 
.46 
.44 

.43 

.45 
.30 

.24 
.15 
.33 

.66 
.60 
.53 

Average . . 

•33 

•49 

.39 

.21 

.60 

MUeap 


of  Tires, 
ton, 
Steel, 


4'  6"  ff  6" 

52,300        xi4,Sa 

105,700        196, 6o( 
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Table  64. 
Cost  op  a  Pennsylvania  Railroad  *' Class  V*  (Consoudation)  Engine. 


Material. 

Labor. 

Total. 

Boiler 

Machinery 

»i,877 

935 

1.456 

200 

652 

47 

Runninir  sear 

Frames 

Fittings 

Painting 

Total  engine 

»5.i67 
845 

Tender 

Tot.  engine  and  tender. 

$6,012 

•3.968 

$9,980 

Phila.  &  Reading,  1881,  average  of  18  engines.. 

•10,370 

Sec  also  Table  134. 


Table  65. 

Ratio  of  Cost  of  Materials  to  Total  Cost  for  both  New  Engines 

AND  Repairs. 


On  Nbw  Engines  (or  Rbnbwals). 


Chicago,  B.  &  g.  RR.,  Class  A 

64.6J< 

Pennsylvania         "         "     C 

66.7 

*t                   it         ti      1 

60.3 

English  (R.  Price  Williams) 

78.1 

Gt.So  AW  of  Ireland 

73.9 
69.S 

"           "     renewals. 

PtirisA  Orleans 

71.8 

On  Repairs  Only  {tx  Renewals). 


New  York  Cent.  &  H.  R.  RR 

Philadelphia  &  Reading 

Av.  of  U.  S.,  repairM  0nly 

'*  *'       repairs  and  nntvoaU . . 

Gt.  So.  &  W.  of  Ireland 

''  **    av.  refMurs  and  renewals. 

Paris  ft  Ori.,  "       "       "  *       . 


43-3 
Abt.,  44 
"     50 
453 
55.S 
SB.O 
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130.  The  apparent  cost  of  repairs  has  been  kept  down  on  all  our  rail- 
ways for  the  time  being  by  the  constant  additions  of  new  stock,  thus 
greatly  reducing  the  percentage  of  renewals  and  heavy  repairs.  Table  51 
will  show  to  what  a  very  important  effect  this  cause  must  have  contrib- 
uted to  reduce  the  apparent  average,  especially  during"  the  rapid  growth 
of  traffic  of  the  last  ten  years. 

136.  The  distribution  of  the  cost  of  repairs  to  the  various  parts  of  the 
locomotive  concerns  us  quite  as  much  as  its  total  amount.  Information 
on  this  head  is  somewhat  difficult  to  procure,  as,  so  far  as  the  writer 
knows,  no  American  railways  publish  such  statistics  in  a  complete  form, 
and  few  take  much  trouble  to  collect  the  information.  Tables  53  to  67, 
however,  give  the  cost  of  new  "  American"  engines  in  detail,  and  also 
very  full  statistics  of  the  cost  of  engine  repairs  and  renewals  on  English 
railways,  which  latter  are  undoubtedly  substantially  accurate,  and  (with 
proper  allowances)  of  general  application  to  all  railways. 

137.  From  these  data  we  may  conclude  that,  with  no  very  great  fluc- 
tuations, the  total  cost  chargeable  to  repairs  of  engines,  including  renew- 
als, may  be  distributed  about  as  follows : 

The  boiler  and  its  attachments  require  about   ......  20  per  cent 

The  running  gear  and  frame  (of  which  the  frame  consumes 

very  little,  say  2  per  cent) 20  per  cent 

The  machinery  proper, 30 

The  mountings,  fittings,  and  painting, 12 

The  smoke-box  and  attachments 5       *' 

Total  of  engine 87  per  cent 

The  running  gear  of  tender, 9 

Tank  and  body  of  tender, .4 

Total, 100  per  cent 

136.  Maintenance  of  shops,  tools  and  machinery,  and  other  miscella- 
neous motive-power  expenses  do  not  usually  appear,  as  before  stated,  in 
statements  of  the  cost  of  repairs  or  of  running  engines,  although  they  con- 
stitute a  legitimate  addition  thereto.  On  the  Pennsylvania  (Table  57)  \ 
these  items,  including  stationery,  incidentals,  and  watchmen,  but  not  in- 
cluding the  item  of  "laborers," — the  latter  doubtless  largely  for  cleaning 
engines, — amount  to  twenty-five  per  cent  of  the  cost  of  engine  repairs,  or 
about  \\  cents  per  train-mile,  and  the  item  of  "  laborers"  to  as  much  more. 
This  is  higher  than  is  usual,  or  perhaps  it  would  be  more  proper  to  say 
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that  it  is  based  upon  a  closer  apportionment  than  is  usual,  many  lines 
having  items  of  a  general  character  for  laborers,  clerks,  etc,  to  which  all 
r-uch  are  charged  for  the  whole  road,  without  separately  apportioning^ 
\  riem  to  mbtjive-power  and  other  departments. 

139i  Maintenance  of  tools,  shops,  machinery,  and  other  miscellaneous. 

]  indirect  motive-power  expenses,  average  as  nearly  as  may  be  i  to  li 
v.Lnts  per  train-mile  on  the  larger  and  more  important  roads,  ranging 
considerably  higher  on  smaller  roads,  if  all  the  expenses  are  apportioned 
with  equal  care. 

This  is  an  expense  which  is  affected  but  slightly  by  very  considerable 
variations  in  engine-mileage,  and  hence  ought  to  be  kept  separate  from 
engine  repairs  proper,  but  rarely  is.  It  is  an  important  element  in  the 
,  total  cost  of  motive- power. 

140.  Oil,  waste,  and  small  engine  supplies  cost  on  an  average  about 
one  cent  per  mile.  i>ut  often  run  as  low  as  half  a  cent,  or  even  less,  on  the 

Table  66. 


Percentages  of  the  Cost  of  Labor  and  of  Material,  and  op  ti» 
Various  Parts  of  New  Locomotives. 

<Sbop  and  general  expenses  not  included,  amounting  to  about  50  per  cent  of  Labor 

Account.) 


Items. 
(For  amounts  see  Tables  6x. 

C,  B.  &  Q.  RR. 

(CLASsli). 

St'd  Freight. 

Pbnna.RR.,"C." 
St'd  Passenger. 

Pbnna.  RR.,"L" 
St'd  Freight- 

6a,  etc.) 

Lab'r 

Mat'l 

Total 

Lab'r 

MatM 

Total 

LabV 

Main 

Tout 

Boiler  and  braces. 

9.8' 
10.6 

3-3 
a. I 

5.3 
0.9 

as- 3 
7.1 

10.7 
2.1 

XO.I 

OS 

3S« 
«7-7 
X4.0 

4-3 

154 
1.4 

7-4 
9.9 
a. I 
a. 2 

5.5 
0.9 

ao.6 
10.4 
13.9 
a.x 
7-4 
0.6 

aS.o 
ao.3 
16.0 

4.3 
ia.9 

X.5 

(u.o) 

(".0) 

(4.0) 

(«.2) 
(5.0) 

(t.o) 

18.8 
9.4 

«4.6 
a.o 
6.5 
0.5 

.9.8 
ai.4 
18.6 

Machinery 

RunninfiT-irear 

Frame  and  bed^^astinsr 

4.« 
II. 5 

»-5 

Fillings  and  pump»  cab,  etc 

Painting 

Total  eneine 

39.0 

55.8 

87.8 

a8.o 

550 

83.0 

(35.a) 

5«.8 

87.0 

Tender    

3-5 

8.7 

ia.3 

4.6 

ia.4 

X7.0 

(4.6) 

.   ^-^ 

13.0 

Total  engine  and  tender 

35.5 

64.5 

lOO.O 

3>.6 

67.4 

100. 0 

39.8 

6o.a 

100.0 

Reported  cost  labor  and  malMs. 

$5,803 

$7,954 

$9,980 

Cylinders  and  weight  (long  t'ns) 

«7Xa4 

«7Xa4-33.8  tons. 

30X24—40.9  tons. 
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Table  67. 

Pkrcentagks  op  Cost  of  Various  Parts  for  Various  Forugn  Locomo- 
tives. 

(For  American,  aec  preoedioff  table.    See  also  Table  131.) 


Inois. 


B0iUr^  tmoke-boz,  chim- 
ney, suys..  

Ask-pan^  foot-plate,  cab, 
sand-box  

Wheels^  bearings,  frames, 


springs., 


MaekintTy^     pumps, 

Terse-gear    

Cocks,  safety-valves. 
Paintings  brass  sheathing. 


Total,  both  engine  and 
lender 


Reported  coet,  labor  and 
materials 


Cylinders    and    weight 
(long  tons) 


Approx.     increase     per 
cent  in  cost,  due  to.. 


Pakis  a  Orlsans 

(France). 
StM  Freight. 


Lab»r  Mat*!  Total 


8-3 

2.3 

5  7 

xo.i 
0.9 
x.o 


35. a 

a. 9 

x8.9 

X0.6 
a. a 
a. 6 


a8.3      71.7    xoo.o 


43-5 
S-a 

939 
ao.7 

1:6 


$9*650 


(17X34)— ^.5  tons 


I  brass  in  bY  x6.oXi 
'wrVi.  wh'8xx.6jf 


Itbms. 


Boiler 

Smoke-box,  etc 

Wheels,  frame,  etc. 


Machinery . 
Mountings. 
Painting 


Total  engine  and  tender 


Gt.  So.  a  W. 

(Ireland). 
StM  Freight 


Lab*rMatM  Total 


5.6 

3-9 

3-3 

9-5 
X.7 
x.x 


37.6 

4.3 
97.5 

4.6 
a. a 


as.z      74.9    xoo.o 


33.« 

8.S 
30,8 

X8.3 

6.3 

3-3 


$9.4*4 


17X34—30.0  tons. 


.xo.ojt 
..xa.8]( 


Gt.  So.  &  W. 

(Ireland). 

Heavy  Passenger. 

Items. 

Heavy  Passenger. 

Si'd  Freight. 

LabV 

Mat»l 

Total 

LabV 

Mat'l 

Total 

Lab'r 

Mat'l 

Total 

Boiler         

5.0 
4-5 
X0.4 
5.1 

\% 

3:1 

3.5 

38.3 

■n 

7-9 
4.1 

35.0 
19.4 
3-4 

XX. 0 

38.8 

•1:3 

30.4 

4.« 
5.7 

V9.6 

a^.6 
10. 0 
3« 

38.7 

urii^^ia   frame,  etc •  • . . 

Machinerv 

Smoke^boz 

Paintinir         

p.o      ..., 

Total  ^nsifie  .. 

a3-7 

58.8 

83.5 

343 

56.3 

80.5 

Tender    ....... 

5.8 

IX. 7 

'75 

6.5 

X30 

«9  5 

Total  engine  and  tender 

»8.5 

71-5 

xoo.o 

395 

70.5 

100. 0 

30.8 

69.3 

TOO.O 

Reported  cost,  labor  and  mat'ls 

$9,073 

$7.43" 

$6,709 

Cylinders  and  weight  (long  t'ns> 

(lyXaa)— 30.3  tons. 

X7X34— 31  tons. 

17X24— 30.5  ions. 

Approx.  increase  per  cent   in 
cost,  due  to 

(brass in bV    S.ojt 

1  wr*t-i-  wh*B  i-k  it. 

5  ojr 

K.OK 

. , 10  ojt 

3'VJ 

.  .  ,  .              .TO   rA 

-J- J^l 

TAe  dutrtbution  to  items  is  not  precisely  identical  in  these  Ubles,  as  will  be  apparent 
from  the  percentages.  Multiplying  any  percentage  by  the  total  cost  gives  the  absolute 
expenditure  for  the  item. 
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larger  roads,  especially  where  there  is  an  independent  account  kept  with 
each  engine. 

141i  Water-supply  cost3  about  half  a  cent  per  train-mile  as  an  average* 
sometimes  running  below  that  on  roads  of  very  heavy  traffic,  but  oftener 
running  nearer  to  one  cent  per  mile.  On  all  but  roads  of  very  consider- 
able traffic  one  cent  is  the  safer  estimate.  The  quantity  used  is  very  con- 
siderable. About  six  or  six  and  a  half  pounds  of  water,  as  an  average,  is 
evaporated  per  pound  of  coal,  and  a  freight  engine  burning  a  hundred 
pounds  of  coal  per  mile  will  use  some  eighty  gallons  of  water,  or  require 
the  refilling  of  a  2400-gallon  tank  within  thirty  miles  at  the  utmost,  as  an 
average.  Practical iy.  the  consumption  of  water,  as  of  coal,  is  irregular* 
and  a  full  tank  may  in  cases  be  used  up  within  fifteen  miles;  requiring* 
for  practical  convenience,  tanks  every  ten  miles,  which  is  the  average  on 
roads  of  thin  or  average  traffic.  On  lines  of  heavy  traffic,  tanks  are 
placed  at  average  intervals  of  hardly  more  than  five  or  six  miles.  Table 
57  gives  considerable  data  as  to  these  minor  items. 

142i  Switching  engines  constitute  an  enormous  proportion  of  the  total 
number  in  service  on  most  roads,  the  average  of  the  whole  State  of  New 
York  being  twenty-eight  per  cent  of  the  whole  number  in  service,  or 
nearly  forty  switching  engines  for  every  hundred  in  through  service  earn- 
ing money.  Their  v  mileage"  is  fixed  by  an  allowance  (usually  six  miles 
per  hour,  but  sometimes  eight),  so  as  to  bring  their  expenses  per  "  mile" 
in  some  reasonable  or  desired  ratio  to  that  of  through  engines.  The 
great  expense  of  this  service  does  not  tend  to  decrease,  but  rather  to  in- 
crease, with  growth  of  traffic,  and  is  with  reason  felt  to  be  lai^ly  due  to 
removable,  and  hence  discreditable,  defects  of  administration.  The 
burden  is  somewhat  relieved  at  the  larger  terminals  by  fixed  terminal 
charges  allotted  out  of  the  through  rates  before  dividing  it  (at  New  York 
four  to  five  cents  per  hundred  pounds  out  of  through  rates  of  twenty  to 
thirty  cents,  or  even  less).  It  is  a  charge  but  little  affected  by  any  of  the 
details  of  alignment,  so  that  we  need  not  discuss  it  in  detail,  but  in  cer- 
tain computations  it  is  an  element  which  needs  to  be  remembered — nota- 
bly in  computations  of  the  value  of  reducing  grades  on  old  roads,  whereby 
this  portion  of  the  motive-power  expenses  is  not  seriously  reduced. 

The  diagram  given  in  Fig.  4  illustrates  very  fairly  the  past  tendency  ol 
locomotive  expenses.  Alone  of  all  the  items,  wages,  it  will  be  seen,  have 
remained  practically  uniform.  There  was  a  slight  tendency  to  decrease  during 
the  hard  times  of  1877-79,  but  they  recovered  later,  and  remain  at  the  end  sub- 
stantially what  they  were  in  the  beginning. 

The  cost  of  fuel  declined  sharply  after  1872,  but  since  1876  has  been  neariy 
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uniform.  Two  possible  causes  for  this  are  indicated  on  the  diagram,  both  of 
which  probably  had  their  effect.  One  was  the  increase  in  miles  operated,  which 
probably  gave  better  access  to  coal-mines,  but  another  and  probably  very 
important  contributing  cause  was  the  increase  in  miles  run  per  engine  per  year, 
which  likewise  began  simuluneously,  and  ceased  to  advance  sharply  after  the 
cost  of  fuel  ceased  to  decrease. 

The  course  of  cost  of  repairs  is  very  instructive.  It  will  be  seen  that  the 
decrease  has  been  enormous,  and  it  is,  doubtless,  in  great  part  due  to  natural 
and  permanent  causes,  such  as  the  decrease  in  cost  of  materials  and  better  shop 
facilities.  But  it  needs  but  a  brief  glance  at  the  line  showing  **  Number  of 
engines  on  road,"  in  connection  with  the  cost  of  repairs,  to  detect  another 
explanation,  of  vast  importance  in  its  effect  on  operating  expenses,  which  is 
too  little  remembered  in  studying  maintenance  charges,  viz.,  the  enormous  and 
continuous  infusion  of  *'new  blood"  into  the  locomotive  stock,  giving  at  all 
times  a  very  large  number  of  new  locomotives  in  the  stock  in  addition  to  the 
proportion  naturally  required  to  replace  old  engines  worn  out.  As  new  engines 
cost  comparatively  little  for  repairs,  it  is  inevitable  that  this  abnormal  propor- 
tion of  new  engines  should  greatly  affect  the  average  cost  of  repairs,  and  it  is 
very  clear  that  it  did  so.  The  very  small  expense  for  repairs  in  1875-9  ^^^  ^^^ 
wholly  due  to  economies  enforced  by  hard  times,  although  no  doubt  largely  so, 
but  in  great  part  to  the  fact  that  there  was  a  greater  proportion  of  new  engines 
in  service  than  at  any  time  before  or  since.  Afterwards  the  inevitable  increase 
came  about,  in  spite  of  heavy  falls  in  the  cost  of  much  of  the  material  used,  due 
to  improved  processes  of  manufacture  and  cheaper  transportation,  and  should 
the  continual  additions  of  new  stock  cease,  it  is  very  certain  that  the  increase 
must  go  still  further.  It  is  to  be  remembered  also  that  these  nominal  **  repairs" 
do  not  include  many  incidentals  for  maintenance  of  shops,  etc.,  which  are 
really  a  part  of  the  cost  of  repairs,  but  not  ordinarily  included  in  iL  A  chief 
reason  for  the  heavy  decline  since  1866  is  undoubtedly  the  continued  improve- 
ment in  the  character  of  the  roadbed  and  in  the  quality  of  the  workmanship  and 
material  used. 

The  increase  in  the  average  miles  run  per  engine  shows  an  unusually  favor- 
able record,  and  one  not  likely  to  be  much  further  improved  on,  since  an  average 
of  nearly  a  hundred  miles  per  day  for  every  day  in  the  year  and  for  all  engines 
nearly  reaches  the  possible  limit.  It  implies  that  single  engines  have  more 
than  doubled  this.  The  decrease  in  miles  run  and  simultaneous  increase  in  cos: 
of  repairs  per  mile  run  in  1882  can  hardly  be  an  entirely  accidental  coinci- 
dence. 

Table  68  shows  the  average  miles  run  per  year  and  the  average  cost  per 
year  of  "locomotive  power"  (repairs,  stores,  wages,  and  fuel)  on  ten  repre- 
sentative English  and  American  lines.  The  latter  by  no  means  represent  the 
best  American  practice,  as  will  be  evident  from  Fig.  4,  but  are  those  lines  (for 
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the  most  part)  which  are  operated  ander  the  most  fairly  comparable  conditions 
with  the  English  lines.  Could  the  ton-miles  and  passenger-miles  per  year  per 
engine  be  compared,  the  contrast  in  work  done  per  engine  would  be  astounding 
(over  three  to  one),  but  the  English  railway  statistics,  alone  of  those  of  civilized 
countries,  do  not  give  these  facts.  In  part  the  difiference  in  work  done  is 
explicable  by  difference  of  conditions,  but  by  no  means  wholly  so.   . 

Table  69  gives  the  work  done  per  year  per  engine  and  the  number  of 
engines  in  all  countries,  from  which  it  appears  that,  far  as  American  practice 
is  ahead  of  English,  the  latter  surpasses  that  of  all  other  countries. 


Tablb  68. 

"♦ 

Annual  Avkrags  Expenditure  Per  Locomotive  por  Locomotive  Power 
ON  Ten  Leading  Lines  in  the  United  Kingdom  and  in  the  United 
States,  with  the  Average  Annual  Number  op  Train-Miles  Run  Per 
Engine. 

[Abitncted  and  racompated  from  "  Railway  ProUcaia,**  by  J.  S.  Jeans,  Secretary  British  Iron 

and  Steel  Anociation.] 


Bmgush  LocoMonvBS. 

AlfSUCAM  LocoMonvBS. 

Per  LocoMonvB. 

Pas  LOCOMOTIVB. 

Road. 

Average 
Annual 
Expendi- 
ture. 

Average 
Train- 
MUes. 

Average 
Annual 
Expendi- 
ture. 

Train- 
Miles. 

Great  Northern.. 

North-Basteni ■ . .  • . 

3.540 
3.040 
a,455 

3.000 
3.7ao 
a,98o 
3,610 
4.370 

ax,5x8 

16,840 
19,600 
«S.4aa 

«9.3«3 
ax,456 
X8.101 
«9,959 
aa.3«3 
«9.844 

Bottonft  Albany 

Boston  ft  Lowell 

Boston  ft  Maine.  

Boston  ft  Providence ... 

Old  Colony 

N.  Y.,  New  Haven  ft  H. 
N.T.,  Lake  Brie  ft  W'n. 
N.Y.  Cent,  ft  Hudson  R. 
Pennsylvania— Pa.  Div.. 
BalUmore  A  Ohio 

Average 

$7.S40 
8,600 
6.«40 
6,840 
6,440 
8,6to 
4,a6o 
7,7ao 
5.880 
a,70o 

ao,ooe 
•5.000 

9X,000 

x8,ooo 
90,000 
3x,ooo 
14,000 
95,000 
a6,ooo 
27,000 

Midland 

Great  Western 

Great  Bastem   

Caledonian 

North  Bffitsih... 

Lood.,  Bright.  &  So.  Cst 

Avenge 

$3,080 

X7.539 

•5.590 

93.998 

j  American,  .  .  {14,860 
'1  English,  .  .  .  |xo,94o 
j  American,     .      x.057  cts. 

*  1  English,    .    .  9  to  9.4  cts. 
(  American,     .      9.198  cts. 

*  1  English  (about  the  same). 

AH  the  above  is  for  1883,  except  the  rates,  which  are  for  1885.    The  earnings  and 
flies  given  are  for  the  national  aggregates,  and  not  merely  for  the  ten  roads  above. 


Average  earnings  per  year  per  locomotive, 
Average  rate  per  too-mile,  ..•••• 
Average  rate  per  passenger-mile,  .... 
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Table  69. 

Total  Number  op  Locomotives  in  Different  Countries,  Number  of 
Train- Miles  which  they  have  accomplished,  and  the  Average  Milbs 
Per  Day  and  Per  Year  Per  Locomotive. 

(Abstracted  from  *'  Railway  Problems,"  by  J.  S.  Jeans,  Secretary  British  Iron  and  Steel 
ciation,  with  some  modifications.] 


COUNTRIBS. 

Number 

of 

Locomo- 

tives. 

Train- 
Miles, 
z  ss  z,oao. 

Average 
Miles 
Per  Loco- 
motive 
Per  Annum. 

Average 
Miles. 
Per  Loco- 
motive 
Per  Day. 

United  States 

United  Kingdom.. 

Germany 

Austria 

23,823 

14,827 
11.330 
3.671 
1.790 
8,088 
1,630 

34 
III 

519 
211 

5.844 
98 

595 
1,730 

538.011 

272,803 

134.489 

47.144 

23.870 

135.860 

24,642 

433 

1,557 

11.435 

2,207 

6l.Q40 

22.583 
18.395 
11,870 
12.842 

13.335 
16.798 
15. 118 
12.735 
14.027 
22,033 
10.460 

TO  coo 

62 
50 
33 
35 
37 
46 
41 
35 
38 
60 
29 
29 
33 
35 
54 

Belgium 

France ... 

Italy 

Luxembourg 

Norway 

Netherlands 

Roumania 

Russia 

Finland 

1,177       12.010 

7.674     12,897 

^'^.QIQ          10.606 

Switzerland 

India 

=" 

The  above  statistics  are  for  1883  for  the  United  Sutes  and  Great  Britain,  and  for  xSSa 
ior  the  other  countries.  Some  American  roads  (see  Fig.  4)  run  up  to  an  average  for  large 
numbers  of  engines  of  100  miles  per  day. 

143.  Repairs  of  Cars  can  be  estimated  with  most  correctness  per 
car-mile,  and  not  per  train-mile.  They  may  be  roughly  placed,  with  a 
very  fair  degree  of  correctness,  at  \  cent  per  freight  car-mile  and  li 
cents  per  passenger  car-mile,  on  the  larger  roads.  On  small  roads  \  cent 
per  car-mile  for  freight-car  repairs  is  more  nearly  correct.  Figures  indi- 
cating much  less  than  this  require  allowances.  This,  however,  as  in  the 
case  of  engine  repairs,  includes  only  labor  and  material  directly  applied 
to  the  cars  themselves,  and  there  is  a  considerable  amount  of  incidental 
expenditure,  which  is  really  a  part  of  the  actual  cost  of  maintaining  the 
cars,  but  which  is  yet,  for  very  proper  reasons,  already  stated,  not  gen- 
erally included  in  the  reported  cost  of  car  repairs. 

Such  general  and  incidental  expenses  amount  to  from  10  to  25  per 
-cent  of  the  total  cost  of  car  repairs  proper. 
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Tablb  70. 

AvBKAGB  Cost  of  Car  Repairs  on  Western  &  Atlantic  Railroad  for 
Different  Kinds  of  Cars. 

Cast  Per  Car  Per  Year, 


PUMnger. 

Local  Bos. 

Stock. 

Coalaod 

Flat. 

Lint. 

Running  gear 

Interior  fittings 

Miscellan's  material. . 

$64.80 
23.45 
41.75 

$6.78 
12.10 

$7.46 
8.50 

$6.76 
6.50 

•19.09 
13.49 

Total  material 

Labor 

$130.00 
III. 50 

$18.88 
II. 12 

•15.96 
9.35 

$13.26 
4.48 

•32.58 
10.63 

Total 

$241.50 

$30.00 

$25.31 

•17.74 

•43.20 

Miles  per  car 

No.  of  cars  in  use.. . . 

36.480 
138 

7.780 
194 

5.601 
40 

5.420 
489 

"•?^' 

Cost  Per  CarMiU, 

Running  gear 

Interior  fittings 

Miscellan's  material. . 

ctt. 
.178 
.064 
.114 

cts. 

.087 
.155 

eta. 
.133 

.152 

cts. 
.125 

.120 

Ctl. 

.191 
".135 

Total  material 

I^bor 

.356 
.306 

.243 
.143 

.285 
.167 

.245 
.083 

.326 
.106 

Total 

.663 

.386 

.452 

.328 

.433 

The  above  includes,  whether  by.  chance  or  otherwise,  no  charges  whatever  for  seats  01 
upholstery  of  passenger  cars.  Otherwise  it  includes  all  work  done  in  the  car  department 
for  »iMifat>n«nf»  of  cars,  both  repairs  and  renewals.  The  cost  per  passenger  car  is  very 
km. 

Tables  70.  71,  72.  73  were  computed  from  dato  given  in  a  very  careful  paper 
on  car  mileage  and  repairs  by  E.  C.  Spalding.  Car  Accountant  W.  &  A.  R.  R., 
and  afford  about  the  most  trustworthy  data  on  the  details  of  car  repairs  which  is 
extant.  Such  information  is  very  difficult  to  obtain,  and  even  this  affords  no 
means  of  distributing  expenses  to  different  parts  of  the  car  body.  Making  a 
proper  allowance  for  labor,  it  will  be  seen  that  soiw.ewhai  over  40  per  cent  of 
car  repairs  arises  from  running-gear  maintenance,  and  nearly  75  per  cent  frow 
truck  repair*.  By  far  the  larger  part  of  the  remainder  is  for  draw-gear  r^ 
pairs.     Other  repairs  of  body  are  a  very  small  expense. 

These  sutistics  give  the  true  average  cost  of  car  repairs  for  a  stock  which 
II 
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is  being  neither  increased  nor  decreased.  They  are  almost  the  only  records  of 
the  kind  which  have  been  published. 

One  very  notable  fact  in  Table  70  fs  that,  contrary  to  what  might  be 
expected,  the  cars  which  make  the  largest  mileage  per  year  cost  the  most  per 
mile  for  maintenance.  The  chief  reason  for  this  is,  probably,  that  they  are 
maintained  up  to  a  higher  standard;  but  as  the  cars  in  local  service  arc  (i)  sub- 
jected to  more  banging  and  more  frequent  use  of  brakes,  and  (2)  make  a  smaller 
mileage  per  year,  so  that  the  rotting  and  other  effects  of  time  and  age  are 
divided  up  among  a  smaller  number  of  miles,  we  should  expect  to  see  a  some-^ 
what  higher  cost  per  mile  run  for  such  cars.  On  the  contrary,  it  is  smaller,  both 
for  running  gear  only  and  for  the  aggregate  of  all  items. 

Table  74  gives  the  cost  of  car  repairs  on  the  Lake  Shore  &  Michigan  Souihera 
Railway  for  repairs  proper  and  renewals  separately.  In  former  years  the  cost 
of  Lake  Shore  car  repairs  was  much  higher  than  that  shown  ;  $50  per  year  is. 
perhaps  a  fair  permanent  average  at  present  prices.  The  reason  why  no  dis- 
tinction is  even  attempted  between  renewals  and  repairs  in  either  locomotive  or 
car  maintenance  is  clear  from  the  note  to  the  table. 


Table  71. 

Cost  of  Frbight-Car   Repairs  Per  Mile  Run  by  Items  for  Cars  of 
Various  Ages— Western  &  Atlantic  Railroad. 


Box  Cars. 

Coal  Caks. 

Items. 

Av'se 

alf 
Cars. 

1  to  5 
years. 

6  to  to 
years. 

XX  to  16 

years. 

Cars. 

X  to  5 
years. 

6  to  xo 
years. 

zt  to  16 

yearfc 

Axles 

.03s 
.zox 

.073 

.oaa 
.o8x 
.059 

.049 

.1X9 
.077 

.051 
"3 
•  no 

.03X 
.073 
.063 

.0x6 
.049 
.039 

•<H5 
.099 
.09X 

.034 
.083 
.07X 

BrasMS r 

Wheels 

RunninflT  irear 

.ao9 

.»55 

•23t 

.984 

1     .X67 

.090 

.a35 

.x88 

Cast>iroa  

.030 
.054 
.059 

.09Z 
.023 
.009 

.X3S 
.019 

.oao 
.036 
.017 
.029 
.017 
.009 
.075 

.007 

.030 
.066 

.073 
.090 
.099 

.0x6 
•154 

.0x8 

.050 
.074 
.090 
.099 

.033 
.01 X 

.997 
.0x3 

.039 
.070 
.065 
.oxz 
.0x6 

.I4X 
.004 

.091 
.098 
.007 
.oxx 

.0x6 

.046 

.009 

.03X 
.too 
.X16 
.006 
.018 

.990 
.005 

Wrouarht-iron 

.043 
.086. 
.o8x 
.014 
.0x6- 

.170^ 
.006 

Lumber 

Sprin||[9 

Bolts 

Paint 

Labor  

Nails,  chains,  and  metal- 
lic sundries.  

.544 

•35' 

.630 

.804 

.506 

.991 

•73X 

.604 

Av.  miles  run  per  year. . 

9,238 

11.767 

8*904 

6.996 

'    4,970 

5.541 

4,336 

5»o9« 

Av.  total  cost  per  year. . 

•50.33 

•39.89 

•56.  xo 

•56.96 

•a5a4 

•19.95 

•3«.67 

•3o.7» 
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Table  72. 
Cost  op  New  Box  Car  in  Detail,  1883. 

(Dedooed  from  data  giTcn  in  a  paper  by  E.  C.  Spalding,  Car  Accountant,  Western  ft  Atlantic 

Railroad.] 


Matbxial. 

Labor. 

Total 

Per  Cent. 

Lumber. 3*987  ft. 

Wrought-iron. . .  704  Iba. 

Cast-iroa 606  •* 

Nails,  etc 

•7974 

35.«o 

x8.x8 

5." 

4.X4 
xa.6o 
3.a8 

•ao  days  carpenter. 

•45 -co 

•183.33 

4.M 
16.60 
6.a8 

36.1 

Draw-apringB. . .  .46  Ibt. 

Tin  roof 

Painting 

0.8 

4  days  tinner 

x^  days  painter 

4.00 
3.00 

3-3 
I. a 

Total  body 

•158.35 
3x.a 

$5>.oo 
zo.a 

•azo.35 
4«.4 

4«.4 

Truck. 


Wheels 4,aoolbs. 

[  •t6o.oo 

14.08 
16.56 
9-74 
50.00 

39. «« 
•79 

•z6o.oo 

14.08 
16.56 

««4.57 

1.39 

32. 5 

Aales 1,400  " 

Brusca 64  " 

Springs.; 184    " 

Lumber 487  ft. 

Wffonght-iron .  x,ooo  lbs. 

Cast-inm 1,306  *• 

Painting 

a.8 

3-3 

ao.7 
•3 

'Carpenter 

Painter 

•565 

.50 

Total  truck 

•890.35 

•6.15 

•a96.50 

58.6 

Total  car 

•448.70 
88.5 

•58. IS 
XX. 5 

•506.85 
100.00 

xoo.o 

Percent 

The  weight  of  metal  in  a  standard  New  York  Central  40,000-Ib.  box-car  is 
follows: 

Wrought-iron  in  car  body a,55a  lbs. 

Cast-iron  in  "         797  ** 

Steel  in  ••        X04  " 

Malleable  iron  in      «•         X334** 

Wr't-iron  in  trucks,  inelnd^g  sales,  3,144  " 


Cast-iron  in  trucks,  includ^gwbeels, 

Malleable  iron  in  trucks 

Journal-bearings 

Wheels,  each 

Axles  (M.  C.  B.  Standard) 


given  ai 

5,3^  lbs. 
48  " 
80  " 

sn  " 

347   " 


The  TOTAL  COST  PER  TRAIN-MILE  of  passenger-car  repairs  and  freight- 
car  repairs  is  very  nearly  the  same  in  the  aggregate,  as  may  be  seen  from 
Tables  7$-3o,  although  the  proportion  of  the  constituent  elements  differs 
considerably.     (See  par.  1 50.) 
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Table  73. 

Average  Cost  in  Detail  op  Keeping  in  Repair  Trucks  and  Bodies 
Separately  of  Box  Cars. 

Age  of  cars  three  years.    Built  at  cost  of  $515.00  each.    (Compare  Table  87.) 


Trucks. 
OriffittJil  Cost,  $3x5. 

Body. 
Original  Cost,  $aoo. 

Itkms. 

Cost  Per 
Year. 

Per  Cent 
of  Total. 

Itbms. 

Cost  Per 
Year. 

Per  Cent 
ofTotaL 

Axles 

I3.04 
"■44 
6.06 

6.3 

X9.6 

Labor 

$545 

1.33 
X.40 

X.XX 

1.70 

i.a6 

1.19 

XX. 3 

BnuuHts  .  1 

Cast-iron  ............ 

nebeeto 

Wrougbt-iron 

Bolts 

*ax-54 

44.7 

Runniaffgear 

Lumber 

Springs 

«4-97 

a.TS 

«.66 

s.xo 

.<J7 

.XX 
.OS 

.oa 

X0.3 
5.6 
5-5 

4.4 

x.y 

Springs 

Chains,    nails,   nuts, 
paint,  screws,  sol- 
der, tin 

L«ty>r 

Cast-iron 

Wrought-lron 

Bolts 

Lumber 

•.6 

Nuu 

Paint 

Total 

$34.8. 

73. a 

$«3.44 

»7.« 

Total  cost  per  car. 

$48.25 

xoo.o 

^  The  expenditures  for  wheels  are  extremely  low  in  all  the  Western  &  Atlantic  recordSb 

I        Many  roads  show  as  high  as  40  per  cent  of  car  repairs  expended  in  wheels  alone. 


144.  The  established  mileage  rate  for  interchange  of  traffic  is  }  cent 
per  car-mile,  this  rate  having  been  attained  by  a  gradual  drop  from 
3  cents  to  2  cents,  to  i^  cent,  to  i  cent,  and  at  last  to  the  present  rate. 
\  cent,  and  including  (or  being  intended  to  include)  a  certain  profit  on 
the  use  of  the  cars  sufficient  to  take  away  all  inducement  for  keeping 
loreigu  cars  in  home  service,  if  not  to  place  a  certain  penalty  on  such 
use.  it  is  probable  that,  as  an  average  of  several  years,  the  price  stated 
is  sufficient  to  do  this,  especially  as  in  addition  to  this  sum  the  road 
using  foreign  cars  is  required  to  make  good,  at  its  own  expense,  any 
deterioration  which  parts  of  the  car  other  than  the  wheels  and  azl*^  may 
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suffer  while  on  its  lines.  Nevertheless,  whenever  business  is  brisk  and 
cars  are  scarce,  which  may  be  one  half  to  two  thirds  of  the  time,  the  price 
fixed  is  not  sufficient  to  cause  cars  to  be  sent  home,  and  earnest  efforts 
are  now  making  to  bring  about  a  change. 

145.  This  effort  is  more  particularly  directed  to  the  fixing  of  some>per-diem 
rate,  to  cure  the  great  present  evil,  that  when  cars  are  kept  on  hand,  on  a  side- 
track, instead  of  being  sent  home,  sometimes  for  weeks,  the  offending  road  loses 
nothing,  since  it  pays  nothing  for  the  car  except  wnen  it  is  in  motion.  The 
most  favored  plan  is  a  change  to  a  mixed  per-diem  and  mileage  rate,  approxi- 
mating to  25  cents  per  day  -f-i  cent  per  mile.  If  the  car  were  kept  faithfully  in 
service,  there  would  probably  be  no  dispute  that  f  cent  per  car-mile  is  sufficient 
to  cover  (i)  maintenance  and  renewal  charges,  (2)  interest  on  the  value  of  the 
car,  and  (3)  a  fair  business  and  punitory  profit  in  addition. 


Table  74. 

Cost  of  Freight-Car  Repairs  Per  Car  Per  Year,  on  Lake  Shore  ft 
Michigan  Southern  Railway,  for  Six  Years. 

(Average  mileage  of  cars  per  year,  about  13,500  miles.) 


Ybas. 


1880 

1881 

1882 

1883 

1884 

1885 

Total,  6  years. 
A  v.  per  year.. 


Cost  Cak  Per  Year. 


Repairs  only. 


$47.80 
43.46 
38.90 
30.64 
21.24 
35.30 


•217.34 
36.22 


New  can  built 

for  acct. 

**  repairs." 


$4.00 

2.74 
1.59 
5.56 
3.17 
1.05 


I18.II 
3.02 


Total  repairs 
and  ren'ls. 


f5l.8o 
46.20 
40.49 
36.20 
24.41 
36.35 


$235.45 
39.24 


No.  OF  Cars 


Total  in  use, 


12,107 
14,663 
16.796 
16.649 

16.355 
16.629 


15,520 


Built  new 

for 
renewals. 


107 

66 

58 

197 

108 

38 


574 
95.7 


For  the  ten  years  1870-7C;  preceding  this  table,  the  Lake  Shore  built  in  all  2,233  cars 
entirely  new  on  renewal  account,  making  the  total  number  rebuilt  entirely  new  in  sixteen 
years,  2,807.  The  stock  of  cars,  beginning  with  6,077  i°  ^870,  was  increased  to  10,185  in 
1874,  and  then  remained  practically  stationary  until  the  middle  of  1879,  when  the  increase 
began  to  the  figures  above.  Except  that  a  large  majority  of  cars  are  rebuilt  piecemeal, 
amd  maintain  a  kind  of  continuous  existence,  at  least  10,000  cars  should  have  been  rebuilt 
during  this  period  instead  of  2,807.  ^^  Is  probable  that  most  of  the  latter  were  broken 
ap  entirely,  chiefly  because  they  had  become  of  too  antiquated  design  to  be  serviceable. 
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H6.  The  repairs  which  the  road  using  foreign  cars  has  to  pay  for  in  addi 
tion  to  paying  f  cent  per  mile  are  not  of  great  importance,  and  are  determined 
in  this  wise:  At  every  junction  point  there  is  an  inspector,  usually  a  joint  in- 
spector,  who  admits  cars  on  to  the  road  only  when  *'  in  good  running  order,"  as 
determined  by  minute  specifications  revised  yearly  by  the  Master  Car-Builders' 
Association.  Once  on  the  road  it  must  be  passed  off  as  fulfilling  all  the  same 
specified  conditions,  or  be  sent  to  the  shop  for  repairs.  Failures  of  the  wheels  or 
axles  are  assumed  to  be  (in  default  of  evidence  to  the  contrary)  from  the  nor- 
mal wear  paid  for  by  the  \  cent  per  mile.  Other  failures,  broken  draw-timber 
castings,  sills,  doors,  roofs,  trucks,  etc.,  are  assumed  to  result  from  bad  usage, 
and  are  made  good  in  addition  to  the  mileage  payments.  In  this  way  a  road 
may  often  have  to  pay  for  repairs  due  to  gradual  deterioration,  for  which  it  is 
not  at  fault;  but  the  average  is  about  fair:  and  since  no  general  repairs  are 
made,  but  the  car  is  simply  patched  up  so  as  to  barely  pass  inspection,  it  does 
not  amount  to  a  very  heavy  addition  to  the  established  mileage  rate. 

147.  The  apparent  cost  of  car  repairs,  to  an  even  greater  extent  than 
the  cost  of  engine  repairs,  has  been  and  will  continue  to  be  far  smaller 
than  it  really  is  because  of  the  constant  additions  of  new  stock,  made 
necessary  by  the  rapid  growth  of  traffic.  As  the  repairs  on  new  cars  are 
small  for  many  years,  if  the  stock  of  cars  be  doubling  every  four  or  five 
years,  as  has  been  the  case  in  the  United  States  for  the  past  twenty  years, 
the  apparent  cost  of  repairs  cannot  but  be  greatly  affected.  Table  74 
shows  how  great  an  effect  this  cause  may  have,  in  many  cases.  Any 
figures  seeming  to  be  much  below  those  here  given  will  be  apt  to  be 
largely  affected  by  this  cause,  or  by  the  one  above  alluded  to — omission 
of  general  and  incidental  shop  expenses. 

148.  We  are  less  concerned,  however,  as  in  the  case  of  engine  repairs, 
with  the  total  cost  of  car  repairs  than  with  its  origin  and  subdivisions ; 
as  in  that  way  only  can  we  properly  determine  what  effect  differences  of 
grade  and  line,  or  other  specific  causes,  will  have  upon  the  cost  of  this 
item.  Few  railways  keep,  and  none  publish,  any  detailed  record  of  the 
cost  of  the  various  items  which  make  up  the  enormous- aggregate  of 
"  repairs  of  cars,"  that  being  the  only  one  which  appears  in  the  reports, 
or,  as  a  rule,  on  the  books.  It  is  therefore  difficult  to  determine  pre- 
cisely the  ratio  of  the  various  items  to  each  other.  Nevertheless,  from 
the  mformation  given  in  Tables  70  to  73  and  other  data  (compare 
especially  Table  87)  we  may  conclude  that  the  actual  cost  of  repairs  and 
ccnewals  of  freight  cars  is  divided  very  nearly  as  follows : 
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Wheels, 30  per  cent. 

Axles,  brasses,  and  axle-boxes, 30        " 

Springs 10        " 

Truck  frame  and  fittings 5        ^ 

Total  truck 75        ** 

Brakes, 5 

Draw-bars,   . 10        •• 

Sills  and  attachments, 5        ** 

Car  body,  painting,  etc, 5        ** 

Total .100 


149i  Passenger-car  repairs  are,  for  wheels,  axles,  and  brasses,  but 
-slightly  more  than  for  a  freight  car  per  mile.  Exact  information  as  to 
the  comparative  mileage  of  passenger  and  freight  wheels  is  difficult  to 
obtain,  owing  to  the  fact  that  as  soon  as  wheels  show  any  noticeable  de- 
fect, which  yet  does  not  make  them  unsafe,  they  are  withdrawn  from  pas- 
senger service  and  put  under  freight  cars,  often  making  a  lai^e  mileage 
before  being  finally  scrapped.  The  general  tendency  of  the  available 
evidence  is  that  there  is  but  little  difference,  and  that  difference  in  favor 
of  passenger  cars,  the  effect  of  the  higher  speed  being  counterbalanced 
by  less  injurious  brakes  and  better  springs.  The  extra  cost  of  repairs  and 
renewals  of  passenger  cars  is  mainly  in  its  decorations,  better  painting, 
and  interior  fittings ;  and  bearing  in  mind  that  passenger  cars  are  not 
exposed  to  anything  like  the  rough  service,  blows,  and  shocks  which 
come  upon  freight  cars,  we  may  say,  without  any  error  of  moment,  that 
the  average  cost  per  passenger  car-mile  is  about  as  follows : 

Fit.  Car.    Pass.  Car. 
Cts.  Per  Mile. 

Running  gear,  draw-bars,  etc 0.3  0.5 

Sills,  frames,  etc o.i  0.2 

Painting  and  varnishing  car  body, 0.2 

Interior  fittings  and  upholstery 0.5 

Total 04  1.4 

150.  In  other  words,  the  cost  of  maintaining  a  passenger  car  for  those 
items  or  parts  of  items  which  are  affected  by  differences  of  distance,  cur- 
vature, and  gradients  is  not  so  much  greater  than  for  freight  cars,  but 
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that  it  is  noticeably  smaller  per  passenger  train-mile,  but  the  total  cost 
of  repairs  per  train-mile  is  about  the  same.    (See  note  foot  of  page  163.) 

151.  The  average  mileage  of  freight  cars  per  year,  taking  the  whole 
equipment  of  a  road  together,  ranges  from  11,000  to  15,000  miles,  some- 
times even  higher,  but  very  frequently  considerably  less.  On  short  roads 
with  heavy  local  business  it  is  often  smaller  than  this,  averaging  10,000 
miles  per  year,  or  even  less.  The  tendency  in  recent  years  has  been  to 
decrease.  The  mileage  made  by  different  cars,  however,  varies  enor- 
mously :  "  line"  cars,  so  called,  belonging  to  the  independent  or  semi- 
indei>endent  organizations,  which  now  conduct  a  very  large  proportion 
of  the  through-freight  business  passing  over  several  lines,  make  th^ 
greatest  mileage,  as  is  but  natural ;  both  because  they  are  exclusively 
used  in  long-trip  through-business  and  because  they  are  most  sharply 
looked  after.  The  general  average  of  all  classes  of  cars  (see  also  Table 
70)  is  about  as  follows : 

Miles  Per  Day.  Miles  Per  Year. 

Coal  and  flat  cars,     .    .         ..  15  to    20  5,000  to    7,500 

Box  cars, 25  to    40  9,000  to  1 5,000 

•'  Line"  cars,      . 70  to  100  25,000  to  35,000 

Average, 35  to    45  12,000  to  16,500 

The  average  mileage  of  passenger  cars  ranges  from  40,000  to  60,000 
miles  per  year,  these  being  about  the  two  extremes.  Through  coaches, 
sleeping-cars,  etc.,  run  much  higher  than  this— up  to,  in  some  cases» 
150.000  miles,  averaging  about  100.000. 

152.  Train  Wages,  the  sole  remaining  considerable  item  affected  by 
line  and  grades,  are  less  difhcult  than  the  preceding  to  state  with  correct- 
ness. The  following  are  a  close  approximation  to  the  rates  which  now 
prevail  in  this  country  for  average  runs  of  a  hundred  miles.  In  1870-74 
they  were  naturally  higher  than  this,  say  25  per  cent,  and  higher  yet  in 
the  preceding  decade.  In  1875-78  they  were  about  10  per  cent  lower. 
They  vary  considerably  in  different  parts  of  the  country,  but  less  than 
any  other  item  of  train  expenses : 

Freiirtat.  Passenger. 

Engineman, $3- 50  to  I3.75  I3.50  to  $4.00 

Firemen 1.75  to     2.00  1.75  to     2.00 

Conductor 2.75  to     3.00  3.75  to     5.00 

Brakeman  (each,  $1.75).     3-5o  to     5.25  3.50  to     3.50 

Baggage-men ...  2.00  to     3.00 

$11.50  to  $14.00         $14.50  to  $16.50 
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153.  The  system  by  which  train  wages  are  fixed  varies  materially.  It 
is  sometimes  strictly  by  the  month  or  day,  especially  in  passenger  ser« 
vice— a  certain  run  being  called  a  day's  work,  independent  of  the  time 
actually  employed.  These  runs  may  vary  anywhere  from  75  to  no  or 
120  miles;  but  if  it  constitutes  de facto  a  day's  work,  it  is  rated  a  day, 
independent  both  of  time  and  distance  run. 

This  system  was  formerly  universal,  and  is  s^ill  very  common  for  pas- 
senger service ;  but  with  increase  of  traffic,  and  esi>ecially  with  the  con- 
solidation of  lines  into  great  systems,  with  runs  of  widely  varying  length, 
the  practice  is  coming  more  and  more  into  vogue  of  paying  strictly  ac- 
cording to  mileage,  in  the  manner  specified  in  par.  191.  The  chances 
are  that  the  tendency  to  pay  in  close  accordance  with  mileage  will  be- 
come stronger  and  stronger  with  the  great  organizations,  especially  in 
freight  service,  while  the  former  plan  will  always  prevail  with  the  smaller 
independent  lines,  and  even  on  many  of  the  larger  lines  for  passenger 
service. 

154.  A  compromise  plan,  intermediate  between  these  two  extremes, 
is  at  present  more  usual  than  any  other.  The  runs  over  various  divisions 
are  graduated  as  i  day,  \\  day,  i-f^  day,  sometimes,  though  rarely,  \  day, 
etc.,  etc.,  so  as  to  have  a  close  correspondence  with  the  real  distance,  but 
not  to  be  in  exact  ratio  thereto ;  other  circumstances,  such  as  number  of 
stops,  etc.,  being  often  taken  into  account.  This  appears  to  be  not  only 
fairer  than  an  exact  mileage  basis,  but  more  acceptable  to  employ6s.  The 
present  system  of  handling  traffic,  by  which  the  freight  crews  not  only 
know  no  distinction  of  night  or  day  or  week-day  and  Sunday,  but  do  not 
even  recognize  the  day  of  twenty-four  hours,  tends  to  facilitate  this  basis 
of  payment;  the  crews  being  "on"  or  "off"  at  intervals  determined  by 
the  pressure  of  traffic,  and  not  at  all  by  the  number  of  hours  in  the  day 
or  days  in  the  week.  In  passenger  service,  or  wherever  the  freight  ser- 
vice is  tolerably  regular  in  its  character,  the  deference  paid  to  an  exact 
mileage  basis  is  much  less  marked.     (See  also  par.  191.) 

155.  The  tendency  is  strong  to  increase  the  length  both  of  locomotive 
runs  and  of  divisions.  Locomotive  runs  were  formerly  from  80  to  100 
miles.  At  present  they  range  by  preference  from  120  to  150  miles,  the 
gradients  being  often,  of  course,  a  controlling  condition.  The  prevailing 
tendency  is  well  illustrated  by  the  locomotive  divisions  on  the  Canada 
Pacific,  of  which  there  are  19  on  the  2445  miles  between  Montreal  and 
the  Pacific,  an  average  run  per  locomotive  of  ia8|  miles.  The  shortest 
and  longest  runs  are :    (See  ps^e  178.) 
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6  (112,  113,  114,  116,  and  two  of  118  miles)  under  120  miles. 
4  (120,  121,  125,  and  126  miles)  between  120  and  130  miles. 
6  (130,  131,  133,  133,  134,  134  miles)  between  130  and  140  miles. 

1  (145  miles)  between  140  and  150  miles. 

2  (150,  152  miles)  over  150  miles. 

Thus  the  minimum  is  112  and  the  maximum  152  miles.    This  practice 
tends  strongly  to  economy. 

156.  General  and  Station  Expenses  are  but  slightly  affected  by 
any  probable  variations  in  the  line  and  grades*  so  that  it  is  unnecessary 
to  consider  them  in  detail,  although,  for  many  questions  connected  with 
the  operations  of  railways,  such  analysis  is  highly  important.  They 
amount  altogether  to  about  thirty  per  cent  of  the  totsd  operating  ez> 
penses,  ranging  from  twenty  to  forty  per  cent  in  extreme  cases. 
^^^  157.  In  Tables  75,  76,  77,  78  are  given  various  details  as  to  expendi- 
tures for  the  railways  of  the  entire  United  States  and  the  several  interior 
gmups  thereof,  for  the  four  great  trunk  lines,  for  four  minor  trunk  lines^ 
and  for  the  six  leading  Chicago  lines.  These  details  are  all  computed 
from  the  census  sutistics  of  1880,  which  were  the  first  which  gave  an 
available  source  for  obtaining  these  statistics,  on  an  approximately  Sim* 


Table  79. 
Operating  Expenses  op  British  Railways.  1884-85. 


Cents  per 
Train-mile. 

IVrCe&t. 

Maintenance  of  way 

11.32 

16.55 

6.05 

19-77 
2.87 
3.45 
0.68 

0.27 
0.34 
0.51 

0.79 

18. 1 
26.4 

^I 
31.6 

4.6 

5.5 
I.I 

0.4 

0.5 
0.8 

1.3 

Locomotive  power 

Rolling  stock 

Traffic  expenses 

General  charges 

Rates  and  taxes 

Government  duty 

Compensation: 

Personal  injuries 

Damage  to  goods 

Le^al  and  parliamentary  expenses... 
Miscellaneous 

Totals 

62.60 

lOO.O 

No  material  cbange  in  the  percentages  of  these  various  expenses  has  taken  place 
1870,  but  the  cost  per  train-mile  has  fallen  from  an  average  of  77  cents  to  6a.6. 
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Table  80. 

Approximatx  Estimatx  of  the  Details  of  Operating  Expenses  for  an 
Average  American  Road. 

[Liable  to  considerable  variattons  in  individual  instances,  especially  when  the  traffic  is 
very  great  or  very  small,  but  to  much  less  extensive  variations  than  might  be  imagined, 
even  in  extreme  cases.  The  average  total  cost  per  revenue  train-mile  is  still  not  very 
much  below  $x.oo,  and  by  taking  it  at  that  even  figure  the  following  become  either 
percentages  or  cents  per  train-mile,  which  we  shall  hereafter  assume  them 
to  BE.] 


[Prom  1888,  inclusive,  the 
reports  of  the  Interstate 
Commerce  Commission  give 
percentages  of  the  main 
Items  of  operating  expenses 
'--  "  '     •ifBflwaya.j 


for  all  single  I 


Train  Expenses. 
47.0  p.  c. 


Engines. 
x8.op.  c. 


Train 
Wages  and 

SUPPUES. 

17.0  p.  c. 


Road 
engines. 
14.4  p.  c. 


Fuel 7.6p.  c 

Water 0.4    " 

Oil  and 
waste 0.8    •• 

Repairs —  en- 
gines  5.6    " 


Switching  engines 3 .6  p.  c. 

>  Switching  engine  wages  ....1.6    " 

vlg^and   \  Enginew'ges.6.4p.^c. 
3tVr  1  Car  wages... 8.5 
I5?pc     [Carsupplies.0.5    " 


Maintenance  op  Way. 
23.0  p.  c 


Cars. 

12.0  p.  c. 

Track 

BETWEEN 

Stations. 
8.0  p.  c. 

Road-bed. 
7.0  p.  c. 

Yards  and 

Structures. 

8.0  p.  c. 


r  Repairs  and  renewals lo.o  p.  c. 

I  Mileage  (a  practical  equiv- 

\     alent  for  repairs) a.o    *' 

(Renewals  of  rails 2 .0  p.  G* 
Adjusting  track 6.0    *' 

{Renewing  ties 3 .0  p.  c. 
Earthwork,  ballasting,  etc.. 4.0    " 

Switches,    frogs,    and    sid- 
ings   2.5  p.  c. 

Bridges  and  masonry 3.5    " 

Station  and  other  buildings. 2.0    " 


Total  "  Line"  or  Transportation  Expenses 70.0  p.  c. 

Station,  Terminal,  and  General  Expenses  and  Taxes 30.0    " 


Total  Operating  Expenses 100. o  p.  c. 


See  Table  8x  for  similar  estimate  from  former  edition. 
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ilar  basis  of  distribution  of  expenses.  Many  minor  errors  plainly  oc« 
curred  in  making  over  the  accounts,  according  to  the  census  form ;  but 
the  result  is  more  likely  to  afford  a  uniform  basis  of  comparison  than 
any  individual  attempts  to  do  the  same  thing  with  later  statistics. 

In  Table  78  are  likewise  repeated  the  final  results  of  a  large  table, 
which  the  writer  computed  for  his  former  edition,  from  the  accounts  of 
seventeen  different  roads,  each  averaged  for  from  three  to  ten  years.  It 
will  be  seen  that  the  correspondence  between  these  various  statistics  is 
singularly  close — quite  enough  so  to  afford  a  pretty  accurate  basis  for 
estimating  the  expenses  of  any  road.  In  Table  79  are  given  some  corre- 
sponding statistics  for  English  railways. 

'  138.  Summarizing  the  ground  gone  over,  we  may  estimate 
the  operating  expenses  of  a  railway  in  the  North  Central  States, 
laid  throughout  with  steel,  and  of  good  average  character,  about 
as  in  Table  80,  on  the  previous  page.  With  less  accuracy  this 
table  will  apply  to  railways  in  any  part  of  the  United  States,  the 
principal  cause  of  variation  being  volume  of  traffic. 

This  estimate,  however,  is  merely  an  average,  as  should  al- 
ways be  remembered,  to  be  corrected  in  each  individual  case  ac- 
cording to  local  circumstances.  It  has  been  endeavored  in  this 
chapter  to  furnish  a  guide  for  such  corrections,  as  far  as  possible, 
but  nothing  will  fully  take  the  place  of  intelligent  examination 

Table  81. 

Classification  of  Operating  Expenses  Adopted  in  the  Former  Edition 

OF  this  Treatise. 

(Fuel to  p.c 

Engines az  p.  c. -(  Oil,  waste,  etc 9  ** 

(  Repairs 9  •* 

Cars 10   **        Repairs,  inspection,  etc xo  ** 

Train  waires  xa    "      J  Enffineman  and  firemen 6  " 

1  rain  wages xa  ■}  conductor  and  brakemen ....  6  " 

Track  x«    "      i  Renewal  of  rails 7  " 

*™*^'^ *3  1  Adjusting  track,  etc 6  " 

P/^a/1  K*/i  •    »*      J  Renewal  of  tics  3  " 

Road-bed 7  1  Earthwork.  hall«.t   •tr  ?  •» 


Train  Exhbnsbs. 
43  Pc. 


Maintbnancb  of  Way. 
•7  P-  c. 


1  Earthwork,  ballast,  etc. 4 

(  Switches,  frogs,  and  sidings..  3 
Yards  and  structures  7   "     -s  Bridges  and  bridge  masonry,  a.5 
t  (  Station  and  other  buildings. . .  x.5 


Total  **  Line"  or  Transportation  Expknsbs 70  p.  c. 

Station,  Terminal,  and  General  Expenses  and  Taxes 30     " 

Total  Opkrating  Expsnsss too  p.  c. 
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of  the  facts  on  neighboring  roads.  This  table  gives  merely  a 
rude  average  for  use  in  the  remainder  of  this  volume  for  com* 
puting  examples. 


Table  82. 

PSRCENTAGE  OF  TOTAL  RBVBNUE-MiLEAGE    (ASSUMED   AS   100.)  OP    REVENUE- 

Passenger  Trains,  Revenue  Freight  Trains,  **  Switching  Trains,"  and 
•«  Other"  (mostly  Work)  Trains  in  the  United  States  and  Each 
Group  of  States. 

[Comfnited  from  the  Statistics  of  the  Ceosos  of  1880.    For  Census  Groups  see  Table  75.] 


Gbovp  op  Statss. 

MUes 
Oper- 
ated. 

Rbvbnub  Train-Mils- 

AGB. 

OtHBK   MlLBACB. 

(Per  Cent  of  Rer.  Miles.) 

Pas- 
aeoger. 

Freig't. 

Total. 

Switch- 
ing. 

Other. 

Total. 

NewEaglaiid 

5.887 
•8.693 
M.a43 
•5.038 
877 
13.044 

5t.8 
35-6 
34.3 
3x.a 
X6.9 
34.8 

48.a 
644 
65.7 
68.8 
83.  t 
6s.a 

xoo.o 
xoo.o 

lOO.O 

xoo.o 
xoo.o 
xoo.o 

xa.6 
X6.5 
7a 
x6.x 

4-4 
X0.8 

x6.x 

Middle,  Ind.,  and  Mich 

ax.o 

xa.8 

ni.,  la..  Wis.,  Mo.,  Minn 

La,,  Arte.,  Ind.  T    ,  

92  .0 

6.3 
X9.8 

Far  West  and  Pacific 

United  States 

87.78a 

35-5 

64.5 

xoo.o 

X4-4 

*    5'X 

»9.5 

It  is  quite  certain  from  the  statistics  that  the  actual  proportion  of  switching  mileage 
is  larger  than  the  above,  both  because  fully  one  third  of  the  roads  do  not  report  switching 
at  all,  and  because  many  include  switching  with  train-mileage.  The  per  cent  of  switching 
to  revenue-mileage  of  a  few  single  roads  runs  as  follows : 


Bastbkn. 

Per  Cent. 

Middle. 

Per  Cent. 

BAftton  ft  Albany. ......... 

«3-8 
99. 
ax. 
3x4 

X4.8 
37.3 

Allegheny  Valley 

35| 
ax. 8 

5.6 

85-7 

33-7 

8X.X 

4.0 
84.7 
33.5 

AtlTft  Gt.  Western 

Bali.  b'Ohio 

CenL  Vermont 

Bastem 

CI.,  Col.,  C.  ft  Indianapolis 

CI.  ft  Pittsburg        

Col.,  Ch.  ft  Ind.  Central.... 
DtULack.b'lVgsigrn.... 

N.  Y.,  L.  Erie  ft  W 

N.  Y.  Central  ft  H.  R 

Fitchburg 

Maine  Central 

Nashua  ft  Lowell 

Old  Colony 

Prov.  ft  Worcester 

The  two  roads  given  in  italics  above  are  among  those  which  show  an  extraordinarily 
m  cost  per  txatn«mUe.    The  main  cause  therefor  is  dearly  indicated  in  the  above  figuzw. 
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In  Table  80  one  fifth  of  the  total  cost  of  motive-power  has  been 
allotted  to  switching-engines.  In  most  cases  there  is  a  larger 
proportion  than  this,  independent  of  the  switching  done  by  reg- 
ular trains  in  tratisitu^  as  is  partly  indicated  by  the  following 
Table  82. 

In  Table  81  is  given  the  table  corresponding  to  Table  80, 
which  was  used  in  the  former  edition  of  this  treatise  as  the  as- 
sumed average  distribution  of  expenses  for  computing  examples. 


PART  n. 

THE  MINOR  DETAILS  OF  ALIGNMENT 


"  Despise  not  small  things,  for  therefrom  comes  sorrow  and  disap- 
pointment. Yet  remember  that  they  are  small,  and  fix  jour  aims  and 
your  thoughts  chiefly  on  the  great  ends  of  ]ife.***HoRACE  Mann. 


PART  II. 
THE  MINOR  DETAILS  OF  ALIGNMENT. 


CHAPTER   VI. 


THS  NATURE   AND  RELATIVE   IMPORTANCE  OF  THE  MINOR  DETAILS 

OF   ALIGNMENT. 

199.  The  three  details  of  alignment  which  are  properly  to  be 
classed  as  minor  details  are  the  following: 

1.  Distance,  or  length  of  line. 

2.  Curvature,  not  sharp  or  so  ill-placed  as  to  limit  the  length 
or  necessary  speed  of  trains,  but  only  to  increase  the  expense  of 
running  trains. 

3.  Rise  and  Fall,  or  elevations  overcome  by  the  engine  on 
gradients  not  exceeding  in  resistance  the  maximum  of  the  road, 
and  hence  not  limiting  the  length  of  the  train. 

160.  These  are  termed,  collectively,  the  minor  details,  for  the 
reason  that  their  influence  is  comparatively  trifling  upon  the 
future  of  the  property  in  comparison  with  two  other  details  of 
overwhelming  importance,  viz.: 

I.  The  amount  of  traffic  which  the  line  has  been  or  may  be 
adapted  to  secure  (often  very  largely  and  even  ruinously  affected 
by  the  location,  for  reasons  discussed  in  Chapter  III.,  the  fol- 
lowing Chapter  VII.,  and  Chapter  XXL),  and 

a.  The  ruling  gradients  or  other  causes,  whatever  they  may 
be,  which  limit  the  weight  and  length  of  trains,  and  so  play  the 
chief  part  in  fixing  the  cost  of  handling  the  traffic.  These  causes 
are  considered  in  Part  III.  of  this  volume,  under  the  general 
head  of  "Limiting  Gradients  and  Curvature." 

To  characterize  three  such  details  as  distance,  curvature,  and 
rise  and  fall  as  minor  details,  either  separately  or  collectively, 
does  some  violence  to  popular  impressions,  which  exist  even 
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among  engineers.  It  will  therefore  be  well  that  we  should -first 
see,  by  a  ''  bird's-eye  view"  of  the  subject,  free  from  all  detail^ 
why  the  designation  is  a  proper  one,  nevertheless. 

161.  The  ideal  line  for  a  railway  between  any  two  points  is 
popularly  felt  to  be  a  right  line  between  the  two  termini.  This 
may  even  be  found  stated  as  an  axiom  in  some  engineering  works^ 
and  in  a  strictly  engineering  sense  it  is  true.  If  it  were  true  in 
every  sense,  it  should  follow  that,  in  proportion  as  a  line  deviates 
therefrom,  it  is  bad ;  and  since  the  three  details  classified  as 
^'  minor"  include  every  possible  deviation  therefrom  in  either  of 
the  three  dimensions  of  space, — curvature  representing  lateral 
deviations ;  rise  and  fall,  vertical  deviations  ;  and  distance,  lon- 
gitudinal deviations,— the  three  together,  far  from  being  minor 
details,  seem  naturally  to  represent  or  include  all  the  conditions 
which  make  a  line  good  or  bad.  This  view  is  so  far  plausible, 
that  it  is  asserted  or  implied  to  be  the  true  one,  not  only  in  com- 
mon talk,  but  in  technical  discussions  or  writing^.  "A  short, 
straight  line  was  obtained,  with  few  curves  or  high  elevations," 
will  pass  very  generally  as  a  description  of  what  must  be  an  ex- 
cellent line. 

Yet,  as  a  matter  of  fact,  this  view  is  wholly  erroneous — ^so 
gravely  erroneous  that  the  excellence  or  badness  of  the  line  in 
all  the  minor  details  put  together,  within  wide  limits,  has  com- 
paratively a  very  slight  influence  on  its  value  as  an  investment 
or  on  its  usefulness  to  the  public. 

162.  We  shall  see  why  this  is  true  of  each  detail  separately,  as 
we  come  to  consider  each  in  detail.  To  see  why  it  is  true  of  all 
three  put  together,  let  us  take  the  case  of  two  railways  be- 
tween the  same  points— one  a  little  shorter,  a  little  less  crooked, 
and  with  a  little  less  up  and  down  in  its  gradients;  but  suppose 
them  both  to  have  cost  the  same  money,  to  have  the  same  tribu- 
tary population,  to  be  able  to  haul  the  same  trains  with  the  same 
engines,  and  to  make  the  same  time  between  termini.  These 
conditions  obtain  in  many  instances,  and  may  conceivably  in  all. 
Nay,  we  might  even  extend  our  parallel,  and  assume  that  there 
are  considerable  differences  in  one  or  the  other  of  the  minor 
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details  between  the  two  lines,  but  always  on  the  condition  that 
they  still  remain  minor  details  as  already  defined,  in  that  they 
do  not  affect  the  sources  of  traffic  nor  the  amount  of  traffic  which 
can  he  handled  by  one  train. 

163.  Which  of  these  two  lines  is  the  best  property  ?  It  is  a 
matter  of  the  merest  chance — ^a  mere  question  of  management, 
or  of  business  shrewdness  in  effecting  connections.  The  differ- 
ence in  the  minor  details  will  beyond  doubt  be  of  large  absolute 
importance,  but  will  have  so  trivial  an  effect  com(>aratively  that 
it  will  hardly  enter  into  the  question  at  all. 

164.  This  results  simply  from  the  broad  general  fact  that  those 
details  affect  only  the  cost  per  trip  of  running  trains^  and  that  but 
slightly,  while  they  do  not  reduce,  nor  in  any  manner  affect 
(within  wide  limits),  either  the  work  done  or  the  revenue  earned 
by  each  train.  It  is  now  abundantly  established  by  experience 
that  the  effect  of  those  details  on  the  direct  cost  per  trip  or  per 
mile  of  running  trains  is  an  exceedingly  small  percentage  of  the 
aggregate,  within  the  widest  limits  of  deviation  which  exist  in 
practice.  As  for  distance  :  the  additional  cost  of  running  a  few 
more  miles  is  but  a  small  portion  of  the  average  cost,  and  is 
always  counterbalanced  by  the  receipts  of  some  additional 
revenue— often  enough  to  make  the  advantage  greater  than  the 
disadvantage,  and  always  enough  to  greatly  reduce  the  disad- 
vantage. As  for  curvature,  and  rise  and  fall :  it  is  now  estab- 
lished beyond  all  question  that  no  considerable  difference  in  the 
aggregate  expenses  per  train-mile  on  different  railways,  or  on 
different  divisions  of  the  same  railway,  can  be  detected,  which  is 
clearly  due  to  differences  in  the  amount  of  curvature,  or  rise  and 
fall,  even  when  very  marked  differences  in  those  details  exist. 
Tables  75  to  80,  as  well  as  Table  83,  afford  cumulative  evidence 
of  this  fact,  which  has  been  commented  on  at  intervals  from  the 
very  beginning  of  railroad  history.  One  of  the  earliest  records 
of  the  fact  is  the  following  statement  of  the  eminent  English 
engineer  Mr.  Charles  B.  Vignoles,  formerly  President  of  the  In- 
stitution of  Civil  Engineers,  as  quoted  with  approval  in  Demp- 
sey's  *•  Practical  Railway  Engineer"  (p.  11). 
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169.  "  Mr.  Vignoles  stated  in  a  i>aper  before  the  British  Association 
for  the  Advancement  of  Science  that  he  had  analyzed  railway  expenses 
of  working,  and  the  average  expenses  of  a  train-mile,  as  deduced  from 
several  years'  experience  and  observation  on  various  railways  operating 
under  different  circumstances  and  with  greatly  different  gradients.  The 
result  was  that  on  passenger  and  light  traffic  lines  the  total  cost  of  a  train* 


Table  83 

AvBRAGS  Cost  Per  Train-Mile  of  runnino  Enginrs  on  thx  several 
Divisions  (differing  widely  in  the  Amount  of  Curvature  and  Risb 
AND  Fall)  of  the  Pennsylvania  and  Philadelphia  &  Erie  Railroads. 

Averaged  on  the  Pennsylvania  Railroad  for  a  period  of  four  years  (1859-66-70-73),  and 
on  the  Philadelphia  &  Erie  for  three  years  (1866-70-73). 

[Reproduced  from  first  edition  of  this  TreaUse.] 
PENNSYLVANIA  RAILROAD. 


DnnsioHS. 

PASSKNGBa  BnGINKS. 

Prbicht  Bnginbs. 

AvaaAGB  or  Passbnqbi 

AND   PkBIGKT. 

Re- 
pairs. 

FueL 

Stores 

Toul 

Re- 
pairs. 

Fuel. 

Stores 

Total 

Re- 

pairs. 

Fuel. 

Stores 

Total 

Bastcm 

Middle 

6.3a 
S0.08 

6.08 
6.33 

1.03 
1.03 

«3.43 
«7-44 

6.53 
7.67 

7.78 
7.67 

x.s6 
x.xo 

15.56 
16.44 

6.4a 
8.87 

6.93 
7.00 

X.X5 

X.07 

14.  S» 
i6.9* 

At.  Bastem 
and  Middle 

Western 

Mountain  ^"<< 
Tyrone  .... 

8.S0 
7-97 

3.91 

6.90 

6.38 
6.70 

X.03 
1. 17 

.73 

«5-43 
15.5a 

"34 

7.XO 
X0.54 

9.39 

7.7a 

8.7, 

7.38 

x.xS 
X.61 

•93 

16.00 
ao.94 

X7.60 

7.6s 
9-«5 

6.60 

6.96 
7.59 

7.04 

X.XI 

I.39 
.83 

XS.7* 
x8.st 

«4.4T 

At.  Western, 
M  0  u  n  uln 
and  Tyrone 

5-94 

6.54 

.95 

«3-43 

9.9X 

8.09 

i.»7 

19.97 

7.9* 

7-3« 

x.xx 

x6.3S 

At.  of  endre 
road 

7.07 

6.37 

•99 

«4-43 

8.50 

7.9X 

x.aa 

17.63 

7.78 

7-14 

X.XI 

X6.09 

PHILADELPHIA  A  ERIE  RAILROAOu 

Divisions. 

AVBSAGS  or  ALL 

Bnginbs. 

On  the  Philadelphia  &  Brie  the  expenses  of  en- 
gines are  not  kept  separate  for  the  different  classes. 
The  difference  in  the  cost  of  repairs  from  that  on  the 
Pennsylvania  Railroad  is  due,  as  the  writer  learns, 
to  the  very  different  character  and  condition  o<  Op 
gines. 

Re- 
pairs. 

Fuel. 

Stores 

Total 

Eastern 

Middle 

Western 

X0.64 

XX. X 

X0.49 

9.91 

9-77 
9.9a 

X.19 
X.I9 

X.X5 

ax.  74 
88.06 
ax.  56 

Avenge . . . 

X0.74 

987 

X.xS 

ax. 79 
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mile  averaged  31.  per  mile — is,  6d.  being  the  least,  and  ys,  4//.  the  great- 
est ;  and  that  this  average  seemed  to  hold  good  irrespective  of  grades  and 
curves  [in  italics  as  quoted].  It  was  not  found  practicable  to  distinguish 
the  additional  expense,  if  any;  but  as  three  fourths  of  railway  expenses 
were  quite  independent  of  these  causes,  such  additions  must  be  small." 

166.  The  essential  truth  of  this  statement  has  been  growing 
better  and  better  established  with  time  to  the  present  day,  and 
we  shall  readily  find  evidence  that  it  even  understates  the  facts 
when  we  come  to  consider  the  effect  of  these  details  in  the 
separate  items  of  railway  expenditure.  From  this  it  does  not 
follow  that  these  details  have  no  important  effect  on  expenses. 
They  do  have  an  important  effect,  which  increases  by  a  large 
percentage  certain  single  items  of  expenses,  and  is  readily  traced 
therein.  But  they  always  add  only  a  trifling  percentage  to  the 
aggregate  expenses,  even  when  very  marked  differences  exist. 

167.  And,  moreover,  the  important  further  fact  must  be 
remembered  that,  as  respects  any  one  line,  there  can  be  at  most, 
as  we  began  by  assuming  (par.  162),  only  a  "little"  difference  in 


Pig.  5. 

the  minor  details,  for  the  vastest  expenditure  cannot  effect  much 

more.     No  possible  expenditure  can  eliminate  curvature  alto- 

,  gether  and  give  a  continuous  right  line  AB^  Fig.  5,  of  any  con« 


Fig.  6. 


siderable  length,  in  place  of  the  curved  line  shown,  nor  make 
much  more  reduction  in  it  than  is  indicated  by  the  dotted  line  in 
Fig.  5;  nor  can  we  make  more  than  a  small  difference  in  distance 
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ordinarily,  nor  have  we  more  than  the  choice  between  the  grade* 
lines  b  and  r,  Fig.  6  saving  a  mere  fraction  of  the  rise  and  falL 
The  grade-line  a^  taking  out  all  the  rise  and  fall  between  A  and 
B^  is  rarely  a  financial  or  physical  possibility. 

168.  For  these  reasons,  assuming  what  cannot  always  be 
assumed,  that  the  engineer  has  first  done  well  in  putting  his  line 
upon  the  ground  so  as  to  avoid  unnecessary  distance,  curvature, 
and  rise  and  fall  (i.e.,  that  which  might  have  been  eliminated 
without  expense),  to  eliminate  altogether  even  "  little"  differences 
in  the  minor  details  will  ordinarily  involve  an  immense  expense. 
But  grant  them  all  to  have  been  eliminated,  without  expense, 
from  the  least  favored  of  the  two  lines  which  we  began  by  assum- 
ing (par.  162),  and  let  us  see  with  somewhat  more  detail  to  what 
extent  it  will  be  benefited  thereby.  (For  a  more  exact  estimate 
see  Chap.  X.) 

It  will  not  reduce  the  interest  charge,  even  if  it  do  not  (as  it 
ordinarily  must)  increase  it,  and  that  takes,  say,  one  third  of  the 
receipts.  As  respects  the  remaining  two  thirds  of  the  receipts, 
which  includes  what  are  ordinarily  termed  "  operating  expenses:'* 
It  will  not  reduce  the  number  of  trains,  for  the  length  of  trains 
is  not  affected  by  them.     Consequently, 

It  will  not  reduce  train  wages  and  supplies,  which  are  (Table 
80)  some  17  per  cent  of  the  expenses  ; 

It  will  not  reduce  station-agent's  wages,  nor  station  labor, 
nor  the  salaries  of  the  general  officers  and  clerks,  nor  taxes,  nor 
terminal  expenses,  and  these  constitute  some  30  per  cent  of  the 
expenses ; 

It  will  somewhat  affect  repairs  of  engines  and  cars,  fuel,  oil 
and  water,  and  maintenance  of  way,  aggregating  some  53  per 
cent  of  the  operating  expenses  ;  but 

169.  It  will  not  affect  that  portion  of  the  cost  of  fuel  and 
engine  and  car  repairs  which  is  due  to  yard  and  station  work, 
stopping  and  starting,  wear  of  paint  and  rotting  of  wood,  natural 
running  wear  over  the  rest  of  the  possible  line,  injury  to  boilers 
from  cooling  off,  care  and  maintenance  of  shops  (except  in  an 
indirect  and  trivial  way),  etc.,  etc.  These  causes  together  in- 
clude an  immense  proportion  of  the  total  of  these  items. 
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We  have  seen  (par.  142)  that  something  like  28  per  cent  of 
the  locomotives  of  New  York  State  are  used  for  yard  work  only, 
besides  which  a  large  proportion  of  the  wear  and  tear  and  waste 
of  power  of  engines  in  regular  service  comes  from  yard  work 
and  stopping  and  starting.  Precisely  how  much,  we  will  not 
now  consider;  but  it  will  be  plain  in  a  general  way  that  only  a 
minute  percentage  of  even  the  cost  of  engine  and  car  repairs  can 
be  saved  by  improvements  of  line  which  do  not  reduce  the  num- 
ber of  trains  required. 

Then  as  to  maintenance  of  way:  All  that  degeneration  which 
comes  from  the  elements,  from  the  decay  of  ties,  from  the  growth 
of  weeds ;  expenses  for  maintaining  frogs,  switches,  sidings, 
yards,  stations,  bridges,  culverts,  crossings,  signals,  track-walkers 
(for  the  most  part),  track-watchmen,  hand*cars,  fences,  etc.,  are 
virtually  unaffected,  or  nearly  so,  by  any  modifications  of  line 
(except  distance)  which  are  within  the  power  of  the  engineer  to 
effect,  as  is  likewise  that  portion  of  the  wear  of  rails,  ties,  and 
surfacing  which  would  exist  on  the  best  possible  line,  and  which 
is  on  any  long  line  (for  none  are  everywhere  unfavorable)  by  far 
the  larger  part  of  it 

170.  There  remains,  therefore,  only  a  very  small  fraction  of 
about  half  the  operating  expenses,  or  a  very  small  fraction  of 
one  third  of  the  revenue,  which  varies  directly  with  the  minor 
details  of  alignment,  whereas  a  full  half  (in  round  figures)  of  the 
operating  expenses  or  a  full  third  of  the  revenue  varies  directly 
with  the  number  of  trains.  The  smaller  loss  is  still  enough  to 
justify  and  require  the  utmost  care  of  the  engineer  to  avoid  it, 
but  it  is  not  enough  to  make  it,  ordinarily,  anything  but  the 
worst  of  bad  judgment  to  sacrifice  the  securing  of  good  limiting 
gradients,  or  the  reaching  of  more  trafSc  points,  to  get  "a  short, 
straight,  and  level  line,"  which  may  or  may  not  mean  a  good  line, 
for  we  shall  see  (Part  III.)  that,  although  a  tolerably  **  level  "  line 
passing  over  low  summits  ordinarily  means  one  with  low  ruling 
grades,  yet  that  the  two  have  no  very  exact  relation  to  each 
other. 

t71«  We  may  further  enforce  the  very  important  moral  of  the 
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comparative  unimportance  of  the  minor  details  of  alignment  by 
what  is  really  a  close  parallel  from  ordinary  business  life : 

Let  us  assume  the  case  of  a  large  wholesale  house  which 
sends  out  its  "drummers"  to  all  parts  of  the  country  to  obtain 
business.  Every  time  it  sends  one  out  it  has  a  reasonable  cer- 
tainty of  selling  something  and  a  possibility  of  selling  a  good 
deal.  Such  a  house  may  be  compared  to  a  railway  corporation, 
which  sends  out  its  trains  to  secure  a  certain  minimum  but 
varying  maximum  of  traffic. 

Now  in  the  conduct  of  such  a  business  there  are  three 
ends: 

1.  To  sell  all  the  goods  possible. 

2.  To  dispense  with  all  the  miles  of  travel  possible. 

3.  To  reduce  the  cost  of  travel  per  mile. 

So  in  planning  a  railway  there  are  these  three  ends,  precisely 
analogous  to  the  former  in  their  nature,  and  as  nearly  as  may  be 
in  degree : 

1.  To  sell  all  the  transportation  possible. 

2.  To  dispense  with  all  the  train-miles  possible. 

3.  To  reduce  the  cost  of  running  trains  per  mile. 

172.  Of  all  the  three  ends  sought  in  the  drumming  business, 
the  least  important — the  minor  detail  of  the  drumming  busi- 
ness— is  to  reduce  the  direct  cost  of  travelling;  the  expenditures 
for  railway  and  sleeping-car  fares  and  to  hotels.  Not  that 
they  are  unimportant,  for  the  firm  which  was  reckless  about 
them  might  readily  be  ruined  ;  but  they  are  a  minor  detail,  of 
small  effect  upon  the  ultimate  result,  whether  they  be  large  or 
small,  if  the  business  as  a  whole  be  well  planned  and  well  con- 
ducted; and  the  firm  which  should  concentrate  its  attention 
upon  them,  giving  its  thought  to  selecting  routes  where  the 
travelling  expenses  per  day  or  per  mile  were  small,  to  the  neglect 
of  the  more  important  question  of  securing  more  business  or 
reducing  the  amount  of  travel  required,  whether  its  cost  per  mile 
or  per  day  were  large  or  small,  would  be  justly  deemed  on  the 
road  to  ruin. 

No  doubt  many  have  been  so  ruined,  for  the  petty  end  which 
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the  dullest  mind  cannot  fail  to  perceive  and  comprehend  may 
hii,  from  that  fact,  an  unduly  large  arc  in  the  mental  horizon  of 
many. 

173.  And  so  not  only  some  but  many  railways  may  be,  as 
they  have  been,  ruined  as  productive  properties  by  the  undue 
importance  given  by  engineers  to  the  minor  details  of  align- 
ment :  those  details  which  do  not  add  at  all  to  the  traffic  of  the 
Une,  and  which  do  not  reduce  at  all  the  number  of  trains  needed 
to  handle  it,  but  which  simply  effect  a  "  picayune  "  saving  in  the 
cost  per  mile  run ;  a  saving  which  is  often  so  slight  as  to  be 
imperceptible,  which  still  more  often  adds  to  the  interest  charge 
more  than  it  saves,  and  not  infrequently,  as  we  shall  see,  results 
in  a  negative  saving,  or  absolute  loss  from  the  larger  expendi- 
ture. 

As  a  matter  of  fact,  the  first  and  most  important  end  in  the 
conduct  of  the  drumming  business  is  to  get  all  the  business  possible : 
everything  else — both  the  drummer's  time  and  his  expendi- 
tures— ^is  subordinate  to  that,  because  if  the  end  is  not  secured 
the  means  must  necessarily  be  bad.  So  with  a  railway  corpora- 
tion :  the  first  and  most  important  end,  when  there  is  any  great 
difference  between  routes,  is  to  put  the  line  where  there  will  most 
business  come  to  it. 

174.  And,  finally,  the  second  most  important  end  in  the  drum- 
ming business  is  to  obtaiii  the  most  business  with  the  least 
possible  aggregate  of  travel,  because  avoidable  travelling  is 
expensive,  not  only  from  its  direct  cost,  but  from  its  waste  of 
the  drummer's  time  and  possible  earnings  in  more  productive 
localities.  If  in  any  possible  way  one  drummer  can  be  made  to 
do  the  work  of  two,  or  two  drummers  the  work  of  three,  the 
economy  is  so  great  that  any  probable  or  possible  difference  in 
the  drummer's  expenses  per  mile  will  hardly  affect  the  question 
at  all.  So  with  a  railway  corporation:  the  second  most  important 
end  is  to  do  their  business  with  the  least  number  of  trains  per 
mile,  because  making  one  train  do  what  two  did  before  saves  all 
the  expense  of  the  extra  train,  whereas  cutting  out  some  curva- 
ture or  distance  will  only  save  a  part  of  it — ^and  a  very  small 

13 
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part.  Until  all  has  been  done  which  can  be  done,  therefore,  to 
reduce  the  number  of  trains  required,  it  is  hardly  worth  while  to 
give  a  thought  to  reducing  the  expenses  per  train-mile.  After- 
wards  it  becomes  proper  and  important  to  reduce  the  latter  alsa 
to  the  extent  that  is  permissible  without  encroaching  on  the  two 
more  important  ends  ;  to  get  the  business  to  carry  and  to  make 
a  few  trains  carry  it. 

175.  The  student  can  do  no  more  profitable  thing  to  qualify 
himself  for  the  correct  conduct  of  location  than  to  ponder  over 
the  parallel  thus  drawn  until.it  is  clearly  perceived  to  be  essen- 
tially true,  not  only  in  substance  but  in  degree;  until  he  clearly 
perceives  that  the  three  ends  of  getting  business,  of  saving  need- 
less travel,  and  of  reducing  the  direct  mileage  expenditures 
should  occupy  about  an  equal  proportion  of  the  attention  of  an 
engineer  building  a  railway  and  a  drummer  building  up  trade. 
Each  is  important.  No  one  of  them  can  be  safely  neglected  ; 
but  each  in  the  order  given  is  far  more  important  than  the  other. 

Why  this  is  so  in  railway  business  appears  more  in  detail  in 
the  three  following  chapters. 


CHAPTER  VII. 


DISTANCE. 


176.  The  effect  of  a  variation  in  the  length  of  a  railway  on  the 
value  of  the  property  we  have  seen  (Chap.  III.)  to  be  peculiar  in 
this — that,  alone  among  all  the  details  of  alignment,  it  has  a 
direct  and  material  effect,  not  only  on  expenses,  but  on  the  reve- 
nue or  receipts,  which  tends  very  materially  to  reduce  its  finan- 
cial disadvantage.  As  a  contrary  view,  leading  to  a  feeling  that 
any  longer  distance  between  termini  is  an  unmitigated  mis- 
fortune, and  a  great  one,  is  common  even  with  engineers  and 
practical  railroad  men,  and  as  this  view  is  as  mistaken  as  it  is 
common,  and  leads  to  much  mistaken  action,  it  will  be  well,  be- 
fore proving  affirmatively  that  this  view  is  an  error,  to  point  out 
the  nature  and  source  of  the  error  (which  is  easily  enough  seen), 
since  the  presumption  is  strong  that  any  view  which  is  widely 
held  is  a  true  one. 

177.  Its  origin  lies  in  a  series  of  plausible  non-sequiturSy  which 
are,  in  a  few  words,  these — no  one  of  them  being  true  ; 

1.  Rates  are  (usually  and  whenever  possible)  fixed  at  so  much 
per  mile,  because  (fallacy  i)  it  costs  so  much  per  mile  to  transport 
the  passenger  or  freight.  Ten  per  cent  more  or  less  distance 
means  ten  per  cent  more  or  less  fare,  and  **  necessarily"  (fallacy 

2)  ten  per  cent  more  or  less  expense. 

2.  But  on  our  particular  railway  the  service  rendered  is  just 
as  valuable,  if  transportation  be  furnished  from  the  point  desired 
to  the  point  desired,  whether  the  intermediate  distance  be  90 
miles  or  100  miles,  and  hence  (by  a  long  but  unconscious  jump 
over  a  vast  hiatus  in  the  reasoning)  we  shall  "  of  course"  (fallacy 

3)  receive  the  same  money  for  it.     Therefore,  necessarily. 
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3.  All  extra  distance  adds  greatly  to  the  cost  of  the  service 
(fallacy  i  and  2);  adds  nothing  to  the  value  of  the  service  (true 
enough  with  certain  limitations);  hence  adds  nothing  to  revenue 
(fallacv  3),  and  hence  is  among  the  greatest  of  disadvantages: 
Q.  E.  b. 

The  truth  is,  not  one  single  item  of  railway  expenditure,  large 
or  small,  not  even  fuel  or  wear  of  wheels,  varies  in  direct  ratio 
with  distance,  or  in  anything  like  direct  ratio,  and  more  than 
half  of  them  are  very  slightly  if  at  all  affected  thereby.  On  the 
other  hand,  a  very  large  proportion — on  some  railways  almost  the 
whole — of  the  receipts  does  vary  directly  with  the  distance. 

178.  The  reason  why  rates  are  so  generally  based  more  or  less 
directly  on  distance  hauled,  and  on  nothing  else  except  necessity, 
is  not  in  the  least  that  it  is  a  primary  factor  in  the  cost  of  the 
service,  but  simply  this:  The  sale  of  transportation,  like  the 
sale  of  any  other  commodity,  is  governed  by  the  one  universal 
business  law  of  selling  whatever  is  salable  as  dearly  as  possible 
(or  at  least  as  dearly  as  is  prudent  and  wise),  regardless  of  the 
cost  of  production.  The  selling  price  of  no  marketable  com- 
modity, whether  transportation  or  houses  or  cotton  cloth,  is  fixed 
by  the  cost  of  production,  except  that  if  it  will  not  bring  a  pro- 
fit on  its  cost  it  is  no  longer  produced  ;  and  for  railways  any 
such  attempt  would  be  particularly  senseless,  for  the  reason  that, 
as  we  have  elsewhere  seen  (par.  40,  181),  the  cost  of  any  par- 
ticular sale  of  transportation  may  be  considered  as  varying  any- 
where from  zero  upwards  ;  depending,  to  a  far  greater  extent 
than  in  any  other  commercial  transaction,  simply  upon  the 
amount  that  can  be  sold. 

179.  Thus  it  has  happened  that  the  distance  transported  has 
been  made  the  basis  for  tariffs  (when  they  have  any  basis  what- 
ever other  than  the  amount  which  it  is  possible  to  collect),  as 
measuring  in  a  rude  way,  not  the  cost  of  the  service,  but  the 
consumer's  idea  of  its  value.  In  point  of  fact,  the  distance  trans- 
ported is  but  one  of  many  circumstances — and  certainly  not 
the    most    important — which    fix    the   cost  of    transportation. 
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Grades,  curvature,  cost  of  construction,  terminal  expenses,  vol- 
ume of  traffic,  whether  the  cars  return  full  or  empty — all  these 
have  very  much  more  to  do  with  the  cost  of  service  than  the 
mere  distance  transported,  but  they  are  entirely  neglected  in  fix- 
ing schedules  of  rates,  simply  because  the  consumer  is  not  con- 
scious of  receiving  any  value  when  he  is  transported  over  curva- 
ture or  grades,  but  is  conscious  of  receiving  value  when  he  is 
transported  over  distance.  For  this  very  humble  reason  only, 
and  not  because  there  is  any  natural  equity  in  it,  the  railway 
taxes  him  for  the  one  service  and  not  for  the  other,  so  that  it  may 
even,  to  a  certain  extent  and  under  certain  circumstances,  and  so 
long  as  those  circumstances  continue,  be  a  positive  advantage  to 
a  line  to  have  a  few  miles  of  extra  distance,  especially  when  ad- 
ditional way  traffic  is  thereby  secured. 

180.  The  mere  possibility  of  such  effect  makes  it  invariably 
necessary,  in  considering  the  effect  of  distance,  to  consider  its 
effect  on  revenue  as  well  as  on  expenses,  even  if  the  former  be 
considered  only  to  be  disregarded.  To  disregard  it  is  often  the 
only  proper  course,  for  this  reason  if  no  other  :  As  a  question 
purely  of  public  policy — that  is  to  say,  if  the  interests  of  the 
corporation  were  in  all  respects  strictly  identical  with  the  in- 
terests of  the  community  as  a  whole — the  effect  of  distance 
upon  operating  expenses  would  be  the  only  one  which  there 
would  be  need  to  consider,  and  its  effect  on  revenue  should  not 
be  considered  at  all.  For  since  the  real  service  rendered  and 
paid  for  is  the  transportation  of  persons  or  property  from  one 
terminus  to  another,  the  precise  length  of  track  between  the  two 
should  have  no  more  effect  upon  the  price  paid  than  the  precise 
amount  of  curvature  or  rise  and  fall,  and  much  less  than  the  rates 
of  ruling  grades.  All  should  be  considered  or  none  should  be. 
And  even  in  the  case  of  railways  constructed  by  private  en- 
terprise for  pecuniary  profit,  although  the  fact  that,  both  by  law 
and  by  fixed  custom,  there  is  a  certain  credit  side  to  the  disad- 
vantages of  a  circuitous  route  and  not  to  other  disadvantages 
is  entitled  to  a  certain  legitimate  weight,  yet  the  nature  of  this 
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credit  side  greatly  affects  the  expediency  of  relying  on  it  ;  for 
it  is  obtained,  not  by  rendering  more  valuable  service,  nor  by 
decreasing  the  cost  of  the  service,  but  by  the  corporation  avail- 
ing itself  of  an  arbitrary  custom  to  transfer  a  portion  of  the 
burden  arising  from  one  element  of  an  unfavorable  line  (and 
not  of  others)  from  its  own  shoulders  to  the  public  at  large,  or 
to  its  connecting  companies. 

Moreover,  this  is  a  variable  power,  which  does  not  always  exist 
at  all.  We  will  therefore,  for  the  present,  postpone  all  discussion 
of  that  side  of  the  question,  and  neglect  it  wholly,  until  we  have 
determined  the  effect  of  distance  upon  operating  expenses. 

181  ■  As  illustrating  the  vastly  greater  efifect  of  other  causes  than  distance  on 
the  cost  of  transportation: 

Wm.  von  N5rdling,  one  of  the  most  eminent  of  Austrian  engineers,  in  a 
study  on  the  cost  of  railway  transportation,  apropos  of  a  proposition  for  con- 
structing large  canals  to  connect  the  Danube  with  the  Oder  and  the  Elbe, 
submits  some  interesting  calculations,  in  which  he  avoids  the  mistake  so 
commonly  made  in  such  calculations  (and  oftener  in  Europe  than  elsewhere) 
of  calculating  the  average  cost  per  mile  of  transportation  on  the  railroad,  and 
assuming  that  to  be  the  measure  of  the  cost  of  transporting  any  greater  or  less 
amount  of  traffic  any  greater  or  less  distance. 

After  calculating  that  the  average  cost  per  ton  per  mile  on  the  Theiss  Rail- 
way of  Austria,  in  1875,  was  0.98  cent,  exclusive  of  loading  and  unloading,  he 
finds  that  additional  freight  under  ordinary  conditions  would  have  cost  0.457 
cent;  with  cars  full  one  way  and  returning  empty,  0.392  cent;  and  full  both 
ways,  0.286  cent  per  ton  per  mile;  while  back  load  for  cars  that  otherwise  would 
return  empty  would  have  added  only  o.  180  cent  per  ton  per  mile  to  the  expenses. 

THE   EFFECT   OF   DISTANCE   ON   OPERATING   EXPENSES. 

182.  The  cost  of  operating  additional  distance  not  only  is 
not  the  same  per  mile  as  the  average  cost,  but  is  not  even  a  con- 
stant quantity  per  unit  of  additional  length  ;  that  is  to  say,  is 
by  no  means  the  same  per  mile  when  the  addition  to  be  consid- 
ered is  one  mile  as  when  it  is  twenty.  With  the  small  changes 
of  distance  which  most  frequently  occur,  the  number  of  yearly 
trips  of  rolling-stock,  the  number  of  buildings  and  sidings,  and 
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the  considerable  class  of  expenditures  which  vary  therewith,  re- 
tnain  practically  constant,  as  well  as  (very  frequently)  train 
wages,  and  are  not  perceptibly  affected  until  the  change  of 
length  amounts  to  a  considerable  percentage.     How  much  such 

RELATIVELY   SMALL   CHANGES  OF    LENGTH  affeCt  expcnseS  We  shall 

first  consider. 

183.  Maintenance  of  Way.— The  entire  cost  of  maintenance  oi 
way  proper  (excluding  yards  and  structures)  may,  without  any  serious 
exaggeration,  be  considered  as  varying  with  changes  of  distance  as  great 
as  2  or  3  miles;  but  it  is  not  true,  even  of  such  items  as  track  labor  and 
track  watchmen,  that  they  are  appreciably  affected  by  variations  of  a  few 
hundred  feet,  or  even,  sometimes,  of  as  much  as  half  a  mile  in  distance. 
This  results  from  the  fact  that  tlie  cost  of  track  labor  is,  and  will  be  still 
more  in  the  future,  fixed  by  other  causes  than  the  precise  amount  of  labor 
to  be  (performed.  It  is  essential  for  safety  that  there  should  be  a  gang  of 
men,  large  enough  to  handle  a  hand-car  and  put  in  a  rail,  every  5  or  6 
miles;  and  to  this  end,  in  practice,  the  road  is  divided  up  into  an  even 
number  of  sections  of  about  that  length,  and  a  minimum  number  of  men 
assigned  to  each,  whose  duty  during  a  large  portion  of  the  year  is  simply 
watchfulness  and  "tinkering."  It  is  only  during  a  few  months  in  the 
spring  and  summer  that  the  amount  of  labor  put  upon  the  track  varies 
strictly  with  the  distance. 

It  is  safer,  however,  to  consider  that  all  track  and  road-bed  expenses 
(15  cts.  or  per  cent — Table  80)  will  vary  directly  with  distances  large 
enough  to  be  measured  by  miles  or  quarter- miles,  as  they  will  certainly 
do  when  the  distances  become  as  great  as  of  2  or  3  miles  ;  but  for  dis* 
tances  of  a  few  feet  or  stations  there  is  no  reasonable  possibility  that 
other  items  than  rail  wear,  tie  renewals,  ballast,  and  fencing  will  increase 
m  direct  ratio. 

184.  Fuel. — A  very  considerable  percentage  of  the  consumption  of 
fuel  is  a  constant  wastage  independent  of  the  exact  distance  run.  The 
cost  of  kindling  fires  alone  averages  8  or  10  per  cent  of  the  total,  as 
shown  in  Table  84.  A  fire-box  full  of  coal  is  wasted  every  time  the  fire 
is  drawn,  which  was  formerly  about  every  100  miles  run,  but  is  now,  on 
an  average  of  a  whole  road,  nearer  to  every  1000  miles,  owing  to  the  in- 
troduction of  the  practice  of  banking  fires,  especially  with  the  long-trip 
system.  This  practice  saves  no  fuel,  however,  but  rather  wastes  some, 
its  advantage  being  wholly  in  saving  of  time  and  of  mjury  to  the  loco- 
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Table  84. 

Srowino  the  Relattvb  Cost  of  Wood  for  Kindling  on  the  Philadel- 
phia &  Reading  Railroad  for  a  Series  of  Years. 


Ybak. 

KiNDUNC-WOOD  TO   Rb- 

BCAiNiMG  Cost  of  Fuel. 

PRICBS  or  Fuel. 

Average  Consumption  of 
Wood  for  Kindling. 

Passenger 
Trains. 

Freijffht 
Trains. 

Coal 
Trains. 

Wood 
per  Cord. 

Coal 
per  Ton. 

1867 

2869 

1873 

14.2 
8.8 
9.7 

10. 
6.4 
6.2 

5.1 
3.6 
4.1 

$5  79 
5  50 
5  94 

$5  74 

$3  rs 
3  80 
3  25 

$3  40 

Passenger  trains,  .13  c'd. 
Freight          "        .15    " 
Coal              "        .22   " 

Average. 

10.9 

7.5 

4.3 

The  above  does  not  include  the  cost  of  any  coal  used  in  kindling.  The  consumption 
of  wood  seems  very  small',  Mr.  Trautwine  ("  Engineers'  Pocket  Book,**  p.  8io)  gives  H 
Gord  as  the  nverage  consumption. 

When  tnis  road  was  using  wood  fuel  entirely,  passenger  trains  used  2.7  cords  per  iof> 
miles,  or  about  aVi  cords  per  daily  run  of  93  miles.  Allowmg  ^  cord  for  gettmg  ui> 
steam  would  amount  to  exactly  10  per  cent. 

Mr.  William  Stroudley,  Loc.  Supt.  London,  Brighton*  &  South  Coast  Railway, 
in  a  paper  before  the  Institution  of  Civil  Engineers  (1885)  shows  that  the  number  of 
pounds  of  coal  t^umed  to  raise  100  lbs.  of  steam  from  water  at  70**  F.  was  about  450  lbs., 
equivalent  to  from  3  to  4  lbs.  of  coal  per  train-mile  when  kindling  (ires^  once  a  week,  or 
every  650  to  8co  miles  run.  This  amounts  to  almost  exactly  10  per  cent  of  the  total 
quantity  of  coal  burned  per  mile.  He  gives  also  tables  showing  that  his  passenger  engines 
spend  nearly  half  the  time  that  they  are  nominally  in  service  either  in  switching  or  standing 
still  (oiostly  the  latter),  and  only  half  the  time  running. 


motive  from  expansion  and  contraction.  This  terminal  wastage  alone 
will  average,  therefore,  some  400  or  500  pounds  per  100  miles,  sufficient 
to  run  a  locomotive  5  to  10  miles,  or  5  to  10  per  cent  of  the  total  con- 
sumption. Whether  the  fires  are  drawn  or  not.  a  firebox  full  of  coal  at 
least,  and  usually  more,  is  wasted  at  the  end  of  every  trip. 

185t  The  consumption  due  to  stopping  and  starting;  and  to  standing 
idle  in  yards  and  on  side  tracks  is  also  a  heavy  item,  and  may  be  considered 
as  nearly  independent  of  distance  in  the  case  of  two  nearly  equal  lines 
operated  with  the  same  number  of  stops  and  sidings  between  the  same 
termini.  The  direct  amount  of  loss  of  power  in  stopping  a  train  run- 
ning at  1 5  miles  an  hour  is  sufficient  to  lift  it  vertically  nearly  8  feet,  as  will 
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be  seen  in  Table  ii8,  and  at  30  miles  an  hour  four  times  that  height,  or 
nearly  32  feet.  The  rolling  resistance  of  a  loaded  freight  or  (>assenger 
train  in  motion  on  a  level  being,  as  will  be  seen  hereafter,  equivalent  to 
that  of  a  grade  of  less  than  16  feet  per  mile,  we  have,  from  stopping  and 
starting  only,  a  waste  of  power  sufiicient  to  run  the  train  one  half  mile 
in  the  one  case  and  two  miles  in  the  other,  causing  a  loss  for  an  average 
number  of  stops  for  stations  and  crossings  of  something  very  close  to  10 
per  cent  of  the  total  consumption.  In  such  extreme  cases  as  the  Manhat- 
tan (elevated)  Railway  of  New  York,  where  there  are  stations  about  ever)' 
three  eighths  of  a  mile,  very  nearly  three  quarters  of  the  total  consump- 
tion of  fuel  has  been  shown  to  be  due  to  this  cause.  As  to  the  wastage 
while  standing  idle,  ezp)eriments  made  by  Mr.  Reuben  Wells  show  that 
an  engine  with  jacketing  in  perfect  order,  standing  idle  all  day  long  in  a 
yani,  wholly  protected  from  wind  and  using  no  steam  in  the  cylinders, 
requires  from  25  to  32  lbs.  of  coal  per  hour  to  keep  up  steam  in  the 
boiler,  or  nearly  enough  to  run  it  a  mile  in  service.  Fox  the  short  stops 
in  actual  service  at  least  twice  this  amount  per  hour  is  probably  wasted, 
including  what  is  blown  out  of  the  safety  valve,  owing  to  all  parts  of  the 
engine  being  hot,  and  a  surprisingly  great  amount  of  time  is  spent  on  an 
average  freight  trip,  and  even  passenger  trips,  in  simply  standing  still. 
It  will  average  over  4  hours  per  day,  if  not  more,  in  freight  service  on 
single-track  roads,  not  including  the  time  lost  at  the  beginning  and  end 
of  the  trip ;  and  on  the  very  fastest  express  runs  experience  has  shown 
that  fully  one  fourth  of  the  time  between  termini  is  lost  by  stops.  This 
amounts  to  a  further  waste  of  3  to  6  per  cent. 

186.  From  all  these  causes  together  it  is  a  very  moderate  estimate  tnat 
about  ime  third  ol  the  total  cost  of  fuel  is  not  affected  by  a  slight  chauitr.e 
more  or  less  in  the  length  of  the  line.  The  average  consumption  of  idd 
per  train-mile  in  both  directions  is  not  so  greatly  affected  by  grade  that 
we  need  consider  the  question  of  whether  the  additional  distance  is  on  a 
grade  or  on  a  level.  Going  up  grade  the  consumption  is  greatly  in- 
ci^easod,  but  there  is  no  consumption  of  steam  at  all  in  going  down 
grade,  so  that  the  average  is  only  slightly  increased. 

187.  Repairs  of  Engines  and  Cars.— It  is  exceedingly  common, 
and  for  certam  purposes  proper  enough,  to  assume  these  expenses  to 
vary  directly  with  distance,  but  for  our  present  purpose  this  is  very  erro- 
neous. The  wear  and  tear  of  rolling-stock,  it  is  plain,  arises  from  several 
distinct  causes,  of  which  the  regular  running  wear  when  in  motion  ia 
only  one.    These  causes  are : 
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1.  Deterioration  from  time  and  age :  Varying  with  time. 

2.  Stopping  and  starting:   Varying  with  number  of  stops, 

3.  Terminal  service,  getting  up  steam  and  drawing  fires,  switching, 
making  up  trains,  etc.:  Varying  with  the  number  of  trips,  independent  of 
their  length. 

4.  Effect  of  curvature  and  heavy  grades:  Varying  with  the  character 
of  the  alignment.    And,  finally,  we  come  to 

5.  Effect  of  regular  running  between  stations  on  a  tangent :  Varying 
with  distance  (the  additional  effect  of  any  curvature  on  a  given  distance 
being  a  separate  matter). 

All  of  these  causes  contribute  to  increase  the  cost  of  maintaining  roll- 
ing-stock, and  as  the  whole  cannot  be  greater  than  the  sum  of  all  its 
parts,  the  effect  of  any  one  of  them  alone  must  be  much  less  than  the 
total  cost  unless  the  effect  of  the  other  four  is  insignificant.  Each  item 
will  be  seen  to  vary  with  a  different  cause  and  only  with  that,  and  only 
one  of  these  causes  is  the  exact  length  of  track. 

188.  The  mere  statement  of  these  facts  at  once  makes  probable  that 
rolling-stock  repairs  cannot  vary  very  directly  with  distance  alone  when 
the  other  causes  of  deterioration  remain  the  same,  although  precisely 
how  much  each  cause  contributes  to  the  total  will  probably  always  re- 
main an  indeterminate  problem.  Nothing  but  the  most  exhaustive  ex- 
periments could  settle  it  accurately.  Hence  we  find  that  when  men's 
attention  is  specially  fixed  upon  the  disadvantages  of  some  one  of  these 
causes  they  are  very  apt.  with  entire  good  faith,  to  exaggerate  the  effect 
of  that  one  cause,  simply  from  momentary  forgetfulness  of  how  many  other 
causes  are  also  co-operating  to  make  up  the  aggregate.  If  the  effect  of 
distance  is  under  discussion,  the  whole  cost  of  rolling-stock  repairs  will  be 
charged  off  as  so  much  p)ei  mile  run,  as  if  no  other  cause  but  mileage  had 
any  effect ;  but,  on  the  other  hand,  if  the  disadvantages  of  some  grade 
crossing  are  in  question,  we  shall  have  the  wear  and  tear  resulting  from 
that  cause  spoken  of  as  somethmg  fabulous.  And  so  about  the  injurious 
effect  of  some  particularly  crowded  yard  or  objectionable  curvature. 
But  starting  from  the  premise  that  the  total  effect  of  all  these  causes 
cannot  be  more  than  100  per  cent,  we  have  in  Table  85  a  subdivision  of 
this  total,  item  by  item,  between  the  above  five  causes.  As  this  has  been 
done  with  great  care  to  get  the  best  attainable  authority  for  each  (which 
it  would  occupy  too  much  space  to  give  in  detail),  the  margin  for  possible 
error  is  not  great  enough  to  be  of  moment,  although  no  absolute  exact- 
ness  can  be  claimed  for  it. 
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Table  89. 

Distribution  op  the  Cost  op  Engine  Repairs  to  its  Various  Contrib. 

UTING  Causes. 


Total 

Cost  of 

Item. 

Distribution. 

Inn. 

Effect  of     Stopping 
Time,     ;       and 
Age,      1  Starting 
and       1    at  Way 

Exposure.    Stations. 

Terminal : 
Getting 

Up  Steam, 
Making 

UpTrains. 

Curvature 

and 

Grades. 

(Approx. 

Average.) 

S   hS5 

Boiler 

p.  c. 
20.0 
20.0 
30.0 

p.  C. 
I. 

p.  c. 
2. 

4. 

7. 

p.  C. 

7. 
2. 

3. 

p.  C. 
4. 
7. 
5. 

p.  c 
7. 

Runnintr  izrear 

7. 
14. 

Machinery, 

Mountings..... 

Lagging  and  painting... . 
Smoke  box,  etc 

12.0 
50 

10. 0 
3.0 

4- 
I. 

I. 

2. 

2. 
I. 

I. 
I. 

3. 

6. 
3. 

4. 
I. 

Tender: 
Running  gear 

Body  and  tank. 

Total 

100. 0 

7. 

15. 

17. 

19. 

42. 

Table  86. 

DlSTRIBimON  OP  THE  COST  OF  FrEIGHT-CaR   REPAIRS  TO  ITS  VARIOUS  CON% 

TRiBUTiNG  Causes. 


Total 

Cose  of 

Item. 

Distribution. 

fan. 

Effect  of 
Time  and 
Age,  in- 
dependent 
ofWorli 

and 
Mileage. 

Stopping 

and 
Starting. 

Terminal : 
Making 

Tiifns, 
etc. 

Curvature 

and 

Grades. 

Distance 

only 
between 
Stations 

Wheels 

p.  c. 
30. 
30. 
10. 

5. 

5. 
10. 

5. 
5- 

p.  c 

2. 

I. 
3. 

p.  c. 
5. 
5. 
2. 
I. 
2. 

4. 
2. 

p.  c. 
2. 
2. 
I. 
I. 
I. 

4. 
2. 

0.5 

p.  C. 
13. 

5. 

I. 

2. 
2. 

p.c. 
10. 

Axles,  brasses,  and  boxes 
Springs. 

18. 
6. 

Track  frame  and  fittings. 
Brakes 

I. 

Draw- bars / 

Sills  and  attachments.. . . 

Car  body,  painting,  etc. . 

I. 

Total 

100. 

6.0 

21.5 

13.5 

23.0 

36.0 

The  proportionate  cost  of  wheels,  axles,  and  brasses  above  is  perhaps  large,  and  that 
of  brakes  and  draw-ban  small,  but  it  is  in  accordance  with^e  best  attainable  information. 
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189.  In  Table  85  each  of  the  smaller  items  is  as  small  as  it  can  rea* 
sonably  be  made.  Consequently  not  more  than  42  per  cent  of  the  cost 
of  the  engine  repairs  appears  to  vary  with  the  minor  changes  of  length. 
The  distribution  to  curvature  and  grades  will  be  spoken  of  hereafter,  h 
will,  of  course,  vary  greatly  on  different  roads.  Table  86  is  a  similar  dis- 
tribution of  the  cost  of  freight-car  repairs  based  in  part  upon  Tables  71 
to  75,  and  in  part  on  Table  87. 

190.  It  will  be  seen  that  a  considerably  larger  proportion  of  car  re- 
pairs than  of  engine  repairs  is  independent  of  distance,  as  is  but  natural. 
The  cost  of  passenger-car  repairs  may  be  considered  as  not  greatly  differ- 
ent per  train  from  that  of  freight  trains,  but  the  maintenance  of  the  seats, 
furniture,  and  inside  and  outside  ornamentation  make  up  much  more 
than  half  the  cost  of  passenger-car  repairs,  so  that  the  cost  per  train  of 
all  kinds  of  running  wear  is  much  less  considerable. 


Table  87, 


Estimated  Cost  New,  Scrap  Value,  and   Rate  op   Depreciation  of 
Freight  Cars  of  Various  Kinds. 

[Deduced  from  dau  published  ;n  the  National  Cmr-Butl(Ur  of  April,  1880.] 
Box  Cars, 


Labor. 

Material. 

Total. 

Scrap 
Value. 

Toul 
Dcprcc'n. 

Average 
Life: 
Year*. 

Annual 
Deprcc'n. 

Wheels 

$90.00 
45 -OO 
10.00 
94.94 

$35.00 

15.00 

4.00 

25.00 

$55. 

30. 

6. 

70. 

4 
8 

3 
35 

$13.75 
3.75 
2.00 

Axles 

Brasses 

Frame 

2.00 

Truck 

Brakes 

Draw- bars... . 

Frame 

Roof 

Floor 

Sides 

Painting 

Trimmings.. . 
Trusses 

$227.82 

7.33 
26.08 

52.85 
25.49 
10.76 
36.78 
5.25 
13.29 

5.89 

$12.12 
2.16 
2.95 
6.79 
3.34 

1. 12 
7.58 
2.16 
6.23 

1. 13 

239-94 

9-49 

29.03 

59.64 

28.83 

11.88 

44.31 

7.41 

19.52 

6.02 

79.00 
2.00 
6.00 

10.00 
4.00 
1. 00 
2.00 

3.00 
3.00 

161. 

7.50 
23. 
50. 
25. 
II. 
42. 

7.50 
16. 

3. 

7.5 
6 
6 

15 

8 

10 
20 

7 
20 
20 

$21.50 
1.25 
3.83 
3.33 
3.12 
1. 10 
2.10 
1.07 
.80 
.15 

Total,  box  c. 

410.54 

45.58 

456.12 

110.00 

346. 

9.1 

$38.25 

Stock  cars.... 

388.72 

42.68 

431.40 

(ov< 

sr.) 
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Table  87. — Continued. 

Flat  and  Coal  Cars, 


Total  Coet 
New. 

Scrap 
Value. 

Total 
Depreciat*n. 

Average 
LifcT 
Years. 

Annual 
DepreciathL 

Truck  (as  above). .    

Brakes 

Draw-bars 

•239.94 

9.49 

29.03 

45.00 

12.00 

8.00 

5.00 

6.00 

6.00 

$79. 
2. 
6. 
10. 
I. 
I. 
I. 
3. 

$161. 

7.50 

23. 

35- 

II. 

7. 
4. 
3. 
6. 

6 

15 
10 
20 
20 
20 

7 

$21.50 
1.25 
3.83 
2.33 
1. 10 

Frame 

Floor 

Sides 

0.35 
0.20 

Fittings 

Trusses 

0.15 
0.88 

Paintinfl: 

Totol 

$360.46 

$103. 

$257.50 

$31.59 

pKR  Cent  of 

Total  Depreciation 

Flat  Cars. 

Box  Can. 

Average. 

Wheels 

43.5 
18.2 

6.3 

36.0 

15.0 

5.2 

40. 
16.6 
5.7 

Axles  and  brasses 

Truck  frame 

Total  truck 

68.0 

4.0 

12. 1 

•         7.4 

8.5 

56.2 

3.3 
10. 0 

8.7 
21.8 

62.3 
3.6 

11. 0 
8.0 

15. 1 

Brakes 

Draw- bars 

Frame 

Other  parts 

Total 

100. 0 

100. 0 

100.0 

With  this  table  compare  Table  73.  The  principal  discrepancy  between  the  two  is  that 
the  cost  of  wheels  is  much  less,  and  of  brasses  much  more,  in  the  latter.  On  the  whole, 
this  table  is  at  least  equally  trustworthy. 

The  rule  of  the  Master  Car-Builders*  Association  is  that  6  per  cent  per  year,  or  say  $30, 
shall  be  allowed  for  depreciation  in  value  of  freight  cars,  down  to  a  minimum  of  40  per 
cent  of  their  original  cost 


191.  Train  Wages.— The  tendency,  as  already  stated  (par.  152),  is 
more  and  more  to  fix  all  train  wages  directly  by  the  mile,  especially  on 
the  larger  lines  made  up  of  several  divisions  and  with  heavy  traffic^ 
where  the  total  number  of  trips  a  crew  can  run  per  month  is,  in  fact, 
proportioned  almost  exactly  to  tlie  length  of  the  run.     Some  arbitrary 
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limit  is  fixed,  varying  from  2600  to  3500  miles,  as  a  month's  work. 
Dividing  this  by  the  length  of  each  division  gives  the  number  of  trips 
to  constitute  a  month's  work,  the  fraction  being  disregarded  in  favor  of 
the  employe.  On  a  division  100  miles  long  26  trips  is  a  month's  work ; 
on  a  division  90  or  105  miles  long  28.89  and  24.76  trips  would  be  exactly 
a  month's  work,  but  the  fraction  would  be  dropped  in  favor  of  the  em- 
ploy6,  and  28  and  24  trips,  respectively,  called  a  month's  work.* 

192i  Many  of  the  smaller  lines  still  pay  no  attention  to  the  exact 
mileage  run,  and  others  (including  probably  over  half  the  mileage  of  the 
United  States)  adopt  the  compromise  plan  already  described  (par.  154); 
but  under  any  circumstances  it  will  be  seen  that  it  is  extremely  unlikely 
that  slight  changes  of  length  of  a  few  hundred  feet  will  affect  train 
wages  in  any  manner  or  under  any  circumstances  whatever.  The  circum- 
stances, and  the  probable  standard  of  train  wages,  must  be  considered 
in  each  case,  and  in  the  summary  below  train  wages  are  both  included 
and  excluded. 

193.  Station  and  General  Expenses  and  Taxes.— Taxes  are 
nominally  assumed  at  so  much  per  mile,  and  no  doubt  really  vary  with 
mileage  to  some  extent,  in  fact  as  well  as  in  form.  As  they  are  in  the 
long-run.  however,  based  on  value  and  not  on  cost,  it  can  hardly  be 
proper  to  consider  them  as  varying  with  distance  to  any  important  extent* 
and  unless  a  longer  line  between  two  given  points  increases  the  value  of 
the  property,  they  should  not  increase  with  distance  at  all.  Station, 
terminal,  and  general  expenses  are  of  course  entirely  unaffected  by  any 
small  changes  of  length,  unless  the  volume  of  business  or  number  of 
stations  and  side  tracks  is  also  increased. 

194.  Summing  up  the  effect  of  distance  on  the  various  items 
of  operating  expenses,  as  in  Table  %%,  we  obtain  as  a  final  result, 
that  fractional  changes  of  distance  increase  or  decrease  expenses 
by  only  25  to  40  per  cent  of  the  average  cost  of  operating  an 
equal  distance,  according  as  train  wages  are  affected  or  un- 
affected. The  limit  of  possible  variation  or  error  in  this,  as  in 
all  other  such  estimates,  is  no  doubt  a  considerable  percentage, 
but  this  is  unavoidable.  Exactitude  enough  to  make  us  certain 
of  having  avoided  grave  error  and  hopeful  of  having  avoided  all 
error,  is  the  utmost  that  is  possible. 

*  Passenger  trainmen  often  make  much  more  than  this,  frequently  ninnin^ 
6000  or  more  miles  as  a  month's  work. 
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Table  88. 

Estimated   Approximate    Effect   on    Operating    Expenses   of    Minor. 

Changes  op  Distances,  Measured  by  Feet  or  Stations,  and  Not  by 

Miles. 

[Cost  of  train-mile  assumed  at  $z.oo.] 


Item. 


Total  Cost 

by 

Table  80. 

Cts.  or  p.  c. 


Proportion  of  Same 

Increasing  with 

Distance. 


Cost  of 
Running 

One 
Additional 
Train-Mile. 


Fuel 

Water 

Oil  and  waste 

Engine  repairs 

Switching-engines 

Train  wages 

Train  supplies 

Car  repairs 

Car  mileage 

Rail  renewals 

Adjusting  track 

Tie  renewals 

Earthwork  and  ballast 

Yards  and  structures 

Sution,  terminal,  general,  and  taxes. 


7.6 
0.4 
0.8 
5.6 


5. 
14. 

o. 
10. 

2. 

2. 

6. 

3.0 

4.0 

8.0 
30.0 


67  per  cent, 
unaffected. 
50  per  cent. 
40        •• 
unaffected. 


35  per  cent. 

TOO 

80 

50 
100 
100 

unaffected. 


51 


0.4 
2.2 


3.5 
2.0 
1.6 
3.0 
3.0 
4.0 


Total. 


100. o 


24. 8  per  cent. 


24.8 


'  train  wages  vary  exactly  with  distance. 


39-7 


For  more  considerable  changes  of  distance  see  Table  89^ 

In  the  first  edition  of  this  treatise  the  cost  of  small  additions  to  distance  was  estimated 
as  follows : 


Total  Cost  of 

Item  at  tx  Per 

Train-Mile. 

* 

Proportion  of  Same 

Increasing  with 

Disunce. 

Costof  Runn*g 

One  Additional 

Mile. 

Fuel 

xocts. 
a    " 
19    " 
xa   " 

•7   " 
30   " 

70  per  ct. 

%  " 

unaffected  by  small  \ 

changes.           f 

all  but  yards  and    j. 

structures.         f 

unaffected. 

7  cts. 

X     ** 

14  " 

Oil,  waste,  and  water 

Repairs  01  engines  and  cars. • ........ 

Train  wages. 

Maintenance  of  way 

aocts. 

Sution  and  general  expenses 

Toul 

Ix.oo 

4a  per  ct. 

4a  CU. 

The  difference  between  this  and  the  above  estimate  is  partly  owing  to  changes  in 
operating  conditions  and  partly  to  more  correct  estimate  of  the  actual  effect  of  slight  ad- 
ditions of  distance.  At  the  time  the  first  edition  of  this  work  was  published  an  estimate 
that  the  cost  of  operating  additional  distance  was  only  about  43  per  cent  of  the  average 
cost  was  something  of  a  novelty,  yet  it  really  was  an  over-estimate. 
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COMPARATIVE  VALUE  OF  G-REAr  AND   SMALL   REDUCTIONS    OF 

DISTANCE. 

195.  When  the  saving  or  loss  of  distance  is  more  considerable 
than  we  have  been  considering,  or  at  some  point  varying  from  2 
to  10  or  15  miles,  according  to  the  practice  and  conditions  of  the 
road,  a  considerably  larger  proportion  of  expenses  will  vary  with 
distance.  The  train  wages  and  number  of  track  sections  will 
almost  certainly  do  so.  The  cost  of  stopping  and  starting, 
maintenance  of  yards  and  sidings^  and  track  labor  generally  will 
also  be  increased.  This  increase  will  be  in  detail  about  as  com- 
puted in  Table  89. 


Table  89. 

Estimated  Approximate  Effect  of  Great  and  Small  Differences  of 

Distance. 
The  smaller  percentage  is  as  in  Table  51,  for  small  differences  of  distance,  and  the 
table  gives  the  estimated  increased  effect  on  each  item  of  a  greater  difference  of  distance. 
[Cost  of  train-mile  assumed  at  $1.00.] 


Itbm. 


Toul  Cost 
by  Table  80. 

CtB.  or  p.  c. 


locrease  for  Greater 

Differences  of  Distance  of 

Per  Cent  varying  with 

Distance- 


Total  Am*at 
Per  Train- 
Mile 
for  Greater 
Differences 

of  Distance. 


Fuel 

Water 

Oil  and  waste 

Engine  repairs 

Switching-engines 

Train  wages 

Train  supplies 

Car  repairs 

Car  mileage 

Rail  renewals 

Adjusting  track 

Tie  renewals 

Earthwork  and  ballast 

Yards  and  structures 

Station,    terminal,     general, 
and  taxes 


7.6 
0.4 
0.8 
5.6 
5.2 

14.9 
0.5 

10. o 
2.0 
2.0 
6.0 
3.0 
4.0 
8.0 

30.0 


from  67  p.  c. 

o  ** 

•'  50  '• 

•'  40  " 

i<  o  ** 

«  o  ** 

"  o  •' 

'•  35  " 

"  100  *• 

"  80  •' 

"  50  " 

"  100  •* 

"  100  " 


to  85  p.  c. 

*•  50  " 

••  50  " 

"  57  " 

•(  o  ** 

"  100  " 

-  40  " 

••  50  " 

"  100  " 

"  100  •* 

"  100  •* 

"  100  " 

"  100  " 

"  50  •* 


6.5 
0.2 

0.4 
3.2 


14.9 
0.2 
5.0 

2.Q 
2.0 
6.0 
3.0 

4  o 

4.0 


Total 100. o 


from  24.8  p.c.  to  51.4  p.  c. 


51.4 


If  train  wages  are  not  affected,  we  have.. 


36.5 
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196.  From  the  aggregates  at  the  foot  of  Tables  88  and  89, 
we  find  that  the  total  cost  per  train-mile  for  great  and  small 
changes  of  length  compare  about  as  follows  : 

COST  PER  TRAIN-MILE. 

Minor  Chanjnt.  Greater  Ckanget, 

(Measured  in  Feet.)  (Measured  in  Miles.) 

If  train  wages  are  affected,   .     39.7  cts.  or  per  cent.  51.4  cts.  or  per  cent 
If  train  wages  are  not  affected,  24.8  cts.  or  per  cent.  36.5  cts.  or  per  cent. 

Multiply  these  sums  by  365  X  2,  and  dividing  the  product  bf 
5280  in  the  first  column  only,  we  obtain  the  following  : 

YEARLY  COST  PER  DAILY  TRAIN   (ROUND  TRIP)  OF  GREAT  AND  SMALL 
CHANGES  OF  LENGTH. 

Minor  Changes.  Greater  Ckanget. 

Ptt  Foot.       Per  Mile.  Per  Mile. 

Train  wages  affected*    .    •    .     5.49  cts.        (290  $375 

Train  wages  not  affected,  •     .     3.43  cts.        $181  266.50 

These  sums,  divided  by  the  assumed  or  actual  rate  per  cent 
which  must  be  paid  for  capital,  .05,  .06,  .08,  .lo,  etc.,  will  give  the 
justifiable  expenditure  to  save  one  foot  or  one  mile  of  distance,  as 
respects  its  effect  on  expenses  only.     Thus  at  10  per  cent  cost  of 

capital  we  may  spend  "^^^  =  J3750  per  mile  to  save  considerable 
.  10 

additions  to  distance. 

These  exact  figures  are  of  course  hypothetical,  to  illustrate 

the  general  law,  and  need  to  be  made  up  anew  for  any  particular 

case — at  least  to  the  extent  of  correcting  the  assumed  cost  per 

train-mile,  which  averages  80  to  90  cts.  rather  than  $1.00. 

197.  For    VERY    LARGE    AND    CONSIDERABLE    DIFFERENCES     OF 

DISTANCE,  amounting  to  20  to  30  miles  in  100,  the  value  of  sav* 
ing  distance  may  properly  be  still  further  increased,  even  up  to 
the  figures  at  which  all  saving  of  distance  without  distinction  is 
sometimes  estimated.  The  conditions  are  then  very  greatly 
modified.  The  number  of  yearly  trips  of  rolling-stock  is  then 
affected,  and  their  number  must  be  correspondingly  increased  or 
diminished,  whereas  smaller  changes  have  no  such  effect  Gen* 
14 
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eral  expenses  even  will  then  be  perceptibly  affected,  and  almost 
every  item  of  expenditure  except  the  cost  of  making  up  trains 
and  getting  up  steam  will  be  very  largely  increased  by  the  extra 
distance.  The  total  cost  of  all  train  and  maintenance  of  way 
expenses  amounts  in  our  assumed  average  (Table  80)  to  70  cents 
or  per  cent ;  but  as  all  experience  seems  to  indicate  that  even 
direct  train  expenses  cannot  be  reduced  in  practice,  and  will  not 
increase  in  direct  ratio  to  distance,  even  if  the  difiference  of  dis- 
tance were  as  much  as  50  per  cent  (although  it  may  appear  that 
they  should  in  theory),  it  is  probable  that  80  or  90  per  cent  of 
the  above-mentioned  total  of  way  and  train  expenses,  or  say 
56  cents  per  train-mile,  is  the  maximum  effect  of  the  most  con- 
siderable changes  of  distance.  Or  to  put  the  whole  thing  into 
even  figures  :  the  average  cost  of  a  train-mile  being  taken  for 
even  figures  at  $1.00  (it  is  now  usually  less) — 

The  minimum  effect  of  extra  distance,  measured 

in  feet,  is  per  train-mile 25  per  cent  or  \ 

The  minimum  effect  of  distance,  measured  in 

miles,  not  affecting  train  wages,  is    ...    .  36.5  **      "    or  \ 

The  maximum  effect  of  the  most  considerable 

change  of  distance  is 56  to  63  "      "    or  \ 

198.  Between  the  extremes  above  given,  the  true  valuation 
may  be  almost  anywhere  under  different  circumstances.  There 
are  even  certain  conceivable  cases,  which  have  sometimes 
occurred  in  practice,  where  the  assumed  maximum  is  not  ade- 
quate, as  for  instance,  in  comparing  two  routes  for  a  transconti- 
nental line  differing  by  100  to  800  miles.  The  number  of  operat- 
ing divisions  will  then  vary,  and  with  it  a  very  large  proportion 
of  the  general  and  station  expenses,  so  that  the  extra  distance 
may  cost  (or  may  not)  90  or  even  100  per  cent  of  the  average 
cost;  but  such  extreme  cases  are  too  exceptional  for  discussion. 

199.  The  effect  per  year  upon  operating  expenses  of  any  given 
distance  having  been  thus  determined,  the  capital  sum  for  which 
this  yearly  cost  represents  the  interest  will  plainly  be  the  sum 
which  (neglecting  all  effect  on  revenue)  we  are  justified  in  ex- 
p>ending  to  cut  out  that  distance.     Thus,  if  distance  be  found,  as 
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above,  to  cost  3:43  cents  per  daily  train  per  foot,  during  one 
year,  a  road  running  10  trains  per  day  each  way,  and  paying  8 
per  cent  for  capital,  can  afford  to  spend,  to  save  one  foot  of  dis- 
I  tance,  $4.29  /r^^the  value  of  the  counterbalancing  considerations 
-which  we  have  yet  to  consider.  To  this  we  may  add,  if  we  please, 
$2.00  per  foot,  more  or  less  as  the  case  may  be,  as  the  cost  of 
superstructure,  right  of  way,  and  fencing ;  or  we  may  include 
that  sum  with  the  other  items  of  construction.  This  value  hav- 
ing been  determined,  the  difference  in  cost  of  construction  to 
sub-grade  then  enters  in,  to  determine  whether  or  not  the  given 
improvement  will  cost  more  than  it  is  worth. 

200.  Errors  have  been  committed,  resulting  in  a  great  exaggeration  of  the 
value  of  saving  distance,  by  assuming  that  the  whole  average  cost  pf  con- 
structing  a  mile  of  line  complete  is  to  be  added  to  the  operating  advantage  of 
saving  a  mile  of  line  to  determine  its  total  value.  But  the  value  of  distance, 
like  the  value  of  everything  else,  is  independent  of  its  cost:  Whether  the  per- 
manent works  beneath  the  track  be  costly  or  cheap,  the  v)B.lue  of  cutting  out 
that  part  of  the  length  of  the  road  will  be  t|ie  same  for  the  same  road  with  the 
same  traffic.  We  therefore  £rst  estimate  the  value  of  the  saving,  and  then 
estimate  both  alternate  lines  to  see  whether  or  not  the  value  exceeds  the  cost. 

All  the  preceding  has  been^on.  the  supposition  that  distance, 
like  other  advantages  of  alignment,  is  a  pure  source  of  expense 
and  has  no  effect  upon  receipts — an  entirely  false  supposition.. 
We  proceed  now  to  consider  the  other  side  of  the  question. 

THE   EFFECT   OF   DISTANCE   ON    RECEIPTS. 

201a  All  railway  traffic  is  in  common  parlance  roughly  divided 
into  " through"  and  "local,"  but  what  is  through  and  what  is 
local  is  a  matter  of  varying  definition.  The  literal  interpretation 
of  the  word  "  through"  freight  would  be  freight  passing  over 
the  entire  distance  between  termini,  whether  exchanged  with 
Other  lines  or  not,  and  this  definition  is  of  ten  followed  in  classi- 
fying. Another  basis,  for  subdividing  traffic  into  through  and 
local  is  that  adopted  in  the  Massachusetts  Railroad  Reports  ; 
viz.,  to  call  all  traffic  "local  "  which  iscQnfined  to  the  home  road, 
and  simply  passes  from  one  station  o(  the  road  to  another, 
whether  those  stations  are  the   termini  or  not ;  and  all  traffic 
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B. 


"  through"  which  is  (under  this  definition)  not  local,  but  passes 
over  parts  of  two  or  more  lines,  although  the  total  haul  may  be 
only  a  fev  miles  between  small  non  competitive  stations  ;  where- 
as ''  local "  traffic  may  be  hauled  the  entire  length  of  the  road  at 
competitive  rates,  and  be  for  all  practical  purposes  what  is  ordi- 
narily understood  as  "  through"  business. 

202.  Neither  basis  of  division,  therefore,  is  a  particularly 
Imppy  one  for  accomplishing  the  end  sought,  and  the  reason 
why  neither  can  be  is  easy  to  see.  The  difficulty  is  that  each  of 
them  is  an  attempt  to  include  under  only  two  classifications ^z^^ 
•distinct  classes  of  traffic,  each  one  governed  by  different  laws  as 
respects  rates  and  other  business  considerations.  These  classes 
are; 

Non-competitive  local 

Non-competive  exchange. 

Competitive  local. 

Competitive  exchange. 

Partially  competitive  (i.e.,  competitive  only  with  the 
disadvantage  of  a  local  haul  in  addition). 

More  in  detail,  the  nature  of  these  sub-classifications  are  as 

follows : 

1.  Local  or  home  traffic  proper^  having  no 

choice  of   route  and  confined  to 
one  line. 

2.  Exchange  traffic^  or  (by  Massachusetts 
classification)  "  through"  traffic, 
having  no  choice  of  route,  but 
passing  from  one  line  to  another. 

'  3,  Local  or  home  traffic^  confined  to  one 
line,  but  having  a  choice  of  an- 
other route  (a  class  of  traffic  once 
small,  but  rapidly  increasing  with 
the  multiplication  of  railways). 
4.  Exchange  or  **  through  "  trafiic  P^^ab^r, 
passing  between  the  more  imooi- 
tant  railway  centres,  and  with  a 
choice  of  two  or  more  routes. 


I" 


A.  Non-Competitive. 

jThe  whole  of  it  being  what 
>  oidinarily  referred  to 
by  the  term  **  local "  traf- 
fic.) 


B.  Competitive. 

(The  wholcof  it  being  what 
is  ordinarily  referred  to 
by  the  term  **  through 
traffic") 


C.  Partially 

Competitive.  ' 
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Traffic  (usually  exchange  or 
"through")  betufeen  non-competitive 
local  points  and  important  railway 
centres  having  a  choice  of  route 
only  at  disadvantage,  by  paying: 
a  local  rate  in  addition  to  the 
"through."  This  class  does  not 
exist,  practically,  for  passenger 
service. 

203.  Out  of  all  these  five  classes  there  is  only  one — ^viz.^ 
Class  B,  3 ;  traffic  confined  to  the  home  road  and  therefore 
purely  local,  but  having  a  choice  of  route  by  some  other  line 
and  therefore  competitive — on  which  a  longer  haul  has  no  effect 
whatever  to  increase  receipts,  but  is  a  pure  disadvantage.  This 
class  is  also,  on  most  roads,  the  smallest  class  of  all,  and  on  very 
many  it  is  entirely  non-existent.  On  others,  however,  as  for  in- 
stance on  a  new  line  between  New  York  and  Philadelphia,  it 
would  be  the  bulk  of  the  traffic.  It  is  rapidly  increasing  in  im- 
portance, moreover,  from  the  prevalent  tendency  to  consolidate 
lines  into  great  systems,  and  even  when  this  consolidation  is  not 
formal  and  complete,  there  is  often  such  community  of  interest 
from  common  ownership  as  to  amount  to  very  nearly  the  same 
thing. 

Receipts  from  all  the  other  classes  are  affected  materially  by^ 
the  distance ;  but  in  different  ways,  which  we  proceed  to  con- 
sider : 

204.  A.  NoN-coMPETiTivE  (Class  I  and  2).  Traffic  between 
non-competitive  way  points,  whether  these  points  are  on  the 
same  or  different  roads. 

There  is  no  real  need  for  making  a  distinction  between  these 
two  classes  in  respect  to  rates,  the  "through"  being  made 
simply  by  the  addition  of  the  two  local  rates,  and  divided  in  the 
same  proportion. 

This  class  of  traffic,  which  is  what  is  popularly  meant  by 
**way"  traffic,  is  an  immense  factor  in  the  freight  revenue  of  any 
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railway,  varying  ordinarily  from  50  to  75  per  cent  of  it ;  and 
rarely  falling  below  50  per  cent,  except  on  lines  of  heavy  through 
traffic  running  through  sparsely  settled  districts.  The  old 
Canada  Southern  (now  Michigan  Central)  is  a  peculiar  and  very 
exceptional  example  of  a  line  of  the  latter  character,  its  local 
ton-mileage  having  averaged,  before  its  consolidation,  below  8 
per  cent  of  the  total.  Even  in  this  extreme  case,  however,  its 
revenue  from  local  freight  appears  to  have  been  from  25  to  30 
per  cent  of  the  total.  The  Cleveland,  Columbus,  Cincinnati  & 
Indianapolis  Railway,  which  carries  perhaps  as  small  a  propor- 
tion of  non-competitive  freight  as  any  other  line  for  which  precise 
statistics  are  available,  and  which  is  certainly  exceeded  in  that 
respect  by  very  few,  derives,  as  an  average  of  9  years  (1873-81), 
36  per  cent  of  its  tonnage,  23  per  cent  of  its  ton-mileage,  and 
about  38  per  cent  of  its  freight  receipts  from  **  local  freight," 
which  in  this  case  includes,  practically,  non-competitive  of  all 
classes.  In  its  passenger  traffic  this  line  enjoys  an  even  larger 
proportion  of  non-competitive  traffic,  being  at  much  less  disad- 
vantage in  that  respect,  and  in  fact  representing  as  nearly  as 
may  be  the  average  condition  of  the  whole  American  railway 
system.  This  is  the  more  fortunate  as  it  is  one  of  the  very  few 
lines  which  give  statistics  of  the  passenger  or  any  other  traffic 
in  such  form  that  it  can  be  accurately  separated  into  at  least  lour 
of  the  five  classes  of  traffic  which  actually  exist,  as  above  speci- 
fied. The  following  Table  90  gives  the  percentage  of  each  of 
these  classes  (omitting  fractions  and  distributing  a  trifiiog  sum 
for  miscellaneous  receipts)  for  the  average  for  the  9  years  1873- 
1881.  The  table  may  be  accepted  as  giving,  in  a  rough  way, 
about  the  general  average  of  the  whole  American  railway  system 
for  passenger  service. 

205.  Table  91  gives  some  corresponding  details  for  the 
freight  traffic  of  the  same  road,  which  can  hardly  be  accepted  as 
so  representative,  and  in  Table  92  (as also  in  various  other  tables  ; 
— see  Index)  are  given  data  as  to  average  train  loads.  The 
variations  in  such  matters  are  limited  only  by  the  number  of 
roads,  and  are  often  very  great. 
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There  is  a  certain  portion  of  even  non-competitive  traffic, 
it  must  always  be  remembered,  on  which  rates  are  governed 
solely  by  what  it  will  bear,  without  any  reference  to  distance, 
and  on  many  roads  a  very  large  proportion,  as  where  there  is 
much  suburban  traffic ;  yet  in  the  main  the  rates  are  nominally 
fixed  by  the  mile  on  all  this  traffic,  and  on  a  certain  large  pro- 
portion they  are  by  law  or  fixed  custom  actually  so  fixed. 

Before  considering  what  weight  should  be  given  to  these 
facts  in  estimating  the  value  of  distance  (for  which  see  par.  227) 
we  will  consider  the  conditions  which  exist  with  the  three  re- 
maining classes  of  traffic. 

206.  Competitive  traffic,  whether  confined  to  one  line  or  not; 
(classes  3,  4,  and  5,  above).  The  total  through  rates  on  all  com- 
petitive traffic  are,  in  nearly  all  cases,  arbitrarily  fixed,  with 
little  regard  to  the  mileage.  For  this  reason  it  may  appear,  and 
may  be  too  readily  taken  for  granted  by  engineers  not  familiar 


Table  90. 

comparatiyb  magnitude  of  the  separate  classes  of  through  and 
Local  Competitive  and  Non-Competitive  Passenger  Traffic  on  the 
Cleveland,  Columbus,  Cincinnati  &  Indianapolis  Railway. 

Average  of  9  years,  1873-1881. 

[Thii  table  may  be  accepted,  in  a  rude  way,  as  not  far  from  the  general  average  of  the  whole 
American  Railway  System.] 


Class  op  Traffic  as  Subdivided  on  pagb  axa. 


A.  Non-Competitive.. 


B.  Competitive. 


Local  home  road ...  1 

I.ocal  or  exchange  between 
local  points  in  different 
roads  

Local  traffic  between  com- 
petitive termini  (only  par- 
tially in  this  case) 

Competitive  throtijrh 


C.  Partially  Competitive.     (Non-existent  in  pass,  service.) 


Per  Cent  of 
No.  of  Pas- 
sengers. 


\V 


100  p.  c. 


Per  Cent 
of  Pass. 
Mileage. 


Per  Cent 
Contributed 
to  Revenue. 


^   \ 


100  p.  c. 


^«i 


}- 


100  p.  c. 
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Table  91. 

Fluctuations  and  Distribution  of  the  Different  Classes  of  Freight 
Traffic;  Cleveland,  Columbus,  Cincinnati  &  Indianapolis  Railway. 

Local  Freight, 


Bast^Bound. 

Wbst-Bound. 

Total. 

Year. 

Tons. 
I  = 

1,000. 

Ton- 
Miles. 

z,ooo,ooo. 

Rev. 
$1,000. 

Toot. 
1,000. 

Ton- 
Miles. 

x,ooo,ooo. 

Rev. 
$1,000. 

Tons. 

Ton- 
Miles. 

Rev. 

1873... 
1875... 
1880. . . 
1885... 

419 
401 

564 
451 

50.0 

43.3 
74.6 
43.3 

908.9  1 
686.7  1 
749-8 
469-7 

211 

253 
311 

355 

20.8 
27.7 
33.6 
41.0 

434.8 
465.0 
451.6 
406.3 

630 
654 
874 
806 

70.8 

71.0 

108.2 

84.3 

1344. 

II52. 

1201. 

876. 

Through  FrnghL 

1873.. 

870 

166.5 

1895. 

181 

37.1 

496.8 

1050 

203.5 

2392. 

t875... 

747 

145.5 

1093. 

209 

46.8 

402.8 

957 

192.3 

1495. 

1880... 

1189 

232.0 

1539- 

378 

80.3 

588.0' 

1567 

3x2.2 

2127. 

1S85... 

1 140 

226.9 

997. 

569 

117.4 

598.6 

1708 

344.4 

1596. 

The  above  indicates  the  nature  and  extent  of  the  fluctuations  which  have  occurred 
during  the  thirteen  years  covered  by  the  table.     The  following  are  averages  for  the 

TEN  YEARS  1876-1885 : 


Percentages  of  Total  Tons  Carried. 

Percentages  of  Total  Ton-Miles. 

Through. 

Local. 

Toul. 

• 

Through. 

Local. 

Total. 

East-bound . .  . 
West-bound.  . . 

48.4 
17.7 

19.9 
14.0 

68.3 
31.7 

East-bound . .  . 
West- bound... 

Total 

56.5 
21.8 

12.5 
9.2 

69.0 
31.0 

Total 

66.1 

33.9 

100. 0 

78.3 

21.7 

100. 0 

Percentages 

of  Total  Revenue. 

Average  Receipts  Per  Ton-Mile. 

Through. 

Local. 

Total. 

Through. 

Local. 

Total. 

East-bound..  . 
West-bound.  . . 

44.5 
20.0 

20.3 
15.2 

64.8 
35.2 

100. 0 

East-bound. 
West-bound 

Total.... 

.556  Ct. 
.656   *' 

1. 161  cts. 
I.2I0  '• 

.674  ct. 
.818  *• 

Total 

64.5 

35.5 

.591  Ct. 

1. 182  cts 

.719  CL 
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Table  92. 

Average  Train-Load  op  Freight  and  Passengers  in  the  United  States, 

Groups  of  States,  and  on  Trunk  Lines. 

[Computed  from  the  Census  Statistics  of  1880.] 


Passbncbr  Traffic. 


At.  Train- 
Load, 
No. 


Av.  Haul. 
Miles. 


Av.  Train- 
Load. 

Tons. 


PsBiGHT  Traffic. 


Ay.  Haul. 
Miles. 


L  New  England 

II.  Middle,  with  Md.,  Mich.,  Ind. 

III.  Southern 

IV.  III.,  la..  Wise. .Mo..  Minn... 
V.  La.,  Ark..  Ind.  T 

VI.  Tex.,  Kan..  Dak.,  and  Far  W 

Total  United  States 

Trunk  Lines. 

Boston  &  Albany 

New  York  Central 

N.  Y.,  L.  Erie  &  W 

Pennsylvania 

Baltimore  &  Ohio 

N.  Y.,  Penna.  &  O 

N.  Y.,  N.  Haven  &  Hartf 


53.3 
44.2 
21.3 
37.1 
18.3 
48.0 


16.8 
17.4 
44.1 
41.9 
39.8 
44.8 


90.6 
163. 

55.7 

122.5 

61. 

95.5 


41.5 


21. 


129. 


72. 

65. 

55. 

52.4 

38. 

41. 

90. 


no. 

218. 

211. 

233- 

185.5 

113. 

113. 


55.7 
106. 1 

103.7 

153.3 

34.6 

166.9 


III. 


with  operating  practices,  that,  for  this  class  of  traffic  at  least,  any 
additional  distance  must  be  a  pure  disadvantage,  increasing  ex- 
pense, but  not  affecting  revenue.  And  this  is  literally  true  with 
respect  to  such  competitive  traffic  as  begins  and  ends  on  one 
line,  or  on  one  system  of  lines  with  interests  wholly  in  common. 
But,  in  spite  of  the  present  tendency  to  consolidation,  a  very 
large  proportion  of  such  traffic  on  all  lines,  and  practically  the 
whole  of  it  on  the  smaller  lines,  is  through  freight  proper,  which 
passes  over  parts  of  several  lines.  On  all  such  traffic  the  total 
rate  from  shipping  point  to  destination  is  indeed  arbitrarily 
fixed,  without  regard  to  mileage,  and  often  in  fact  in  inverse 
ratio  to  it;  but  of  the  division  of  this  total  rate  between  the  par- 
ticipating companies,  which  is  what  practically  concerns  us,  this 
is  by  no  means  the  case. 
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207.  The  division  in  all  such  cases  is  by  a  percentage  which  is 
regulated  strictly  in  accordance  with  the  relative  distance  hauled, 
although  not  necessarily  in  direct  ratio  to  that  distance  ;  for 
there  are  frequently  "  Arbitraries"  of  various  kinds,  and  granted 
for  various  reasons,  as  for  terminal  expenses,  to  be  first  deducted 
before  the  final  division  or  percentage  is  distributed  according 
to  mileage. 

208.  So,  too,  it  is  not  uncommon  for  some  line  to  have  some 
strategic  advantage  of  another,  so  that  it  can  exact  from  it  cer- 
tain special  concessions,  in  excess  of  its  exact  mileage  propor- 
tion, such  as  allowances  for  "  constructive  mileage,"  etc.,  etc. 

The  Erie  Railway  formerly  bad  a  great  strategic  advantage  of  this  kind  over 
the  old  Atlantic  &  Great  Western  Railway  (New  York,  Pennsylvania  &  Ohio), 
the  nature  and  effect  of  which  we  shall  shortly  see  (par.  216). 

209.  Again,  when  shipments  are  for  extremely  long  dis- 
tances they  are  quite  frequently  subject  not  to  one,  but  to  the 
sum  of  two  competitive  rates,  and  the  total  is  divided  accord- 
ingly. All  freight  passing  through  Chicago  is  a  remarkable 
example  of  this.  It  is  not  common  to  make  rates  past  Chicago 
to  points  on  either  side  otherwise  than  by  adding  the  two 
Chicago  rates  (which  latter  is  very  common),  except  when,  as  to 
"Missouri  River  points,"  special  circumstances  make  it  abso- 
lutely unavoidable.  The  tendency  to  make  Chicago  a  terminal 
point  for  competition  and  start  afresh  from  there,  is  strong. 

There  are  some  apparent  partial  exceptions  to  this  rule,  but  they  are  hardly 
real  ones.  Thus  in  1886,  after  considerable  controversy  and  irregularity, 
rates  from  New  York  to  •'  Mississippi  River  points,"  including  a  large  number 
of  points  north  of  St.  Louis,  were  by  agreement  adjusted  at  the  fixed  rate  of  116 
for  100  to  Chicago.  This  was  then  divided  between  the  lines  east  and  west 
of  Chicago  (there  being  half  a  dozen  or  more  lines  interested  on  each  side),  by 
assuming  the  distance  for  all  lines  to  be  220  miles  west  of  Chicago  and  970 
miles  east,  these  being  about  the  average  of  the  actual  distances,  which  of 
course  varied  with  each  road.  The  total  rate  was  then  divided  in  exact  propor- 
tion (as  nearly  as  might  be)  to  these  distances,  viz.,  i8|  per  cent  west  and  8ii 
per  cent  east  of  Chicago.  Exactly  these  divisions  would  have  been  18.487  and 
81.513,  so  that  the  rate  on  0.15  mile  of  haul  west  of  Chicago  was  given  away  to 
the  lines  east  to  obtain  a  round-numbered  percentage. 
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In  this  exceptional  instance  the  general  rule  that  through  competitive  rates 
are  regardless  of  distance  is  extended  likewise  to  a  first  division  of  those  rates 
into  two  parts.  What  the  arrangement  really  means,  however,  is  that,  although 
a  common  aggregate  rate  to  the  Mississippi  River  points  was  desirable  in  the 
interesjL  of  peace  and  good-will,  yet  the  distance  was  so  great  and  the  conflict- 
ing interests  so  multifarious  that  it  was  more  convenient  to  regard  this  rate  a*: 
made  up  of  two  separate  and  distinct  through  rates,  than  to  regard  it  as  a  single 
through  rate  to  be  divided  in  the  usual  manner. 

Compacts  of  this  kind  may  increase,  but  at  present  they  are  too  exceptional 
to  merit  more  than  passing  notice. 

As  one  example  of  *'  arbitrary"  allowances,  a  large  part  of  the  business  from 
and  to  local  points  near  large  cities  really  comes  under  the  head  of  through 
traffic  ;  the  through  rates  from  the  West  to  points  within  a  hundred  miles  more 
or  less,  of  New  York,  for  instance,  being  usually  made  the  same  as  to  New 
York,  and  divided  as  if  the  freight  or  passengers  were  actually  taken  to  and 
delivered  there. 

In  such  case  the  division  is  not  exactly  as  the  mileage,  but  it  is  the  same  in 
its  effect  upon  the  receipts  of  the  connecting  lines  as  if  it  were. 

210.  Certain  considerable  allowances  for  terminal  charges  at 
points  where  such  charges  are  heavy  are  very  commonly  and 
very  justly  deducted  from  the  through  rate  before  the  latter  is 
distributed,  as  notably  at  New  York,  where  the  terminal  allow- 
ances are  very  heavy  (4  to  5  cents  per  100  lbs.),  although  hardly 
enough  to  cover  the  direct  and  indirect  expense  to  the  terminal 
road. 

In  fact  the  variations  and  exceptions  in  the  fixing  and  division 
of  rates  are  endless,  but  through  them  all  the  general  law  holds 
good  that  all  '*  through"  rates  between  connecting  lines  are 
divided  precisely  according  to  the  actual  mileage,  and  to  a  very 
large  extent  directly  as  the  mileage. 

211.  These  facts  result  in  a  curious  and  apparently  contradic- 
tory law,  as  respects  the  through  traflfic  of  a  new  or  old  road, 
which  it  may  be  highly  important  that  the  engineer  should 
understand.     That  law  may  be  thus  expressed  : 

1.  It  is  extremely  desirable  that  any  new  line  should 

FORM    A    PART    OF    THE    SHORTEST    ROUTES    BETWEEN     IMPORTANT 
CENTRES  OF  TRAFFIC. 

2.  It  IS  NOT  DESIRABLE,  AND  OFTEN  THE  REVERSE  OF  DESIRABLE, 
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THAT  IT  SHOULD  MAKE  ANY  EFFORT  TO  BRING  ABOUT  THIS   RESULT, 
EXCEPT  IN  SELECTING  ITS  CONNECTIONS. 

The  reason  for  each  half  of  this  law  is  not  difficult  to  see. 

212.  As  respects  the  first  part  of  it : 

The  through  rate  being  altogether  independent  of  distance, 
the  receipts  per  ton-mile  or  per  passenger- mile  on  competitive 
traffic  will  be  the  greater  the  shorter  the  line  is — a  consideration 
plainly  of  immense  importance. 

We  may  see  a  striking  proof  of  this  by  comparing  the  New 
York  Central,  Erie,  and  Pennsylvania  lines.  The  operating  ex- 
penses of  the  Central  and  Erie,  as  shown  in  Tables  37  and  76, 
average  continually  a  much  heavier  percentage  of  their  receipts 
than  on  the  Pennsylvania,  yet  they  are  operated  with  substantially 
equal  efficiency — at  least  there  is  far  less  difference  than  super- 
ficial observers  often  conclude  from  this  very  fact.  The  true 
cause  of  it  (with  which  other  causes  may  co-operate,  but  only  to  a 
minor  extent)  is  simply  this  :  that  the  Pennsylvania  has  the  short- 
est line  from  almost  every  point  in  the  West  to  New  York  and 
Philadelphia,  and  hence  its  receipts  per  mile — from  the  sam« 
through  rates — are  unavoidably  materially  larger  than  the  Cen- 
tral's or  Erie's.  This  fact,  however,  does  not  show  so  much  as 
it  otherwise  would  in  the  average  receipts  per  ton-mile  of  these 
roads,  as  published,  simply  because  the  Central  and  in  less 
degree  the  Erie  have  an  immense  local  business,  which  both  pays 
more  and  costs  more,  thus  bringing  up  the  average  receipts  ;  but 
the  through  business  proper  leaves,  and  must  continue  to  leave, 
a  very  small  margin  per  mile  to  both  lines  compared  with  what 
the  Pennsylvania  obtains.  No  ingenuity  or  skill  will  ever  be 
able  to  materially  decrease  the  large  percentage  of  advantage 
for  through  business  which  its  geographical  position  gives  to  the 
latter  road ;  because  the  total  through  rate  will  always  be  the 
same  by  all  competing  lines,  and  the  long  lines  must  conse- 
quently forever  suffer  in  receipts  per  mile,  unless  causes  not 
now  possible  to  foresee  shall  change  the  conditions. 

213.  But  notwithstanding  this  fact,  we  have  in  these  same 
roads  a  striking  illustration  of  the  truth  of  the  second  half  of 
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our  contradictory  law.  Neither  the  New  York  Central  nor  the 
Erie  have  any  interest  whatever  in  shortening  their  own  lines  (if 
we  consider  the  interests  of  both  as  terminating  at  Buffalo), 
notwithstanding  that  they  suffer  so  much  from  the  fact  that 
they  are  links  in  a  long  route.  Thus  the  Erie  now  constitutes 
423-963  of  its  New  York-Chicago  connection  via  the  Lake 
Siiore  &  Michigan  Southern  Railway,  and  receives  on  a  15-ton 
car-load  at  a  30-cent  rate  $39.55  out  of  $90,  assuming  the  through 
rate  to  be  divided  according  to  distance  only,  without  arbitrary 
or  terminal  allowances.     If  its  length  were  10  miles  shorter  it 

would  receive  only  ^-^ or  — -  of  $90,  or  $39.00 — a  loss  of 

963  —  10        953 

$0.55  per  car-load,  which  is  about  three  times  what  would  be  the 

actual  extra  cost  of  hauling  the  car  over  that  extra  distance. 

214.  On  the  other  hand,  if  some  of  its  Western  connections 

were  to  shorten  their  line  ten  miles  the  Erie  would  be  greatly 

benefited;  for  then,  for  the  very  same  service,  it  would   receive 

from  the  Lake  Shore  &  Michigan  Southern  Railway,  for  example, 

^-^  instead  of  ^7^  of  $90,  or  $39.95  instead  of  $39.55 — an  increase 

953  903 

of  40  cents,  or  about  i  per  cent,/(C?r  nothing. 

Spending  money  to  shorten  one's  own  line  for  through  busi- 
ness, therefore,  must,  except  under  peculiar  circumstances,  be 
classed  among  those  charitable  actions  for  which  a  reward  may 
possibly  be  hoped  for  in  the  next  world,  but  hardly  in  this.  The 
only  important  exceptions  are  : 

First,  When  a  road  reaches  all  important  points  over  its 
own  lines,  as  the  Pennsylvania  ;  or. 

Secondly,  When  it  is  built  for  other  reasons  than  direct 
profit  to  the  investors,  as  the  Cincinnati  Southern  Railway,  or 
lines  built  by  the  State. 

Even  these  exceptions  are  in  all  cases  only  partial.  There  is 
always  some  credit  side  to  the  disadvantage  of  distance,  whereas 
there  is  never  any  credit  side  to  bad  gradients  or  curvature. 
Bad  curvature  and  gradients  may  indirectly  have  a  credit  side 
to  them,  from  bein^r  necessary  to  reach  certain  traffic  points,  but 
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in  themselves  they  are  wholly  harmful,  whereas  extra  distance 
is  not. 

215.  A  notable  example  of  these  antithetic  effects  of  distance, 
and  of  the  danger  of  disregarding  them,  may  be  found,  among 
many  others,  in  the  old  Atlantic  &  Great  Western  (now  New 
York,  Pennsylvania  &  Ohio)  Railroad.  It  enjoys  the  unique  dis- 
tinction of  being  now,  as  it  was  when  first  built,  the  longest  line 
in  existence  even  between  its  three  termini — New  York  in  the 
East,  Cincinnati  and  Cleveland  in  the  West.  It  has  always  two^ 
and  generally  three  or  four,  more  favored  rivals  between  each 
considerable  point  in  the  East  and  every  considerable  point  in 
the  West.  Yet  even  in  this  extreme  case,  if  its  own  line  had 
been  ten  miles  longer  between  Cleveland  and  Cincinnati  and 
New  York  it  would  have  been  better  off.     It  would  then  have 

received  ^^  or  46  per  cent  (see  par.  220)  instead  of  ^-~  or  45 

per  cent  on  all  Cincinnati  and  New  .York  business,  and  --^  or 

213 
35  per  cent  instead  of  ~^  or  34  per  cent  on  all  Cleveland-New 

York  business,  assuming  in  both  cases  that  receipts  were  divided 
strictly  according  to  distance. 

216.  As  it  happens,  this  is,  or  was  until  within  a  few  years  (the 
old  Atlantic  &  Great  Western  is  now  leased  to  the  Erie),  one  of 
the  cases  in  which  the  division  was  not  strictly  as  the  distance  ; 
the  Erie  Railway  having  formerly  insisted  on  being  allowed  a 
CONSTRUCTIVE  MILEAGE  of  46  miles  from  the  junction  point  at 
Salamanca  to  its  terminus  and  junction  with  the  Lake  Shore  & 
Michigan  Southern  Railway  at  Dunkirk :  an  unjust  exaction, 
which  it  had  power  to  enforce  because  it  was  the  only  eastern 
connection  of  the,  Atlantic  &  Great  Western.  Whereas,  there- 
fore, a  division  exactly  according  to  distance  would  have  given 

the  Erie   on   Cleveland- New  York  business  - —  or  66  per  cent, 

627  '^ 

2  J  -J 
and  the  Atlantic  &  Great  Western  —■  or  34  per  cent,  the  actual 
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414  +  46         460 

division  was  7 — -  or  -7 —  (68  per  cent)  to  the  Erie  and  only 

627  +  46        ^1Z 

-~  (32  per  cent)  to  the  Atlantic  &  Great  Western.  Neverthe- 
less, in  this  as  in  all  other  cases  divisions  were  ultimately  based 
upon,  although  not  in  strict  accordance  with,  the  precise  relative 
hauls. 

217.  From  this  example  the  over-hasty  conclusion  should  not 
by  any  means  be  drawn,  that  a  road  should  lengthen  its  line  of 
set  purpose,  for  this  end  alone,  for  that  would  probably  lead  to 
acts  of  folly  ;  but  it  does  clearly  follow  that  whenever  a  better 
line  in  all  other  respects  can  be  thus  obtained  it  will  ordinarily 
be  folly  not  to  take  it.  As  it  happens,  such  lines  did  exist  at 
several  points  along  the  Atlantic  &  Great  Western,  affording 
better  grades,  more  traffic,  and  cheaper  work,  at  the  cost  of  some 
distance;  but  unfortunately  the  original  projectors  sinned  against 
both  of  the  cardi-nal  principles  laid  down  in  par.  211 :  they  ne- 
glected the  vital  end  of  securing  short  and  favorable  connections, 
but  exerted  themselves  to  shorten  their  own  road  by  striking  an 
air-line  wherever  possible,  at  almost  any  sacrifice  of  gradients  ; 
running  it,  in  literal  truth,  "over  the  hills  and  far  away"  from 
traffic.  The  consequences  of  such  engineering  maybe  read  v. 
the  financial  history  of  the  road — a  history  which  might  have 
been  anticipated  with  certainty  in  the  beginning,  and  may  be 
counted  on  with  certainty  to  continue  to  the  end.  It  has  now 
found  its  greatest  and  only  real  use  as  a  feeder  and  competing 
weapon  in  the  hands  of  the  Erie,  but  considered  as  a  separate 
property,  apart  from  one  or  two  profitable  leases  which  have 
alone  kept  it  in  as  good  a  position  as  it  has  had  (see  Chap.  XXL), 
it  can  never  by  possibility  more  than  barely  pay  operating  ex- 
penses for  any  period  of  years  ;  for,  however  great  may  be  the 
growth  of  traffic,  and  however  great  the  future  improvements 
tending  to  reduce  expenses,  other  lines  also  share  these  advan- 
tages, and  through  rates  will  continue  to  fall  in  proportion,  down 
|to  the  lowest  point  which  affords  the  most  favored  line  a,  handsome 
but  not  exorbitant  profit,  and  way  rates  likewise  will  continue  to 
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fall  in  proportion  down  to  a  reasonable  but  not  excessive  per- 
centage (usually  from  50  to  75  per  cent)  in  excess  of  the  through 
competitive  rates. 

218.  In  a  certain  important  sense,  indeed,  we  may  say  that  all 
rates  are  fixed  by  competition,  for  the  fact  that  non-competitive 
way  rates  do  adjust  themselves  quite  closely  to  the  through  rates 
is  well  determined.     In  illustration  of  this  fact,  which  has  been 


Table  93. 

Statistics  of  Passenger  Traffic,  Cleveland,  Columbus,  Cincinnati  & 
Indianapolis  Railway,  1873-1885. 


Local  Pass. 

Through  Pass. 

Per  Cent 

Ybar. 

At.  Haul. 
Miles. 

Rects. 

Per  Mile. 

Cts. 

Av.  Haul. 

Miles. 

Rects. 

Per  Mile. 

Cts. 

Through  of 
Local  Rate. 

1873 

74 

2Q.8 
27.8 

2.83 

31 

2.53 
2.55         1 

73.0 
90.0 

1875 

27.1 

2.63 

188 

2.38 

90.5 

1876 

77 

78 

79 

28.3 
27.9 

27.3 
28.6 

2.48 
2.41 
2.42 
2.46 

192 

183 
182 
186 

1.89 

2.24         1 
2.10         1 
1.82         1 

76.2 
93.0 
86.8 
73.9 

1880 

29.5 

2.39 

193 

1.82         1 

76.1 

x88i 

82 

83 

84 

27.6 
28.7 
30.5 
295 

2.51 
2.60 

2.51 
2.47 

184 

"5 
121 
118 

1.77         1 
1.78 

1. 81          1 
1.73         ' 

70.5 
68.6 
72.0 
70.0 

1885 

28.9 

2.57 

121 

1. 61 

62.6 

Decrease  per  cent  in  through  rate  in  12  years,  36.4  per  cent. 
*'  »♦         "  local  '•         "      •*     25.9        •* 

Summary  of  Average  Decrease  from  Average  of  1873-5  to  Average  of  1878-81. 


Through  Frffght..,  \  ^  y.„^  ,879^1, _.593_;;_ 

A  decrease  of 386  ct. 

Or,  ia  percentage 39^  p.  c. 

3  y'rs,  1873-75,  a.487  cts. 
3  y'rs,  1879-81,  1.801  " 

A  decrease  of 0.686  ct. 

Or,  in  percentage 27^  p.  c. 


Through  Passenger  \ 


3  y'rs,  1873-75, 1.766  cts. 


Local  Frerght ]  3  yrs,  187^1,  x.157 


A  decrease  of 609  ct. 

Or,  in  percentage 34^  p.  c. 

3  y'rs,  1873-75.  a.978  cts. 
r'rs,  1879-81.  2.455  •* 


Local 


/»tfw«/rr....  j^y,j 


A  decrease  of 523  ct. 

Or,  in  percentage 13.3  p.  c. 


CH,  VIL^DISTANCE-'EFFECT  ON  COMPETITIVE  TRAFFIC,  22$ 


Table  94. 

Statistics  of  Freight  Traffic,  Cleveland,  Columbus,  Cincinnati  & 

Indianapolis  Railway,  1873-1885. 

Through  Freight. 


Bast-Bound. 

Wkst-Bound 

Per 
Cent 

West- 
Bound. 

Per 

Cent 

Through. 

Average 
Receipu 

Per 
Ton-Mile. 

cts. 

Ybak. 

Miles. 

Receipts 
Per 

Ton-Mile, 
cts. 

Average 
Haul. 

Miles. 

Receipts 

Per 
Ton-Mile. 

cts. 

IS73 

191 
215 

1. 14 
.92 

205 
214 

1-34 
1.24 

23.3 
26.2 

62.5 
59-2 

1. 175 
.984 

74 

l87S 

195 

.75 

223 

.86 

28.7 

59-4 

.778 

76 

215 
202 
208 
203 

.64 
.67 
.57 
.52 

231 
223 
221 
217 

.68 
.88 
.84 
.73 

26.8 
26.2 
22.7 
26.2 

64.7 
64.8 

67.4 
67.6 

.650 
.716 
.613 
.565 

77 

78 

70 

1880 

195 

.66 

212 

.73 

28.2 

64.2 

681 

81 

193 
184 
185 
202 

■  50 

.59 
.62 
.50 

211 
200 
202 
206 

.60 
.61 
.71 
.59 

35.2 
35-4 
35.6 
37.4 

64.9 
68.9 
65.1 
64.9 

.532 
.591 
.652 

.525 

82 

83 

84 

188$ 

199 

•44 

207 

.51 

36.7 

68.0 

.463 

Local  Freight, 


Bast-Bound. 

Wbst-Bound. 

Receipts 

Per 
Ton-Mile. 

cts. 

Pbr  Cbnt  Through 
OK  Local  Ratb. 

YXAIL 

Haur 
Miles. 

Receipts 

Per 
Ton-Mile. 

cts. 

Miles. 

Receipts 

Per 
Ton-Mile. 

cts. 

Bast. 
Bound 
only. 

Total. 

187a 

119 
120 

1.82 
1.65 

98 
93 

2.09 
2.08 

1.899 
1.776 

62.7 

61.9 
55.4 

74 

1875 

108 

1.58 

109 

1.68 

1.622 

47.5 

48.0 

76 

106 
108 
116 
"5 

1.42 
1.48 
1. 15 
1. 15 

107 

102 

98 

100 

1.44 
1.64 
1. 61 
1.34 

1.303 
1. 215 

45.5 
46.6 
47.0 
46.5 

77 

78 

79 

1880 

132 

1. 00 

io8 

1.34 

I.IIO 

66.0 

61.3 

81 

105 
97 

lOI 

95 

1. 10 
1. 17 
1. 12 
1. 14 

112 

IIO 

"7 
120 

1.20 

1. 18 

1.03 

.91 

1. 146 
1. 176 

1.079 
1. 018 

.... 
■  •  •  ■ 

46.4 
50.3 
60.3 
51.6 

82 

83 

84 

1885 

96 

1.08 

116 

.99 

1.039 

40.8 

44-5 

Per  Cent  of  Decrease^  1873-1885. 

Bast-bound.  West-bound.  Av*e. 
Through  rates.  .61.4  62 .  o  60 . 7 
Local  rates  ....  40.7        52.7        45.3 

15 


Per  Cent  of  Decrease,  1875-1885. 

Bast-bound.  West-bound.  Av^e. 
Through  rates  .  41.3  40.7  39.5 
Local  rates  ... .  31.6        41.0        35.9 
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Table  95. 

Comparative  Through  and  Way  Rates,  Lake  Shorb  &  Michigan  Southern 

Railway. 

(Cents  per  ton-mile.) 


Yrar 

Bast-Bound. 

West-Bound. 

Total. 

Through. 

Way. 

Through. 

Way. 

i868 

1869 

1870 

1871 

1872 

1.56 
1.49 
1.13 
1. 17 

1. 13 

If 

2.67 
2.35 
2.04 

2.02 

1.78 

1.53 
1. 18 
1.49 

4.07 
4.05 
2.84 
2.26 
2.01 

2.43 
2.34 
1.50 
1.39 
1.37 

Comparative  Rates,  taking  Rates  of  1868  as  i.oo. 


1868. 
1869. 
1870. 
1871. 
1872. 


1.00 
■954 
•723 
.750 

.723 


00 

055 
755 
673 
685 


1.00 
.882 
.758 
.585 
.738 


1.00 
.996 
.698 
.556 
.494 


.00 

.962 

.617 

.572 

.563 


Since  187a  the  rates  have  not  been  made  public  in  this  form,  for  through  and  way 
separately. 

It  will  be  seen  that  the  non-competitive  way  rates  fall  in  close  sympathy  with  the 
competitive  rates,  and  vary  more  directly  with  each  other  than  the  East-bound  and  Wes^ 
bound. 


already  alluded  to  (par.  54),  a  comparison  of  the  course  of 
through  and  local  rates  on  the  Cleveland,  Columbus,  Cincinnati 
&  Indianapolis  Railway  is  given  in  Tables  93  and  94,  and  on 
the  Lake  Shore  &  Michigan  Southern  Railway  in  Table  95,  which 
illustrate  the  fact  very  strikingly.  Few  roads  publish  reports 
from  which  such  statistics  can  be  obtained,  but  the  law  holds 
substantially  true  everywhere. 

219.  From  these  examples  it  takes  no  great  intelligence  to 
perceive  how  inexorable  is  the  law  that  the  line  which  places 
itself  originally  at  any  serious  disadvantage  has  no  escape  from 
the  consequences  of  its  folly  but  to  remedy  those  disadvantages. 
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Apparent  advantages  from  the  general  progress  in  wealth  and 
population  and  science  do  not  help  it  at  all,  since  all  lines  share 
alike  in  them.  They  simply  enable  it  to  hold  its  own,  and  '*  its 
own'*  is  nothing  but  bare  existence.  We  have  in  many  such 
lines,  as  particularly  in  the  line  last  referred  to^  a  striking  evi* 
dence  of  how  completely  an  enormous  investment  may  be  thrown 
away  solely  and  only,  from  bad  engineering  advice. 

220.  It  may  be  added,  that  the  through  rate  is  nearly  always 
divided  by  some  even  percentage,  and  consequently  trifling  dif- 
ferences are  not  likely  to  affect  the  division  either  way.     Thus  a 

line  entitled  by  its  exact  mileasre  to  receive  either  -^^^  or  — - 
•^  ^  1000       1000 

would  probably  receive  40  per  cent.     If  its  length  entitled  it  to 

406 

it  would  probably  receive  41  per  cent.  The  fractional  per- 
centages are  sometimes  insisted  on  by  the  line  which  happens 
to  hold  the  stronger  position,  but  usually  any  advantage  of  that 
kind  takes  the  form  of  some  terminal  or  arbitrary  allowance 
instead  of  a  modification  of  the  percentage. 

221.  Since  the  receipts  of  any  one  road  from  competitive  ex- 
change traffic  vary  (i)  with  the  total  haul  on  each  unit  of  traffic, 
and  (2)  with  the  proportion  thereof  on  the  home  and  foreign 
roads,  the  effect  of  any  given  change  in  the  length  of  the  home 
road  will  be  different  on  traffic  between  all  possible  traffic  points. 
All  that  can  be  done,  therefore  (or  all  that  is  in  the  least  neces- 
sary to  do),  is  to  form  some  rude  idea  of  the  centre  of  gravity 
of  the  initial  and  terminal  points  of  shipment  at  each  end  of  the 
line,  which  will  often  be  quite  different  for  different  parts  of  the 
line. 

Precision  in  sach  estimates  is  unimportant,  because  the  future  is  almost  cer- 
tain to  bring  about  great  changes,  and  perhaps  very  speedily.  But  when  two  al- 
ternate lines  are  under  comparison  in  other  •respects,  the  approximate  efifect  of 
their  differences  in  this  respect  also  should  be  determined,  with  a  view  of  seeing 
whether  they  strengthen  or  weaken,  or  utterly  nullify,  the  conclusions  that  would 
be  otherwise  reached.  That  they  do  the  latter,  so  as  to  in  themselves  alone 
cause  the  selection  of  one  route  instead  of  another,  should  be  admitted  only 
with  the  utmost  caution. 
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222.  The  effect  on  the  receipts  of  the  home  road  from 
through  competitive  traffic  of  an  increase  in  its  own  length  only, 
the  haul  on  its  connections  remaining  unchanged,  may  be  stated, 
with  adequate  exactness,  in  this  very  simple  way: 

The  interpolation  of  additional  distance  by  the  adoption  of  a 
longer  alternate  line  between  the  same  termini  will,  for  all  ordi- 
nary and  moderate  changes  of  length  (under  20  or  25  per  cent 
of  home  haul),  leave  the  earnings  per  mile  of  the  original 
(shorter)  line  unchanged,  and  enable  the  home  road  to  earn  on 
its  extra  mileage  as  large  a  percentage  of  the  average  per  mile  on  the 
shorter  line  as  the  percentage  of  the  foreign  haul  to  the  total  haul. 
This  law  holds  essentially  true,  regardless  of  the  amount  of  the 
added  mileage. 

For  example,  on  traflfic  which  has  70  per  cent  foreign  haul, 
if  the  home  road  were  longer  it  would  receive  out  of  its  added 
proportion  of  through  competitive  freight  enough  to  earn  70  per 
cent  as  much  per  mile  on  the  added  mileage  as  on  the  original 
mileage,  the  earnings  on  the  latter  remaining  unchanged. 

223.  To  put  the  rule  in  another  and  shorter  way:  With 
through  competitive  traffic — 

The  per  cent  of  home  haul  in  the  total  haul  +  the  \  =  100  p.  c. 
per  cent  of  average  earnings  per  mile  realized  v  (always  a  lit- 

by  home  road  by  extra  mileage )      tie  l«ss). 

The  maximum  and  minimum  "limits"  to  this  rule  are: 
I.  When  the  home  road  has  100  per  cent  of  the  haul  it  rea- 
lizes o  per  cent,  or  nothing,  on  any  extra  haul. 

3.  When  the  home  road  has  originally  o  per  cent  of  the  haul 
the  gain  to  its  receipts  from  any  haul  it  may  gain  is  100  per  cent 
of  the  average  rate  per  mile. 

224.  A  simple  geometric  demonstration  of  this  law  is  given 
in  Figs.  7  to  12,  with  their  accompanying  explanation.  The  law 
is  only  approximate,  and  for  very  great  changes  of  length  be- 
comes materially  in  error;  but  the  largest  probable  differences 
which  can  come  under  the  consideration  of  the  engineer  are 
from  10  to  25  per  cent  in  the  home  haul,  and  for  such  differ- 
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ences  the  law  is  sufficiently  exact,  as  is  evident  in  Table  96, 
which  gives  the  exact  effect  on  receipts  of  modifications  of  10 
and  20  per  cent  in  the  home  haul. 


Table  96. 

Effbct  of  Changes  of  Distance  on  Earnings  from  Through  (Exchange) 
Competitive  Traffic. 

Giving  the  exact  effect,  and  illustrating  the  essential  truth  of  and  amount  of  error  in  the 
approximate  rule  in  paragraph  223. 


Ejff^ect  of  10  per  cent  Increase  of  Distance. 

Per  Cent  of 

Corresponding 
Receipts  of 

Per  Cent  of 

Sum  of 

Original 
ToulHaul 

If  the  Homg  Road 

€xtra  Receipu 

Percentages 

Home  Road 

were  Ten  Per  Cent  longer  iu 

on 

in  First 

on  the 

out  of  $1.00 

txtra,  Haul 

and  Last 

Home  Road. 

Rate. 

to  Average. 

Columns. 

10 

lOCtS. 

TVrX*i.oo=    10.891 

89.1 

99.1 

30 

20  ** 

•?Ax    1.00=    21.57 

78.5 

98.5 

30 

30  •• 

^  X     I.oo  =     32.04 
ift  X     I.OO  =    42.31 

68.0 

98.0 

40 

40  •' 

57.8 

97.8 

50 

50  " 

^  X    I.OO  =    52.38 

47.6 

97.6 

60 

60  •• 

^  X     1.00  =    62.26 

37.7 

97.7 

70 

70  " 

tV^X    100=     71.96 

28.0 

98.0 

80 

80  " 

-^S^  X    i.oo  =    81.48 

18.5 

98.5 

90 
100 

90  " 
100  ** 

A»jX    1.00=    90.83 
flJ  X    i.oo  =  100.00 

9.0 
None. 

99.0 
100. 0 

Effect  of  20  per  cent  Increase  of  Distance. 

10 

10  CIS. 

tJAX$i.oo=    11.765 
^  X    i.oo  =    23  07 

88.2 

98.2 

20 

20  '• 

y6.8 

96.8 

30 

30  " 

tVV  X    I  00  =    33  96 

66.0 

96.0 

40 

40  •* 

T^  X    I.oo  =    44.44 

55.5 

95.5 

50 

50  " 

T^ftX      1.00=      54.545 

45.5 

95-4 

60 

60  " 

^2^  X     I.oo  =     64.284 

35-7 

95-7 

70 

70  •* 

4h  X  1.00  =  73.68 

26.3 

96.3 

ao 

80  " 

^  X    I  00  =    82.80 

17.5 

97.5 

90 

90;; 

II X    1.00=    91.53 

8.5 

98.5 

100 

100  " 

4U  X    I.oo  =  100.00 

None. 

100. 0 
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Figs.  7  to  12,  Diagrams  illustrating  thb  Effect  on  Receipts  from  Com- 
petitive Through  Traffic  of  a  Longer  Home  Line  between  the  same 
Termini. 


r' 


pmmmrM 


Fig.  8.  Fig.  9. 

\On  these  diagrams  the  interpolated  mileage  on  the  home  road  (/)  is  assumed  to  be  ONE 

EIGHTH  o/the  total  haul.\ 

Figs.  7-zo.  Onb  quartbr  of 
haul  on  home  road. 


fiGs.  7-; 
total  li 


Figs.  8-ii.  Onb  half  of  to- 
tal haul  on  home  road. 


F1G8.  0-12.  Thrkb  quartbrs  of 
total  haul  on  home  road. 
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Fig.  zo. 


Fig.  Z9. 


Fig.  II. 

[On  these  diagrams  the  interpolated  mileage  on  the  home  road  (O  is  assumed  to  be  ONE 
quarter  o/the  total  haul.^ 

Explanation  of  diagrams,  and  demonstration,  from  Figs.  7  to  12,  of  law 

stated  in  par,  222. 

225.  In  each  diagram  let  the  base  Z)C=  the  total  haul  on  any  given  unit  of 
through  competitive  traffic,  in  part  over  the  home  road,  H,  and  in  part  over  one 
or  more  foreign  roads,  F, 

And  let  the  altitude  AD=  BC-=.  the  average  receipt  per  mile  on  this  unit 
of  traffic. 

Then  will  the  area  A  BCD  =  the  total  through  rate  per  unit  of  traffic  Oess 
any  terminal  or  other  constant  deduction),  and  the  areas  /^and  F  =.  the  frac- 
tions thereof  appertaining  to  the  home  and  foreign  roads,  respectively. 

Assume  the  total  haul  increased  to  D'C  hy  the  addition  of  the  distance  DI/ 
to  the  home  road.  Then,  since  the  total  through  rate  remains  the  same,  we 
shall  obtain  a  new  average  rate  per  mile.  A'D\  of  such  amount  that  the  area  of 
the  new  rectangle  A'B'CD'  =  area  of  original  rectangle  A  BCD. 
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Furthennore: 

Rectangle  Aff  =  gross  amoant  lost  by  both  roads  jointly  on  original  haul 
by  decrease  in  through  rate  per  mile  =  rectangle  A'D  =  gross  amount /aiif^^  by 
home  road  exclusively  from  earnings  at  decreased  average  rate  on  its  extra  mileage. 

But  if  we  assume  the  earnings  of  the  home  road  on  its  original  mileage  to 
be  unaffected  by  the  addition  thereto,  then  will  the  recungles  EB'  =  the  gross 
amount  lost  by  the  foreign  road  through  the  longer  haul  at  the  same  through 
rate,  and  this  area  only  will  represent  the  extra  receipts  of  the  home  road  on  its 
extra  mileage,  which  let  =  rectangle  A"D. 

Then  we  have,  geometrically, 

A"  Df       EB^       , 

i.c.. 


(original 
haul  on 
foreign 
road 


forigi- 
[haul. 


A'D        AR 

Net  rate  per  mile  realized  1  f  average 

on  home    road   on  added  through 

haul  (rate  realized  by  home   }>is  to^  rate  per  mile 
road  on   original    mileage  on  new  and 

being  supposed  unchanged)  j  [longer    haul 

For  example:  If  25,  50,  or  75  per  cent  of  the  original  haul  (before  the  home 
line  was  lengthened)  was  on  the  foreign  road,  the  home  road  will  realize  (within 
a  trifling  error,  shown  in  Table  96)  25,  50,  or  75  per  cent  of  the  new  average 
through  rate  per  mile  on  any  added  mileage,  without  suffering  any  such  reduc- 
tion as  its  connections  have  to  suffer  on  its  original  mileage. 

In  practice,  the  changes  of  length  which  the  engineer  is  called  upon  to  con- 
sider will  ordinarily  be  so  small  that  the  through  rate  per  mile  of  competitive 
freight  will  be  but  little  affected,  so  that  we  may  say  in  Figs.  7  to  12  that  practi- 
cally A'D'  •=•  AD^  whence  we  have  the  approximate  law  of  par.  222. 


Table  97. 

P&OPORTION  OF  Through  and  Local  Freight  in  sack  Census  Group  of 

THE  United  States. 

[Computed  from  Census  of  i88a]    (Bamings.) 


Census  Group. 

Through 
Freight. 

Local 
Freight. 

Total. 

I.  New  England 

II.  Middle  to  Indiana. . . . 

III.  Southern 

IV.  N.  W.  Central 

V.  Louisiana  and  Ark.. . . 

VL  Far  West 

69.7 
60.5 

58.4 
43.8 
51.5 
39-5 

30.3 
39.5 
41.6 
56.2 
48.5 
61.5 

888888 

Total  United  States. 

56. 

44. 

100. 

For  more  aiccurate  designation  of  groups  see  Table  92  and  othen.    Not  all  the  fraiglit 
here  classed  as  "  through  "  is  competitive  traffic,  by  any  meanSi 
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Table  98. 


FftsiGHT  Movement,  Through  and  Local,  East  and  West,  on  Pennsyl- 
vania Railroad  (P.  R.  R.  Div.  only)  for  Thirty-five  Years. 

(Paying  freisbt  only.    Statistics  exist  no  farther  back.) 


Tons  Carrikd. 

X  s  z, 000,000. 

TOM-MlLBAGB. 

Z  =  z,ooo«ooo. 

Year. 

Through. 

Local. 

Total 

Through. 

Local. 

TotaL 

East.   1  West. 

East. 

West. 

Bast. 

West. 

East. 

West. 

1851    . 

59  ... 

53  ••• 

54  •• 

55  ... 

.005 

.008 
.019 
.038 

.008 

.03Z 

.005 
.015 
•037 

o.oa6 
0.069 
o.z6o 
0.337 
0.365 

'j'35 
8.30 

a6.9 

X0.6 
X6.3 

'*6:i* 

xa.x 
a6.6 
4»-7 

4.2 
ZX.4 

XX. 9 
»7.3 

x6'8 
xoa.a 

1851-5.. 

.051  1      .04a 

.07a 

.043 

0.207 

X3.5Z 

9.58 

21  82 

XI. 20 

55.  T» 

X856.... 

.089 
•094 

.I4t 
.130 
.176 

.07« 

.103 
.zoo 

•404 

:2? 

.429 

0.454 
0.964 
Z.047 
Z.170 
1.346 

32. 0 

23-5 
35  ° 
63.0 

19. 0 
19.x 
19.8 
37a 

35-7 

55  4 

89.9 

23.4 
30.8 
3«.7 

26.4 

Z19.8 

X63.Z 
X80.3 
3x5. z 

1856-60. 

.126 

.087 

.440 

.343 

0.996 

38.0 

26.16 

71-54 

27.92 

163.6s 

z86i.... 
69  ... 
63... 

0.31 
0.37 
0.35 
0.3a 
0.30 

0.08 
0.13 
0.13 

o.x6 

0.86 
Z.X3 

z.4a 

0.37 
0  43 
0.56 
0.63 
0.67 

\1X 

3.37 

ZIt.3 

131. 5 
"49 

38.1 

45.9 
45  5 

57.6 

zao.9 
Z63.8 
X77.7 
aoo.o 

203.9 

20.0 
351 

45.6 

52  a 

50.1 

280.3 
376.9 
393.7 
420.6 
430.  z 

X861-5.. 

0.33 

0.13 

i.aa 

0-53 

3.3a 

118.30 

46.03 

173.36 

40.60 

378.Z8 

1866.... 

69 ... 
70.... 

0.3a 
0.3X 
0-39 
0.47 
0.54 

0.16 
O.Z7 
0.33 
0.33 
0.83 

1.84 
a. 31 
a. 58 
a. 8a 
3.07 

0  86 
z.oa 

1.34 

319 

3-7« 
4-43 
5.00 

5-43 

113. 
no. 

I4X. 

169. 

104. 

63.0 

I' 

376. 
32a. 
373- 
403. 

439- 

65.0 

98.9 

110. 

5«3. 

1866-70. 

0.41 

o.ao 

3.50 

'23 

4.35 

145.4 

72.9 

363. 

86.2 

667.0 

1871.... 
72.... 
73  ••• 
74 ... 

75  • 

0.71 
0.79 
0.87 
1.07 
1.00 

0.31 
0.36 
0.33 
0  30 
0  35 

370 
4.33 
5  48 

4-03 

5-39 

1.85 
3.47 

»-54 
a. 34 

2-37 

9.13 

X13. 
X30. 
114. 
108. 

X26. 

831. 

"3- 
152. 
137. 
X19. 
133- 

IOZ2. 
1190. 
X385. 

»373- 
1479. 

1871-5.. 

089 

0-33 

4.74 

3.31 

837 

317.6 

Z18.3 

72X.a 

X30.8 

1287.8 

1876.... 

79  •• 

80  .. 

1.3a 
i.oa 

0.39 
0.39 

SI? 

0.49 

5.79 
5-71 
6.ao 

7.59 
8.51 

2.53 
3.7a 
3.01 
4.0Z 
4.79 

9.93 
9.74 

>5-36 

473- 
364. 
5«9- 
605. 
565. 
S05.2 

xos. 
103. 
X03. 
X.17. 

X74. 

915- 
869. 
936. 
1x38. 

I3V>. 

136. 
»59- 
»75. 
257. 
329- 

1630. 
1495. 
1732. 
3137. 
2298. 

1876-80.!     1.41 

0.35 

6.76 

3  4» 

XI. 93 

124.4 

1017  6 

311.2 

1858.4 

1881... 
82.... 

U.:: 

85.... 

X.64 

Mi 

0.57 

0.56 
0.53 
0.57 

10.  la 
XI. 91 
13. 47 

5-9« 
6.5« 
7.37 
7.43 
7.91 

18.93 
ao.36 

33.58 
34.05 

586. 
483. 

6l3. 

203. 
213- 
199. 
X9a. 
309. 

»452. 

•755. 

t853- 

4M. 

430. 

520. 

26s5. 
2880. 
2997. 
3082. 
3318. 

i88z-s.. 

x-47 

0.56 

".34 

7.00 

SI. 38 

528.6 

303. a 

«793-4 

46X.6 

2986.4 
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Table  98. — Continued, 
Summary  by  Half-Decadks. 


TON-MlLBAGB. 

I  s  1,000,000. 

I  ^  1,000,000k 

Ybax. 

TbroQflrh. 

Local. 

Total. 

Throasrh.       |          Local. 

Total 

Bast. 

West. 

BasL 

We«L 

Bast.  1  WetL 

BasL 

West. 

1851-5.. 

.05 

•<H 

.07 

.<H 

0.81 

ia.5 

9.6 

31.8 

Z1.3 

55.X 

1856-60. 

.«3 

.09 

.44 

•34 

1.00 

38.0 

a6.a 

7x5 

«7.9 

163.6 

1861-5.. 

.33 

.«3 

1.03 

•53 

a.aa 

118.3 

46.0 

X73-3 

40.6 

37«.« 

1866-70. 

•41 

.90 

a.so 

1.83 

4-35 

M5-4 

73.9 

36a.4 

86.3 

667.0 

1871-5  . 

.89 

.33 

4-74 

2.31 

8.a7 

317.6 

118.S 

731.3 

130.8 

1387.8 

1876^. 

1.41 

.35 

6.76 

3-4« 

XX -93 

505. a 

134.4 

IOI7.6 

311.3 

1858.4 

1881-5. . 

1-47 

.56 

ia.34 

7.00 

at. 38 

5a8.6 

ao3.8 

X793.4 

461.6 

2986.4 

Percentages  and  Average  Local  Haul. 


Pkr  Cents 

or  Total. 

Average  Hani 

CD 

Local  Freight. 

Yrak. 

Tons. 

Too-miles. 

Throiiirh. 

Local. 

Through. 

Local. 

Bast. 

West. 

East. 

West, 

East. 

West. 

EasL 

West. 

East.   1  WesL 

1851-5  . 

84.5 

ao.5 

34.5 

ao.s 

33.7 

X7.3 

39.6 

ao.4 

30.3    1    36.0 

1856-60. 

13.7 

44.a 

34.4 

a3-3 

16.0 

43-7 

17.0 

163. 

81.0 

1861-5. . 

15.0 

55.x 

34.0 

3x3 

13.  1 

45-7 

10.9 

141. 

76.5 

1866-70. 

9.4 

57-7 

38.3 

31.8 

10.9 

54-4 

13.9 

X4S. 

70.3 

1871-5.. 

10.8 

57.3 

a7-9 

a4.7 

9.1 

56.0 

10.3 

151. 

56.6 

1876-80. 

11.8 

56.7 

38.6 

27.1 

6.7 

54.8 

11.4 

150. 

6>9 

1881-5  . 

6.9 

57-7 

3a.8 

17.6 

6.8 

6o.a 

X5.4 

X45. 

66.0 

226.  From  the  additional  receipts  thus  realized  is  to  be  de- 
ducted the  additional  cost  of  earning  it,  which  we  have  seen  may 
vary  anywhere  from  25  to  40  or  (for  great  changes)  50  per  cent 
of  the  average  cost  per  mile.  No  absolute  profit,  therefore,  can 
be  realized  from  longer  home-haul  of  competitive  freight,  unless 
the  foreign  haul  is  greater  than  25  to  40  or  50  per  cent  of  the 
total.  But  with  any  foreign  haul  whatever  there  is  some 
credit  as  well  as  debit  side  to  the  disadvantages  of  distance  for 
this  class  of  traffic 
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227.  Let  us  now  see,  in  continuation  of  par.  205,  how  much 
weight  should  be  probably  given  to  differences  of  distance  as 
RESPECTS  WAY  TRAFFIC.  Table  92  and  various  others  will  show  that 
it  is  a  fairly  low  estimate  to  assume  40  passengers  or  100  tons 
of  freight  as  an  average  train-load,  about  one  half  of  which  (see 
Tables  97  and  98)  will  be  local  traffic,  at  rates  fixed  by  the  mile 
or  at  the  will  of  the  company.  The  fluctuations  from  this  average 
are  very  great  indeed,  and  a  nearer  estimate  can  easily  be  formed 
in  any  particular  case.  Assuming  the  above  average,  however, 
at  \\  cents  per  mile  for  freight  and  2\  cents  for  passengers,  this 
purely  local  traffic  would  net  50  to  62^  cents  per  train-mile.  On 
the  other  hand,  we  have  already  estimated  (Table  89  and  par.  195) 
the  actual  cost  of  running  an  extra  mile  at  from  25  to  50  cents. 
This  sum  includes  all  expenses  for  running  such  distance,  so  that 
any  additional  receipts  arising  therefrom  must  be  credited  against 
it  in  full. 

228.  Accordingly,  it  is  plain  that  whenever  way  rates  are 
actually  determined  by  the  distance  alone,  any  reduction  of  dis- 
tance would  be  very  apt  even  to  entail  a  balance  of  loss  upon 
the  company.  For  example,  it  would  undoubtedly  entail  a  net 
loss  on  the  New  York  Central  Railroad,  from  their  way  business 
alone,  to  shorten  their  line  by  several  miles,  even  if  it  could  be 
done  without  cost  to  them,  provided  all  their  business,  "  way"  as 
well  as  "through,"  had  to  be  transported  over  the  new  line;  for 
60  cents  would  be  a  very  high  estimate  of  the  actual  cost  of  run- 
ning extra  distance  on  that  road.  On  the  other  hand,  taking  an 
average  train-load  (on  main  line  only)  of  100  passengers,  and 
assuming  the  very  low  proportion  of  one  half  as  that  on  which 
the  receipts  are  fixed  by  the  legal  limit  of  2  cents  per  mile,  we 
have  an  average  gross  loss  of  100  cents  per  train-mile,  or  a  net 
loss  of  40  cents  for  every  mile  cut  out  of  the  line.  And  if  the  gross 
loss  had  been  but  10  cents  instead  of  100,  it  would  have  operated 
to  reduce  the  value  of  any  saving  of  this  distance  by  so  much, 
although  not  entirely  destroying  it. 

229.  All  way  traffic,  however,  is  not  by  any  means  rated  solely 
by  the  mile ;  nor  would  any  railway  think  of  attempting  to  so 
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rate  it,  even  if  it  had  the  power  to  do  so,  without  destroying 
business.  Tables  93-5  clearly  show  this.  Table  98,  showing  the 
enormous  and  growing  proportion  which  local  traffic  makes  of 
the  total  traffic  of  a  line  like  the  Pennsylvania  even,  which  is 
often  thought  of  as  chiefly  a  through  trunk  line,  makes  it  still 
clearer  that  it  is  impossible  that  local  traffic  should  be  all  so 
rated.  And  yet  a  line  no  miles  long  instead  of  100,  between 
two  given  points,  will,  or  can  be  made  to,  derive  some  addition 
to  gross  receipts  without  working  either  hardship  or  injustice. 
The  local  passenger  rates  would  be  perhaps  $3.30  instead  of  $3 
— a  difference  which  those  who  may  be  called  floating  or  occa- 
sional travellers  (those  making  one  or  two  or  ten  trips  a  year) 
can  well  afford  to  pay,  and  would  pay,  probably  without  feeling 
the  difference.  If  we  estimate  the  total  extra  cost  of  running  the 
10  miles  extra  distance  at  J|^3,  which  would  ordinarily  be  ample, 
it  would  require  but  10  such  passengers  per  train  to  wholly 
counterbalance  the  cost  of  running  the  extra  distance.  That 
road  would  be  the  exception  perhaps  which  did  not  average  10 
such  passengers  per  train,  and  substantially  the  same  condition 
of  things  exists  on  many  roads  in  freight  business  also. 

For  the  remainder  of  the  traffic,  to  which  the  greater  rate  for 
the  extra  distance  would  be  a  real  hardship  and  burden,  it  is 
entirely  at  the  discretion  of  a  railway  company  to  do  away  with 
the  extra  burden  by  special  rates  based  on  volume  of  business 
furnished;  and  this  is  the  true  and  just  principle  of  fixing  rates 
under  all  circumstances;  for  the  interest  both  of  the  stockholders 
and  the  general  public.  A  man  who  travels  or  makes  a  ship- 
ment over  a  line  once  a  year  is  not  greatly  burdened  by  even  a 
considerable  difference  of  rates,  and  it  may  equitably  be  col- 
lected from  him.  A  constant  patron  of  the  line,  on  the  other 
band,  finds  the  same  difference  of  rate  a  very  great  burden. 

230.  Thus  we  seem  driven  to  the  conclusion  that  it  is  rather 
worse  than  money  thrown  away  for  any  average  road  to  spend 
money  in  shortening  its  line,  nor  is  there  any  escape  from  the 
conclusion  that  there  is  only  one  class  of  road  to  which  it  can, 
under  any  circumstances,  be  any  great  object  to  do  so; — those, 
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namely,  whose  traffic  is  mostly  hauled  over  their  own  lines  ex- 
clusively, while  at  the  same  time  the  rates  on  a  large  portion  of 
it  are  directly  or  indirectly  fixed  by  competition,  as  on  two  or 
three  of  the  great  trunk  lines.  A  large  non-competitive  way 
traffic  alone  may  entirely  neutralize  the  pecuniary  value  to  the 
company  of  saving  distance. 

231i  But  these  conclusions,  although  undeniably  true,  should 
be  acted  upon  with  even  greater  caution  tlian  those  already  sug- 
gested with  respect  to  through  business,  and  only  when  there  is 
no  possible  doubt  as  to  the  interests  of  the  company.  For  as  a 
question  of  public  policy  the  conditions  which  bring  about  a 
credit  side  to  distance  have  no  force  whatever,  the  ultimate  loss 
to  the  community  from  an  unproductive  and  avoidable  service 
being  the  same  whether  borne  directly  by  the  railway  company 
or  transferred  by  it  to  the  general  public.  And  inasmuch  as  the 
prosperity  of  a  railway  is  intimately  connected  with  that  of  its 
supporting  population,  the  policy  under  certain  circumstances — 
perhaps  under  any  circumstances — of  thus  counting  in  as  a  make- 
weight a  possibly  avoidable  tax  (a  large  fraction  of  which  is,  so 
to  speak,  spent  in  collecting  it),  however  fairly  distributed  and 
lightly  borne,  may  be  questioned,  especially  as  the  ability  to 
collect  it  through  absence  of  competition  is,  by  its  very  nature, 
temporary  and  changeable.  Nevertheless  a  railway  is  a  busi- 
ness enterprise  and  not  a  charitable  institution,  and  it  has  the 
same  right  as  any  private  citizen  to  take  every  reasonable  pre- 
caution to  secure  pecuniary  success. 

232.  The  future  returns  to  the  investors  are  always  more  or 
less  problematical,  while  the  benefit  to  the  public  is  not  prob- 
lematical, and  always  far  ahead  of  any  possible  profit  to  the  in- 
vestors. It  is  hardly  reasonable  to  demand,  therefore,  that  rail- 
ways shall  increase  their  investment  for  the  sake  of  decreasing 
the  return  on  that  investment  paid  by  the  public;  and  sound 
policy  requires  and  justifies  this  at  least — that  the  expenditure 
should  be  mainly  directed  not  to  shortening  the  line,  but  to  re- 
ducing the  gradients  or  vertical  distances,  which  we  shall  find  to 
be  immensely  more  important  than  linear  variations  in  their  ef 
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feet  on  operating  expenses,  but  over  which  a  railway  can  under 
no  circumstances  derive  additional  revenue  by  running  its  trains. 
For  it  is  far  easier  to  collect  pay  from  an  intelligent  public  for 
carrying  them  ten  miles  around  a  mountain  than  for  taking  them 
over  the  top  of  it,  while  it  costs  far  less  to  do  it. 

233.  Especially  when  the  question  comes  up  of  lengthening 
THE  LINE  TO  SECURE  WAY  BUSINESS,  as  Suggested  in  Chapter  III., 
we  may  almost  say  that  where  there  seems  any  room  for  doubt 
it  will  almost  always  be  policy  to  do  so.  Extra  business  to  a 
railway — the  engineer  will  rarely  err  in  thinking — is  almost  all 
clear  profit.  Of  passenger  business  this  is  literally  true  until 
the  increase  becomes  considerable,  pf  freight  business  it  is  so 
nearly  true,  that  80  or  90  per  cent  at  least  of  a  way  rate  is  clear 
profit  over  the  actual  cost  of  any  one  particular  extra  shipment. 
(See  also  par.  181.) 

234t  Let  us  suppose,  for  example,  that  the  A.  &  B.  Railway,  Fig.  13, 
100  miles  long,  is  deflected  10  miles  north  to  strike  some  way  point  C. 
The  increase  of  length,  if 
the  road  were  all  a  straight 
line,  would  be  as  nearly  as 
may  be  two  miles,  and  the 
extra  cost  of  running  those 
two  miles  probably  fifty  to  seventy-five  cents  per  train,  as  already  esti- 
mated. 

235.  The  loss  of  distance  from  even  very  considerable  deviations  from  an 
air-line  is  commonly  absurdly  over-estimated,  even  in  the  minds  of  engineers, 
in  a  way  and  for  reasons  more  fully  discussed  later  (Chap.  XXVIII.).  Young 
engineers  are  rarely  trained  in  such  matters,  and  should  take  pains  to  disabuse 
their  minds  of  impressions  which  often  lead  them  to  uke  for  granted  assump- 
tions in  this  respect  which  have  a  mere  shadow  of  foundation  in  fact. 

On  such  a  road,  if  running  ten  trains  daily  each  way,  this  loss  would 
amount  to  $3650  to  $5475  per  year.  A  very  insignificant  town  will  fur- 
nish as  much  business  as  that,  as  will  be  evident  from  Tables  14  to  28, 
The  average  payment  to  railways  in  the  North  Central  States  being 
about  $13  per  head  per  year,  an  average  village  of  300  to  500  people  would 
oe  a  sufficient  inducement  for  such  a  deflection.  There  are,  of  course, 
extreme  fluctuations  in  the  probable  revenue  from  a  village  of  that  size. 
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A  village  of  coal-miners  will  produce  ten  times  that  traffic  at  least,  and 
some  retired  hamlet  not  a  tenth  of  it. 

236.  The  preceding  is  independent  of  the  effect  of  the  two  miles 
extra  distance  to  increase  receipts  as  well  as  expenses  on  the  traffic  as  a 
whole.  Taking  that  into  account,  it  needs  no  further  demonstration  to 
show  that  it  must  in  general  be  a  serious  mistake  to  neglect  way  points 
simply  to  shorten  the  line,  unless  the  grades  are  also  affected.  In  the 
latter  case  it  becomes  more  doubtful ;  but  taking  the  country  as  a  whole, 
not  only  the  private  interests  of  railway  corporations  but  the  interests'of 
the  general  public  as  well  have  suffered  great  disadvantage  and  loss  from 
contrary  practices,  while  the  aggregate  railway  mileage  has  been  unnec- 
essarily increased  ;  for  a  slight  swerve  in  the  main  line  will  often  save  a 
long  branch  or  a  longer  competitive  line. 

237.  The  doubting  engineer  may  safely  take  the  two  following  as 
prima-facie  guides,  to  be  deviated  from  only  as  special  reason  to  the  con- 
trary appears :  • 

1.  Any  deviation  which  will  increase  the  average  per  mile  op 
ROAD  OF  TRIBUTARY  POPULATION  (weighing  the  latter,  of  course,  in 
proportion  to  their  revenue- producing  capacity)  is  all  but  certainly  ex- 
pedient, because  it  is  mathematically  demonstrable  that  the  longer  line 
ought  then  to  be  for  the  joint  advantage  of  the  community  and  the  rail- 
way (see  Chap  XXI.). 

2.  Even  if  the  gain  be  considerably  less  than  this,  the  deviation  may 
easily  be  (and  probably  is)  for  the  interest  of  the  railway,  although  not 
in  that  case  expedient  in  itself,  as  a  question  of  public  policy. 

238.  All  the  preceding  conclusions  as  to  the  comparatively 
slight  importance  of  distance  (and  the  same  is  true  of  all  the 
minor  details  of  alignment)  may  well  lead  to  ruinous  conse- 
quences if  they  are  stretched  until  they  crack  to  support  some 
extended  and  radical  change  materially  modifying  the  cost  and 
convenience  of  transportation,  and  so  discouraging  traffic ;  for 
it  must  never  be  lost  sight  of,  that  anything  which  tends  to  per- 
manently increase  by  ever  so  little  the  cost  to  the  public  of  any 
given  sei-vice  is  disadvantageous  to  all  parties,  although  its  dis- 
advantages may  be  more  than  made  up  to  one  party  by  the  gains; 
and  if  the  difference  be  extreme,  the  danger  of  permanent  dis- 
aster to  the  property  is  great.  The  point  which  it  has  been 
sought  to  bring  out  is,  that  even  in  extrenie  cases  there  always  is 
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a  credit  side  of  considerable  importance  to  increase  of  distance 
— contrary  to  the  idea  which  prevails  to  an  unfortunate  extent, 
that  a  short  and  direct  line  is  the  first  desideratum,  to  which 
almost  everything  else  must  bend.  On  the  contrary,  it  would 
be  hard  to  put  the  general  rule  which  should  govern  action 
about  obtaining  a  short  line  in  a  simpler  and  safer  form  than  to 
say  that  it  is  the  one  desideratum  about  a  railway  which  it  is  a 
good  thing  to  have  if  it  costs  nothing,  but  which  must  give  way 
to  other  considerations  in  case  of  conflict,  and  is  not  worth  spend' 
ing  much  money  for. 

There  are  cases — as  for  instance  a  line  between  New  York 
and  Philadelphia — where  it  is  of  great  importance;  but  the  excep- 
tional position  of  distance  as  the  one  element  of  cost  of  trans- 
portation which  is  used  as  a  basis  for  collecting  revenue  makes 
such  exceptions  rare.  If  the  conditions  were  different — if,  for  ex- 
ample, we  could  charge  the  passengers  we  did  get  more,  because 
we  had  sacrificed  the  chance  of  getting  some  others  in  orde*  to 
carry  them  more  quickly — all  this  special  pleading  would  fall  to 
the  ground,  and  distance  would  take  its  true  relative  positl;.  ^ 
with  the  other  elements  of  the  cost  of  transportation  on  the  basis 
of  cost  alone.  But  the  very  fact  that  this  is  not  the  case  seems 
to  have  had  the  effect  of  reversing  a  reasonable  deduction  from 
the  premises,  in  the  minds  of  the  more  ignorant  and  thoughtless, 
by  leading  to  some  such  hazy  chain  of  reasoning  as  we  noted  in 
the  beginning  of  this  chapter. 

239i  There  is  another  argument,  of  much  the  same  vague 
kind  as  that  last  referred  to,  but  of  a  more  reasonable  and  tan- 
gible character,  which  is  sometimes  brought  up  as  a  reason  for 
saving  distance,  viz.,  the  "moral  effect"  of  a  short  line  in 
helping  to  secure  traffic.  Nor  is  this  argument  wholly  unjusti- 
fied, for  there  are  numerous  lines  throughout  the  country  which 
do  apparently  suffer  simply  from  the  length  of  their  line  fright- 
ening away  passengers  and  fast-freight  traffic.  We  may  see 
that  this  effect  is  feared  by  the  current  fashion  of  misrepresent- 
ing geography  in  railway  advertising  circulars. 

240.  Many  lines  which  are  not  particularly  direct,  however, 
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do  not  do  this,  and  the  prosperity  of  a  single  conspicuous  line, 
the  New  York  Central  <fe  Hudson  River  Railroad,  will  show  that 
there  is  nothing  in  distance  pure  and  simple  to  deter  travel  until, 
as  in  the  case  of  the  Grand  Trunk  Railway  in  competing  for 
American  business,  the  difference  of  distance  becomes  so  great 
as  to  seriously  lengthen  the  total  time  of  the  trip— a  result 
not  commonly  to  be  feared  from  probable  engineering  modifica- 
tions of  any  given  line.  The  enormous  proportion  of  the  New 
York-Chicago  travel  which  the  New  York  Central  secures  in 
spite  of  being  the  longest  of  three  prominent  lines  (970  miles 
against  961  by  the  Erie  and  912  by  the  Pennsylvania),  and  in 
spite  of  taking  passengers  150  miles  north  before  they  begin  to 
go  toward  their  destination  at  all,  is  sufficient  proof  that,  if  a 
line  be  equally  comfortable  and  well  managed,  and  makes 
equally  good  through  time  (as  all  lines  do,  for  the  most  part, 
by  general  agreement,  which  ticket  through  at  the  same  price, 
and  as  any  line  can  successfully  insist  on  doing  when  its  length 
is  not  in  excess  over  10  or  15  per  cent),  it  will  not  suffer  to  any 
material  extent  from  this  cause  alone.  That  the  New  York  Cen- 
tral is  no  very  great  sufferer  hardly  needs  further  demonstration 
than  may  be  found  in  various  tables  by  referring  to  the  Index. 

241t  The  difficulty  is  (par.  51)  that  the  lines  least  favored  as  to 
distance  are  generally  less  desirable  in  other  respects.  There 
are  more  connections  to  make,  less  favorable  through-car  arrange- 
ments, a  less  number  of  and  slower  trains,  etc.,  etc.  At  the  very 
worst,  moreover,  this  objection  only  applies  to  a  very  small  por- 
tion, and  that  the  least  profitable  portion,  of  the  traffic  of  a  road; 
and  it  does  not  apply  at  all  to  those  small  changes,  of  a  few  miles 
more  or  less,  which  the  engineer  is  most  frequently  called  upon 
to  consider,  and  to  which  this  chapter  has  mainly  referred. 

242t  The  conclusions  reached  in  this  chapter  have  rarely  been  recog- 
nized in  the  practice  of  engineers,  but  instances  are  not  wanting  where 
they  have  been  clear  enough  to  operating  officers.  As  one  instance  of 
the  latter,  on  the  "  Pan  Handle"  road  (Pittsburg,  Cincinnati  &  St.  Louis) 
a  tunnel  near  Steubenville,  O.,  saving  two  miles  of  distance  and  much 
curvature,  but  costing  $300,000,  was  avoided  by  a  temporary  line.  When 
at  last  means  became  sufficient  to  construct  it,  the  general  manager  of 
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the  line  objected  to  its  construction  on  the  ground  that,  even  though  the 
greater  part  of  their  traffic  was  local  to  the  vast  Pennsylvania  system,  the 
loss  from  revenue  on  the  two  miles  saved  would  far  more  than  counter- 
balance the  saving  in  operating  expenses ;  and  proved  it  so  conclusively 
that  the  construction  was  for  some  years  postponed.  Subsequently,  on 
account  of  the  exceptionally  commanding  position  of  the  Pennsylvania 
roads,  it  was  believed  that  the  old  distance  could  be  considered  as  con- 
structively still  existing  so  that  this  loss  would  not  arise,  and  the  tunnel 
was  built.  Whether  or  not  this  expectation  has  been  maintained  the 
writer  cannot  state,  nor  does  it  affect  the  force  of  the  eiample. 
]6 


CHAPTER  Via 


CURVATURE. 


243.  It  «s  the 

peculiarity  of  cur- 
vature that  all  its 
disadvantages  lie 
upon  the  surface, 
visible  to  every 
eye  and  compre- 
hensible by  every 
mind.  A  heavy 
grade  is  very  un- 
obtrusive. The 
most  skilful  and 
observant  eye  can- 
not detect  differ- 
ences of  grade 
which  decrease  by 
a  large  percent- 
age the  operating 
value  of  the  line. 
But  curves  attract  instant  attention,  and  their  disadvantages  ap- 
peal even  more  strongly  to  the  imagination  of  the  inexpert  than 
to  the  instructed  judgment  of  the  engineer.     A  visible  defect  or 


.    14.*— Il.LU5TWATlMG   THAT  ECONO- 

«v    or   CoU?rTiifcrinN,  AVniDvMCB 

OF  CURVATURE   AND    THR    SRCUIIENG 

OF  WAV   TRAFFIC  AKl  MOT 

RtLV       m      ANTAGONtSM     TO      EACH 

OTHER. 


♦  This  illustration  the  writer  borrows  from  the  heading  to  a  chapter  on  *'  Railwaj 
Construction"  of  an  English  engineering  work.  Whether  or  not  it  is  a  mere  fancy  sketch 
he  cannot  say  ;  but  it  at  least  has  no  little  verisimilitude  to  not  a  few  actual  work's.  The 
question  naturally  arises,  what  the  curve  in  the  foreground  is  for,  especially  if  the  steeple 
in  the  middle  distance  is  a  hint  of  a  town,  or,  if  a  curve  was  deemed  necessary,  why  it 
was  not  made  a  little  longer.  There  may  likewise  be  found  in  the  picture  a  hint  as  to 
the  extent  to  which  a  larger  expenditure  for  construction  necessarily  implies  a  better  line. 
The  further  moral  which  the  picture  is  calculated  to  teach  may  be  left  to  the  ingenuity  of 
the  reader. 
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danger  is  always  more  keenly  appreciated  and  dreaded  than  one 
which  it  requires  special  training  to  detect;  and  since  there  is 
always  a  natural  tendency  to  correct  the  faults  which  every  one 
sees  and  to  forget  the  faults  which  no  one  thinks  of,  it  is  evi- 
dent that  this  simple  fact  must  always  have  a  powerful  if  unde- 
tected influence  while  human  nature  remains  what  it  is. 

244t  And  when  we  come  to  consider  what  are  the  more  solid 
objections  to  curvature,  we  find  at  once  that  a  formidable  and 
undeniably  true  list  of  objections  to  it  may  be  made,  consisting 
of  many  counts  ;  as  thus  : 

1.  It  causes  a  considerable  loss  of  power  and  considerably  more 
wear  and  tear  of  rolling-stock  and  road-bed,  thus  increasing 
expenses. 

2.  //  does  or  may  limit  the  length  of  trains^  and  thus  still  more 
increase  expenses. 

3.  //  causes  a  considerable  expense  for  extra  watchfulness  and  track' 
walkings  and  thus  indirectly  still  more  increases  expenses. 

These  three  are  what  may  be  called  the  definite  and  positive 
objections  to  curvature.  We  can  estimate  them  with  some  de- 
gree of  certainty  and  exactness.  But  there  are  still  others  which 
are  essentially  indeterminate,  and  which  for  that  very  reason  if 
behooves  us  to  examine  into  the  more  closely,  lest  the  haze  of 
doubt  which  unavoidably  surrounds  them  should  on  the  one 
hand  unduly  obscure  them,  or,  on  the  other,  have  a  mirage-like 
effect,  magnifying  them  into  undue  proportions.  Among  these 
causes  are : 

4.  The  danger  of  derailment  is  increased^  and  the  consequences 
of  such  derailment  when  it  occurs  are  more  likely  to  be  seri- 
ous. 

5.  The  danger  of  collision  is  increased  by  the  obstruction  of  the 
view. 

6.  There  is  more  difficulty  in  making  time^  and  thus  passenger 
travel  is  likely  to  be  affected. 

7.  //  injuriously  affects  the  smooth  riding  of  cars,  and  thus  deters 
travel. 

8.  //  impresses  the  imagination  of  travellers  with  a  feeling  of  danger 
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even  if  none  exists,  and  thus  in  a  third  way  affects  travel  unfavor- 
ably; and,  finally, 

9.  //  is  more  or  less  an  obstacle  to  the  use  of  the  heaviest  and  most 
powerful  types  of  engines. 

This  is  a  formidable  indictment,  indeed,  and  when  it  is  ex- 
tended from  curvature  in  the  abstract  to  sharp  curvature  as 
against  easy  curvature  it  becomes  still  more  so  ;  for  there  is 
then  more  wear  and  tear,  more  danger  of  limiting  trains  and 
more  injurious  effect  upon  the  safety  and  speed  of  trains,  the 
comfort  of  travellers  and  the  reputation  of  the  line. 

245.  It  is  therefore  not  unnatural  that  a  very  general  course 
of  reasoning  on  the  question  should  be  :  "  Each  one  of  these  ob- 
jections to  curvature  amounts  to  something ;  plainly,  therefore, 
in  the  aggregate  they  must  amount  to  a  great  deal,  although 
no  one  can  ever  determine  exactly  how  much.  If  the  curvature 
be  sharp  they  will  be  several  times  more  serious,  and  in  fact  will 
then  become  entirely  inadmissible  for  such  a  line  as  ours." 
Thence  may  follow,  perhaps  too  quickly,  a  conclusion  in  the  form 
of  an  order  to  the  engineers  who  are  to  examine  the  country,  to 
the  effect  that  "the  minimum  radius  of  curvature  permitted  on 
this  line  will  be,"  etc. — an  order  from  which  thereafter  there  will 
be  no  retreat. 

246.  Notwithstanding  this  plausible  reasoning  and  formidable 
indictment,  it  may  be  said  at  once  that  investigation  seems  to 
indicate  that  the  prevailing  error  in  respect  to  curvature  among 
engineers  is  too  great  dislike  of  curvature,  and  especially  of 
sharp  curvature,  and  too  great  readiness  to  spend  money  to  avoid 
it,  although  a  few  go  ^o  great  extremes  in  the  other  direction. 
This  conclusion  seems  to  necessarily  result  from  analysis  in 
detail  of  the  weight  to  which  each  of  the  above  objections  is 
entitled;  but  without  presupposing  this,  and  abandoning  all 
prepossessions  in  either  direction,  we  will  consider  each  objection 
to  curvature  as  impartially  as  possible,  beginning  with  what  may 
be  called  the  indeterminate  or  imaginative  (but  not  therefore 
imaginary)  objections,  4  to  9,  which  cannot  be  reduced  to  a  valu- 
ation in  dollars  and  cents. 
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THE   DANGER   OF   ACCIDENT    FROM   CURVATURE. 

247.  Railway  accidents  come  from  a  great  variety  of  causes, 
of  which  curvature  is  one.  How  great  a  cause  it  may  be  is  made 
difficult  to  determine  by  the  fact  that  accidents  are  rarely  re- 
ported as  directly  chargeable  to  curvature,  its  effect  being  ratlier 
to  aggravate  them,  or  to  prevent  timely  discovery  that  there  is 
danger  of  accidents  from  other  causes,  than  to  cause  them  itself. 

Nevertheless  we  can  determine  certain  maximum  and  mini- 
mum limits  for  its  possible  effect  as  a  contributing  or  aggravat- 
ing cause  of  accidents.  The  total  number  of  accidents  to  trains 
per  year,  of  sufficient  seriousness  to  get  into  the  newspapers,  as 
shown  by  the  best  available  statistics  (which  are  very  imperfect), 
is  given  in  Table  99  for  some  thirteen  years  past,  with  some  fur- 
ther details  as  to  accidents  in  Table  100;  and  by  comparison  of 
these  statistics  for  the  eight  years  ending  with  1880,  accidents 
appear  to  have  occurred  very  nearly  at  the  following  rate,  for 
the  railway  system  existing  in  1880: 

Collisions, 400,  causing  120  deaths  and  430  injuries. 

Derailments, ....  800         "        150      "  "     530        " 

Other  train  accidents,     80        "  30      "         **      40        " 

1,280  300  1,000 

Of  the  collisions,  about  5  per  cent  are  crossing  collisions,  not 
likely  to  be  affected  by  curvature.  It  is  possible  to  conceive, 
however,  that  any  one  of  the  400  collisions  might  be  injuriously 
affected,  if  not  caused,  thereby. 

Of  the  derailments,  about 

25  per  cent  come  from  broken  or  loose  rails, 

8        "  "  "  cattle  on  track, 

5        "  **  "  washouts, 

12        ^  '*  ^  accidental  and  malicious  obstructioQi 

16        "  "  "  misplaced  switches,  and 

34        "  **  **  other  miscellaneous  causes  not  likely  t^ 

— —  be  affected  in  any  way  by  curvati>»"^. 

100  per  cent  in  alL 
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Table  100. 

Casualties  Caused  by  the  Difpbrbnt  Classes  of  Accidents  foe  Seven 

Years. 

KilUd, 


In  CoUidoos. 

In  Otber  Aoc. 

Total. 

1885 

■  158 
17a 
227 
177 
209 
156 
94 

141 
192 
229 
200 
190 
143 
97 

8 

17 
3 

;i 

4 

307 
389 
473 

1884 

1883 

1882 

380 

I88I 

414 

1880 

\i^ 

1870 

195 

Average 

170 

170 

13 

353 

Injured, 


1885 \ 

547 
624 
716 
578 
565 
412 
286 

963 
1,062 

1.145 
975 
995 

389 

20 
74 
49 
35 
37 
46 

34 

1.530 
1.760 
I.910 
1.588 
1.597 
1,172 
709 

1884 

1883 

1882 

I88I 

1880 

1870 

Average 

533 

892 

42 

1.467 

Of  the  1,2x7  accidents  reported  in  1885,  193  caused  the  death  of  one  or  more  persons 
each,  while  aSa  caused  injury  to  persons  but  not  death  ;  a  total  of  475  accidents,  leaving 
742,  or  61  per  cent  of  the  whole  number,  in  which  there  was  no  injury  to  persons  con- 
sidered serious  enough  for  record. 

The  accidents  recorded  in  x886  were  about  three  for  every  1,000,000  train  miles,  and 
were  divided,  according  to  their  nature  and  the  classes  of  trains,  as  follows : 


Accidbnts. 

Collisions. 

Derailments. 

Oiher. 

Total. 

To  passenger  trains 

To  a  passenger  and  a  freight. . . . 
To  freight  trains 

47 
102 

315 

247 
434 

51 
21 

345 
102 

770 

Total 

464 

681 

72 

I.217 

Allowing  two  trains  in  each  collision,  this  shows  accidents  to  a  total  of  x,68x  trains, 
of  which  494,  or  99  per  cent,  were  passenger  trains,  and  1,187,  ^  7^  P^  cent,  were  freight 
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trains.  This  is  very  materially  less  than  the  true  proportion  of  freight-train  accidents,  if 
accidents  of  all  kinds  were  included,  but  it  includes  a  large  proportion  of  those  involving 
loss  of  life  or  very  serious  damage. 

Classified  by  months,  the  aggregates  of  the  reported  train  accidents  of  the  six  years 
1880-1885  (7,949  in  all)  were : 


Winter  Months. 

Spring  Months. 

Summer  Months. 

Fall  Months. 

Dec.     687 

an.      882 

Feb.     812 

Total 2,381 

Percent.  .    30.0 

March,  620 
April,   490 
May,     483 

1.593 
20.0 

June,    438 
July,    556 
Aug.    705 

1,699 
21.3 

Sept.     770 
Oct.       789 
Nov.     717 

2,276 
28.7 

248.  There  were  in  the  United  States  in  the  year  1880  about 
90,000  miles  of  railroad  in  operation,  employing  about  450,000 
men,  and  over  which  some  5,000,000,000  passenger-miles  were 
run  each  year  and  perhaps  2,000,000,000  or  more  employ6  or 
free-pass  miles,  counting  both  passenger  and  freight  service,  the 
number  of  freight  trains  being  at  least  three  times  greater  than 
passenger  trains. 

The  number  of  curves  will  average  considerably  over  one 
per  mile,  as  shown  in  the  following  Tables  loi  to  104  (see  es- 
pecially summary  to  Table  102,  page  263),  or  say  at  least  128,000 
for  the  whole  United  States.  This  is  almost  certainly  not  an 
over-estimate. 

249.  Performing,  then,  the  simple  arithmetical  operation  of 
dividing  128,000  curves  by  1280  annual  accidents  and  by  the 
given  number  of  deaths  and  injuries,  we  find  that  if  all  train  ac- 
cidents which  are  serious  enough  to  get  into  the  newspapers 
were  justly  chargeable  to  curvature  and  to  nothing  else,  there 
would  be  on  an  average  one  such  accident  per  year  for  every  100 
curves,  one  death  for  every  427  curves,  and  one  injury  for  every 
128  curves.  To  present  the  meaning  of  these  figures  in  a  clear 
way:  If  all  train  accidents  were  caused  by  curvature  alone,  there 
would  on  any  one  given  curve  be  an  accident  of  some  kind  worth 
notice  in  the  public  press  once  in  100  years,  a  passenger  or  em- 
ploy6  killed  once  in  427  years,  and  a  passenger  or  employ6  in- 
jured once  in  128  years. 
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250.  Such  an  exaggeration  of  the  effects  of  curvature,  how- 
ever, is  of  course  wholly  beyond  reason.  It  does  not  appear 
probable  from  the  record  of  Tables  99  and  100  that  more  than 
half  the  individual  accidents  are  of  such  a  nature  as  to  have 
been  at  all  modified  or  affected  by  curvature,  and  of  those  which 
are  likely  to  be  at  times  so  affected — such  as  collisions,  broken 
rails,  cattle  on  track,  washouts,  landslides,  breaking  in  two  of 
trains,  etc.,  etc. — a  large  percentage  are  well  known  to  arise 
from  causes  which  the  alignment  would  not  greatly  affect,  such 
as  frogs,  misplaced  switches,  accidents  to  running  gear,  etc.,  and 
others  are  only  likely  to  be  aggravated  by  curvature.  It  is  ex- 
tremely doubtful,  therefore,  if  more  than  30  or  40  per  cent  of 
train  accidents  are  in  any  measurable  degree  modified  or  af- 
fected by  curvature  ;  and  in  many  of  these  the  effect  is  so  slight 
or  so  doubtful,  that  if  we  were  to  assume  that  from  15  to  20  per 
cent  of  all  accidents  are  wholly  caused  by  curvature,  it  would 
probably  be  giving  it  its  full  weight.  It  will  be  safer,  however, 
especially  as  our  record  is  not  entirely  satisfactory,  to  assume  as 
a  mean  of  possible  extremes  that  25  per  cent  of  the  accidents 
are  caused  by  curvature,  and  curvature  alone. 

251.  In  that  case  we  shall  have  on  any  one  particular  curve* 
and  caused  by  that  curve — 

A  train  accident  serious  enough  to  be  mentioned  in  the 
newspapers  once  in  400  years: 

A  passenger  or  employ^  killed  once  in  1708  years; 

A  passenger  or  employ6  seriously  injured  once  in  512  years. 

If  we  make,  now,  some  simple  computations  in  compound 
interest  (Table  17,  p.  80)  we  reach  some  rather  surprising  results: 

We  find  that  if  we  were  to  invest  one  dollar  at  4  per  cent 
compound  interest  at  the  time  of  construction  we  should  have 
$6,506,088  to  repair  the  damage  arising  from  the  first  serious 
accident  occurring  on  any  given  curve,  and  caused  by  the  fact 
that  it  was  a  curve  instead  of  a  straight  line  ;  $526,201,500  with 
which  to  heal  the  wounds  of  the  first  man  injured  ;  and  a  sum 
an  innumerable  number  of  million  times  greater  than  the  last 
again  (being  what  it  would  amount  to  at  compound  interest  in 
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X196  years)  as  a  fund  wherewith  to  assuage  the  grief  of  the 
dependent  survivors  of  the  first  man  killed. 

Change  these  figures  as  we  will,  and  keep  within  the  bounds 
of  reason,  and  we  shall  yet  find  the  result  substantially  the  same. 

?52.  Nevertheless,  an  accident  of  the  most  terrible  descrip- 
tion may  happen  within  a  week  on  any  curve,  and  be  direct!]' 
caused  thereby.  On  some  one  of  the  128,000  curves  in  the 
United  States  it  probably  will.  Accidents  of  some  gravity  are 
continually  reported  which  appear  to  have  been  due  to  or  to 
have  been  aggravated  by  curvature,  and  more  than  one  such  per 
day  must  happen  in  the  United  States  by  our  assumptions.  It 
is  also  undeniable  that  all  curves  are  not  by  any  means  equally 
dangerous.  When  very  sharp  and  on  heavy  grades  they  are 
materially  more  dangerous  than  elsewhere.  But  on  the  whole, 
and  within  the  limits  of  ordinary  and  reasonable  practice,  it 
would  almost'  appear,  as  if,  even  it  the  question  were  simply 
curvature  or  no  curvature,  the  only  proper  conclusion  would  be 
that  the  question  of  safety  was  not  entitled  to  any  weight  what- 
ever in  deciding  on  the  line  to  be  adopted  or  the  expenditure  to 
be  incurred.  Only  when  all  other  considerations  were  equally 
balanced  should  it  be  made  the  ground  of  a  decision. 

2W.  But  the  bald  question,  curvature  or  no  curvature,  never 
is  the  question  before  the  engineer.  The  general  character  of 
the  line  is  irrevocably  fixed  by  the  topographical  conditions. 
He  is  not  called  upon  to  decide  between  the  crooked  solid  line 
and  the  straight  dotted  line  in  Fig.  15,  but  between  a  little  more 


Fig.  15. 

and  a  little  less  curvature  as  indicated  by  the  solid  and  nearly 
parallel  dotted  line. 

If  we  could  eliminate  all  curvature  from  railways  we  might 
perhaps  decrease  by  25  or  50  per  cent  the  danger  to  life  and 
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property.  But  this  is  practically  impossible;,  and  as  between 
the  common  case — such  alternate  lines  as  are  shown  in  Fig.  15, 
— let  the  reader  pause  for  a  moment  and  intelligently  consider, 
firsts  what  the  probabilities  are  of  an  accident  on  either  line  due 
to  all  its  curvature,  and,  secondly,  what  the  danger  amounts  to 
of  an  accident  on  the  one  line  due  to  the  difference  in  its  curva- 
ture from  the  other?  For  example,  we  have  in  Fig.  16  a  view 
of  one  of  the  famous  accidents  of  1885  (the  Monte  Carlo  dis- 
aster), which  may  be  said  to  have  been  entirely  chargeable  to 
curvature  in  one  sense,  because  the  crookedness  of  the  line  pre- 
vented the  two  approaching  trains  from  seeing  each  other,  and 
this  on  a  line  where  enormous  sums  were  spent  to  avoid  curva- 
ture or  to  increase  its  radius,  and  on  the  very  top  of  one  of  the 
most  costly  works  for  that  purpose — the  immense  retaining-wall 
shown  in  that  view.  How  much  was  the  danger  of  accident 
diminished  by  these  works  below  what  would  have  existed  had 
the  line  been  more  closely  fitted  to  the  contour  by  throwing  it 
back  on  to  the  solid  in  the  view,  at  the  necessary  cost  of  some- 
wiiat  more  and  somewhat  sharper  curvature  ? 

254.  This  question  is  so  important  that  it  seemed  essential 
to  make  the  facts  entirely  clear.  A  natural  and  commendable 
aversion  to  anything  which  seems  to  imperil  life  and  limb  may 
lead  to  a  dissent  from  the  above  conclusions  on  general  prin- 
ciples, as  somewhere  involving  a  fallacy,  but  that  they  are 
practically  true  seems  to  be  proved  positively  in  another  way — 
by  the  immunity  from  accident  which  many  very  crooked  lines 
enjoy  in  common  with  more  fortunate  rivals,  and  by  the  fact 
that  the  number  of  accidents  is  certainly  no  greater  (in  fact  it 
appears  from  the  last  (1880)  census  to  be  some  18  times  less)  in 
the  States  east  of  Ohio  which  have  two  or  three  curves  to  the 
mile,  than  in  the  States  west  of  Ohio  which  have  a  curve  only 
every  two  or  three  miles,  as  an  average. 

255.  Unfortunately,  from  the  very  fact  that  curvature  plays 
so  small  a  part  as  a  cause  of  accident,  no  general  statistics  can 
be  given  as  to  the  number  of  cases  in  which  it  does  have  an  in- 
fluence; but  a  very  interesting  little  volume  by  Charles  Francis 
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Adams  Jr.,  on  "  Railroad  Accidents"  supplies  this  defect  in  a 
measure.  Mr.  Adams  gives  the  details  of  many  of  the  more 
notable,  or  rather  typical,  accidents  which  have  occurred  in  the 
history  of  railways, — some  42  in  all, — and  apparently  by  mere 
accident  specifies  the  character  of  the  alignment  in  almost  every 
case.    Out  of  these  there  were 

8  accidents  on  curves,  killing  253,  injuring  497;  total,  750 


24         "           **    tangents,"       604,        * 

*       I 103; 

"    1707 

10         **         unspecified. 

Deaths. 

Injuries. 

Average  per  accident  on  curves. 

31.6 

62.2 

*«          "         "          "    tangents, 

25.2 

46.0 

This  is  mere  chance  collection,  and  proves  nothing  definite, 
especially  as  a  number  of  bridge  and  other  accidents  are  in- 
cluded, with  which  curvature  or  the  lack  of  it  had  nothing  what- 
ever to  do.  It  is  perhaps  noteworthy,  however,  that  the  propor- 
tion of  accidents  occurring  on  curves  (about  one  fourth)  is  hardly 
so  great  as  might  be  expected  if  it  were  a  pure  matter  of  chance 
whether  accidents  occurred  on  tangents  or  curves.  Several  ter- 
rible collisions  occurred  "  when  rounding  curves:"  but  fog  seems 
to  be  a  still  more  fruitful  cause,  as  at  Revere,  Mass.;  and  not  a 
few  are  due  to  pure  and  utter  carelessness,  as  in  the  frightful 
accident  on  the  Richelieu  River  in  Canada,  one  of  the  most  de- 
structive on  record,  about  one  hundred  having  been  killed  out- 
right and  several  hundred  injured.  In  this  case  the  engineman 
ran  into  an  open  drawbridge  on  a  long  straight  line  (as  seems 
clear  from  the  text)  past  a  danger  signal  in  full  view  1600  feet 
from  the  bridge. 

266,  Still,  we  have  fog  and  carelessness  always  with  us,  of 
course,  whether  on  curves  or  tangents,  and  such  risk  as  there 
may  be  from  curvature  is  in  addition  thereto,  so  that  these 
instances  of  terrible  catastrophes  on  tangents  do  not  even  tend 
to  prove  directly  that  curvature  is  a  trifling  cause  of  accident; 
but  what  they  do  prove  is  that  the  unfamiliar  and  occasional  is 
the  most  fruitful  source  of  accident.     The  drawbridge  signal  in 
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the  last  accident  recorded  was  not  looked  for,  because  the  draw 
was  rarely  open;  and  in  the  same  way  it  is  probable  that  the 
greater  feeling  of  danger  and  more  constant  caution  which 
springs  from  the  existence  of  curvature,  and  more  especially  of 
much  curvature,  makes  it  in  some  measure  a  safeguard  against 
accidents  as  well  as  a  cause  thereof.  Only  in  this  way  can  be 
explained  the  undeniable  safety  with  which,  as  a  matter  of  fact, 
numerous  very  crooked  roads  are  operated. 

257,  To  illustrate  this  possible  danger  from  carelessness: 
There  are  several  hundred  miles  of  the  Union  Pacific  Railroad 
on  which  there  is  practically  no  break  of  either  line  or  grade, 
but  trains  rise  into  view  on  the  horizon  as  at  sea.  As  a  very 
natural  consequence,  it  was  at  on^  time,  and  perhaps  in  less 
degree  is  yet,  the  custom  to  operate  the  road  with  almost  entire 
indifiference  to  time-tables  or  train-orders.  When  an  opposing 
train  "hove  in  sight"  both  made  for  the  passing  point  which  hap- 
pened to  be  nearest  between  them,  and  if  their  idea  as  to  where 
this  point  was  happened  to  be  different,  one  or  the  other  would 
"back  out."  Such  conditions  as  these  seem  to  afford  the  nc plus 
ultra  of  safety,  yet  if  it  prevailed  on  all  railways  it  may  be 
gravely  questioned  whether  it  would  on  the  whole  add  much,  if 
anything,  to  the  average  safety  of  railway  travelling;  foi  :he 
feeling  of  security  and  habit  of  carelessness  which  would  thus  be 
engendered  in  employ6s  of  every  grade  would  be  apt  to  lead  in 
emergencies  to  the  most  terrible  consequences.  Such  contin- 
gencies, for  instance,  as  dense  fogs  or  sudden  snow-storms  or  a 
cinder  in  the  engineman's  eye,  or  a  dozen  other  possibilities, 
would  be  almost  certain  to  bring  about  occasional  accidents 
which,  under  conditions  exacting  greater  habitual  vigilance, 
would  not  have  occurred. 

258.  Even  in  the  cases  of  derailment  mentioned  in  Mr. 
Adams*  book  it  is  difficult  to  detect  much  effect  from  curvature. 
The  disastrous  derailment  from  a  broken  rail  at  Carr's  Rock,  on 
the  Erie  Railway,  occurred  indeed  on  a  sharp  curve  on  the  edge 
of  a  precipice  (on  a  division  where  nearly  the  whole  line  is  of 
this  description);  but  another  one,  precisely  like  it,  occurred  in 
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the  immediate  vicinity,  ten  years  before,  on  a  perfectly  straight 
piece  of  track,  which  is  something  pretty  hard  to  find  in  that 
locality.  These  are  the  two  most  serious  accidents  which  have 
ever  (1882)  occurred  from  this  cause  on  that  section  of  the  road. 
In  the  first  instance,  on  a  curve,  24  were  killed  and  80  injured;  in 
the  second  instance,  on  a  tangent,  only  6  killed  and  50  injured; 
but  the  difference  is  due,  not  to  the  alignment,  but  to  the  differ- 
ence in  the  height  of  the  precipice — 30  feet  in  one  case  and  80 
feet  in  the  other. 

259.  A  very  common  error  with  regard  to  broken-rail  accidents  re- 
quires correction  here.  There  is  not  a  particle  of  evidence— or  certainly 
none  of  much  moment  or  weight — tending  to  show  that  curvature  notice- 
ably increases  the  liability  of  breakage  or  even  the  consequences  thereof. 
As  respects  the  former,  it  is  almost  purely  a  matter  of  the  condition 
of  road-bed  and  of  chance  defects.  Thus  the  records  kept  by  the  RaiU 
road  Gazette  show  that  such  accidents  are  nearly  nine  times  as  numerous 
in  the  winter  months  as  in  the  summer,  there  having  been  of  noticeable 
accidents  caused  by  broken  rails  during  the  eight  years  1873-80:  In 
[anuary,  February,  and  March,  268  ;  in  July,  August,  and  September,  32. 
The  consequences  of  a  rough  road-bed  or  of  the  temperature  of  the 
metal,  or  both,  being  so  very  noticeable,  it  is  clearly  indicated  that  it  is 

the  hammer- like  effect  of  the  locomotive, 
rather  than  any  direct  pressure,  which 
causes  the  breakage ;  and  this  is  not  in- 
creased by  curvature :  it  is  rather  de- 
creased. On  a  tangent  a  train  impinges 
against  the  rails  with  a  great  deal  of  force 
from  one  side  to  the  other  alternately. 
On  a  curve  every  truck  in  the  train  tends 
rather  to  hug  the  outside  rail  with  the 
front  outer  wheel — in  a  manner  shown  in 
^'°-  *^'  Fig.  17,  of  which  we  shall  speak  more 

fully  shortly — both  the  inner  wheels  standing  clear  of  the  rail ;  while  the 
driving  wheel-base  is  preserved  by  the  truck  from  impinging  against 
cither  rail  with  anything  like  its  natural  force.  For  these  same  reasons 
a  broken  rail  on  the  inside  of  a  curve  is  noticeably  less  likely  to  cause 
a  derailment  than  if  on  a  tangent;  while  a  broken  rail  on  the  outside, 
although  it  is  of  course  greatly  more  dangerous  than  on  a  tangent,  is 
not  so  much  so  as  might  seem — for  the  reason  that,  even  on  a  tangent, 
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some  one  truck  in  the  train  is  likely  to  impinge  at  just  the  right  spot  to 
cause  derailment,  and  one  truck  off  is  nearly  as  effectual  as  a  dozen  to 
cause  a  catastrophe. 

But  if  derailment  does  occur  there  is  certainly  more  danger  on  a 
curve  than  on  a  tangent,  and  in  numerous  other  ways,  which  appeal  very 
strongly  both  to  the  imagination  and  the  judgment,  curvature  is  a  real 
source  of  danger ;  and  of  course  the  sharper  it  is,  and  the  more  of  it 
there  is,  the  more  danger  there  is.  Those  who  maintain  that  it  should 
therefore  constitute  a  serious  element  in  the  problem  of  laying  out  a  road 
have  the  best  of  the  ailment  so  long  as  it  is  confined  to  generalities. 
Their  case  only  becomes  weak  when  we  consider  its  force  in  detail. 

260.  The  truth  is  that  nothing  but  a  standing  miracle  keeps 
either  curvature  or  any  other  of  a  dozen  causes  of  accident  from 
being  a  fruitful  source  of  disaster.  The  marvellous  safety  of 
railway  travel  in  the  face  of  such  numberless  chances  for  disas 
ter  is  one  of  the  most  impressive  triumphs  of  human  care  and 
skill,  and  it  is  this  fact  alone  which  gives  our  argument  any 
force  whatever.  No  one  could  have  foreseen  it,  and  hardly  any 
one  can  fully  realize  it;  but  the  fact  being  as  it  is,  true  wisdom 
requires  that  we  should  recognize  its  consequences,  and  not 
insist  on  trusting  to  the  imagination  for  arguments  in  a  purely 
practical  question. 

Mr.  Adams  has  very  effectively  expressed  this  marvellous 
safety  in  a  pithy  sentence,  by  saying,  that  **  the  cnances  of  acci- 
dent in  railroad  travelling  are  so  small  that  they  are  not  materi- 
ally increased  by  any  amount  of  travelling  which  can  be  accom- 
plished within  the  limits  of  a  human  life."  He  proceeds  with 
the  following  interesting  comparative  statistics: 

260^2.  "During  the  four  years  1875-8  only  i  passenger  was  killed 
from  causes  beyond  his  own  control  in  Massachusetts,  and  only  20  in- 
jured. Yet  during  the  year  1878  alone,  excluding  all  cases  of  mere 
injury,  of  which  no  account  was  made,  no  less  than  53  persons  came  to 
their  death  in  Boston  alone  from  falling  down-stairs  and  37  more  from 
failing  out  of  windows;  7  were  scalded  to  death.  In  the  year  1874,  17 
wftre  killed  by  being  run  over  by  teams,  and  the  pastime  of  coasting  was 
carried  on  at  the  cost  of  10  lives  more.  During  the  five  years  1874-^ 
there  were  more  persons  murdered  in  the  city  of  Boston  alone  than  lost 
their  lives  as  passengers  through  the  negligence  of  all  the  railroad  cor^ 

17 
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porations  in  the  whole  State  of  Massachusetts  during  the  nine  yean 
1871-8,  which  included  the  Revere  and  Wollaston  disasters,  in  which  50 
people  lost  their  lives.  Neither  are  the  comparative  results  here  stated 
in  any  respect  novel,  or  peculiar  to  Massachusetts :  years  ago  it  was  offi- 
cially announced  in  France  that  people  were  less  safe  in  their  own  homes 
than  when  travelling  on  railroads ;  and,  in  support  of  this  somewhat 
startling  proposition,  statistics  were  produced  showing  14  cases  of  death 
of  persons  remaining  at  home  and  there  falling  over  carpets,  or  in  the 
case  of  females  having  their  garments  catch  fire,  to  10  deaths  on  the 
rail.     Even  the  game  of  cricket  counted  8  victims  to  the  railways'  10." 

260^.  All  these  facts  agree  in  indicating  the  conclusion  that 
although  curvature  is  a  considerable  source  of  danger,  yet  it  is 
even  then  so  little  dangerous  to  life  and  property  that  we  are 
not  justified  in  giving  any  financial  weight  whatever  to  this 
argument  against  it,  unless  under  peculiar  circumstances,  or  as 
a  makeweight  when  all  other  considerations  are  exactly  bal- 
anced. The  case  is  entirely  different,  for  reasons  we  cannot  take 
space  to  discuss  at  length,  from  the  defects  in  operating  details 
which  people  rightly  insist  should  be  corrected  even  at  a  large 
immediate  expenditure. 

Before  proceeding  further  with  the  discussion  of  the  question  of  curvature 
it  may  be  well  to  explain  just  what  is  meant  by  the  term  "  the  degree  of  a 
curve,*'  which  we  shall  have  frequent  occasion  to  use,  for  the  benefit  of  foreign 
readers  if  for  no  others.  , 

261.  Meaning  of  the  Tbrm  "  Degree  of  Curve." — The  universal  method 
in  America  of  expressing  the  sharpness  of  curvature  is  not  by  giving  the  radius, 
but  by  the  **  degree  of  the  curve"  or  number  of  degrees  of  central  angle,  sub- 
tended by  a  chord  of  100  ft. ;  i.e.,  by  the  angular  change  in  direction  of  the  curve 
*n  the  distance  subtended  by  a  chord  of  100  ft.  If  the  central  angle  be  i**,  the 
radius  is  readily  computed  as  5729.65  ft.,  which  is  the  radius  of  a  one-degree 
CURVE,  taken  in  practical  work  as  5730  ft. 

Except  as  the  length  of  the  arc  bears  a  varying  ratio  to  the  length  of  the 
subtending  chord  in  curves  of  dififerent  radii,  it  is  readily  shown  geometrically 
that  the  radius  is  inversely  proportional  to  the  degree  of  curvature;  and  this  is 
so  nearly  true  in  fact  up  to  the  limit  of  an  8*  curve  (within  a  small  fraction  of  a 
foot)  that  it  is  almost  universally  customary  in  the  best  practice  to  record  the 
ladius  of  a  I*  curve  as  5730  ft.,  and  to  determiae  the  radiui  of  ainres  of  ot&ef 
**  degrees"  by  the  approximate  formula, 

p-  5730 
(To  p.  266.1 
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and 
Fall 
Per 
Mile.* 

Rttlinff 
Grades. 

iB  Roads,  A.  to  Coon.. 
19     •*       Conn.to  Nor. 
M     **       Nor.  to  Sum. 

'1 

r.67 

4a.o 
33.3 
35.0 

49.6* 

0.0 

«9.5 

la. 9 
IS.6 
10.$ 

^ •••• 

Toul,  57  roads 

1.859 

1.76 

36.8 

4e.<* 

t.7 

S0.9 

19.8 

SiNCLB  Roads. 

Bonoa  &  Worcester. . . 

BoMoo  ft  Albany 

B.AN.  y.  Alr-Uoe.... 
Cnncord  A  Porun .... 
Central  Vermont. . .  < . . 

44 

--  soa 

SX 

40 

X30 

1.68 

;:§ 

1.41 
1.17 

56.0 
34.0 
37.J 
37.« 

9.8 

0.0 
6.1 

0.9 

X0.4 
9-3 
13  5 

19.0 
157 

•,8 

13.7 
«7.3 

•11 

to 
80 

4« 

Totals  and  av • . 

437 

1.48 

41. 1 

&>.•• 

3.1 

13.6 

X1.5 

New  York. 


Atb.ASu9q 

Suff.,N.Y:*Pbila... 
N.  Y.ftCaA 

ia».5 
'102.6 

».36 
«.«4 

I'M 
0.78 
0.95 

34.6 

3a»« 

19.8 
34S 

11^ 

'Si 

11 

0.0 
0.0 
X.8 
0.9 

t3.* 

n 

38 

90 

78tS« 

39-43 

94-34^ 

Hudson  River «r 

N.y.  Central ,< 

'•    (Syr.toRoch)... 

Toulsandav 

9^8.9 

t.58 

30.3 

36.0. 

34.1 

9.1 

7.4 

N.Y.  A  Harlem 

Erit,  B.  Div 

X37.0 
87.0 
103.9 

139.9 
I99.a 

79» 

107.7 

1,67 
3.73 

>.44 
x.aS 

1.37 
1.09 

a6.7 
S5.5 

3a.«. 

3«.5* 

11. 4 
9.7 

39-7 

3.» 
«•« 

43 
«-7 

J:l 

175 

4S 

«.7 

xo.s 

7.* 

9  3 

40-  49 

19-   18— 

5*- 47 
53 

7«-S3 

gSi'^i' 

Reps.  A  Saratoga. .,.-. 
Rocb.  A  State  Line.,.. 

Toulsandav 

773.8 

1.67 

3».3 

4.. 4- 

9I.O 

5.4 

7.6 

R.W.AO 

148.4 

81.0 

.     57.8 

Hi 
71.0 

0.63 
1.60 
i.a6 

J.OO 

t.«4 
i.5t 

33.8 

84.1 

4t.O 
96.6 
".5 

99.4 
94.8 
17.5 
13.6 

3».3 
7.0 

0.9 

ii 

.3.« 

6.8 
11. 6 

k9.a 

IX.O 

40-53 
Ss 

37-  74 
,|o..4. 

85-197 

UiicaAB.  River. 

U.  Iili.&Elm 

Totals  and  av 

5«7.8 

x.S« 

•59 

S3.7.| 

ao.tf 

7.» 

9-3 

..w 

*  The  colunui  **  Rise  Per  Mile"  gives  the  average  txcut  of  rise  over  (be  fsll  ie  one  mile. 
The  next  oohiSMi  gtves  the  feet  of  rise  and  faD.  Thus,  if  a  road  rose  500  ft  and  fell  aod  in  too 
miles,  it  would  be  given  above  as  **Rise  Per  MHe,  3.0."  **  Rise  aqd  Fall,  s.o.**  Tb*  «m; 
quamity  is  an  unavoidable  necessity,  due  to  difference  of  level  of  the  termini. 
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Table  \Q\.^ConHnued. 
New  Jersey. 


Miles 

of 
Road. 

CUKVATUKB. 

Grades. 

HaHB  or  ROAU. 

CurTes 
Per 

Mile. 

P.C. 

Curved. 

Mile. 

'  P.C. 
Level. 

Rise 
Per 

Mile.* 

Rise 

and 
Fall 
Per 
Mile.* 

16.4 
10.7 

RnliDff 
Gradct. 

Morris  ft  Essex 

Phila.  &  Atl.  City 

83.7 

54-5 

S.16 
0.42 

340 
10.5 

32.2 

^Jl^ 

''1 
34.8 

3.6 
0.0 

50^    + 

53.8 

Totals  and  av 

.38.2 

0.79 

a5.3- 

2X.3 

«-3 

»3-5 

Pennsylvania. 


Cumb.  Vallev 

83.2 
115.0 

lOI.O 

43-4 
27a 
»37i 

0.88 
3.40 
3.6o 
1-39 
6.35 
2.43 

»7-3 
39- « 
50.0 
36.0 

AO   0 

16.6' 
84.0* 
100.0* 
45.3: 

3-9 
30-3 

0.7 

4-9 
3a 

3-3 

Z8.2 
18.8 
12.2 
MS 

?1 

49- S« 

*i6i.io+. 
71-  48 

Del.,  Lack,  iw 

Lehigh  Valley 

Lew.  &  Tyrone 

M  on  t  rose 

No.  Cent 

Sis    -2i:6- 

Totals  and  av 

705  9 

2.67 

37.8          91. 4^ 

14.5 

9.2 

12.3 

Penna.,  Mid.  Dit 

W.  Div    

P.&N.  Y.Canal 

Perkiocnen 

T30.8 
116.7 

^.\ 

146.5 
21.0 

69.9 

1.93 

^°^ 

3.18 
1.62 

3.X0 

Ml 

34.3 

To 

45.0 

50.6 
46.0 
43.4 

45-3 

46.  SO 

50.3; 

91.0" 
104. 3» 
72. 8- 

54. «• 

x62.o» 
8I.4- 

17.2 
J7-4 
41.7 
XX. 0 
21.7 
»-3 
3«-5 
37.4 
47-5 
22.0 

"849 

3.0 
3-6 
0.3 

VX 
9.6 

0.2 

0.3 
4a 

3-4 

4.6 
15-7 
2.6 
8.6 
8.7 
9-4 

IX. 0 

91 

29-  19 

45-  524- 
30-38 
4^-  43 

2X-   34+ 

53-I05  . 
3a-  20+ 

5a.8 
57-  53   . 

Phila.  &  Erie        

*     (Summit  Section) 

'.Ills.  &  Connell 

Western  Pa 

Wilm.&  No'.'.  .'.'..*! !'.".. 

Totals  and  av..  -..-.. 

1,001.4 

2.47 

3. a 

8.7 

Summary  of  North-Eastern  States. 


Vtoof 


or 
Divs. 


57 

\ 


99 


Stats. 


New  Borland. 
Net' York... 


New  Jersey... 
Pcnnsylvaaia., 


Totals  and  av 


Miles 

of 
Road. 


1,859.0 
457  o 
9x8.9 
773  8 
SI7-8 
X18.2 
705.9 

2,001.4 


5,37s  o 


CVRVATUKB. 


Curves 
Per 

Mile. 


1.76 
1.48 
i.';8 
1.67 
1.52 
0.79 
2.67 
2.47 


X.88 


P.  C. 
Curved. 


36.8 
41.1 
30-3 
3X  3 
25.9 
22.2 
37.8 
45  3 


35  5 


DeR. 
Per 

Mile. 


46. 6» 

60.  2» 

36.  ©• 
41    ^^ 

"•^; 

aS-B* 
ox.4» 
_8xV 

55^9^ 


Grades. 


P.C. 
LeveL 


Rise 

Per 

Mile* 


30.9 
13.6 
34.1 
31.0 

30.6 

21.3 

M.5 
34.9 


SS.8 


Rise 
and 
Fall 
Per 

Mile.» 


30  9 

J3  6 

\\ 

9-5 
»3  5 

8.7 


13.0 


Compare  Summary  of  Table  102,  with  note. 
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The  statistics  wfaidi  appear  in  this  and  the  following  Tables  los,  103,  104  y 
pnted  bj  the  writer  from  time  to  time  from  the  statistics  which  were  gathered  for  a  Uige 
part  of  the  mileage  of  the  United  States  by  the  Census  of  1880,  and  thrown  into  the  cen- 
sus rqxnts  in  an  utterlj  valueless  condition,  without  even  being  totaled.  Not  mudi  can 
be  done  with  them  at  best,  as  the  blank  was  not  properly  prepared  ;  but  as  thej  axe  a 
record  which  exists  nowhere  else,  and  is  very  useful  in  a  certain  way,  they  have  been  in 
part  here  given.  The  reported  **  maximum  grades"  must  be  received  with  a  great  deal 
of  su^idon,  as  some  of  them  are  pusher  grades  and  some  of  them  only  a  few  hundred 
feet  long.  The  striking  excess  of  average  grade  in  the  piairis  States  over  what  csistt 
in  the  East  is  dear  enough,  and  an  nndoubted  fact 


Table  102. 

SrATnncs  or  Gkadbs  and  Cuhvaturb  on  thx  Railways  of  tbx  Noktb 

CxNT&AL  States. 

[Ccnpntcd  from  the  Census  Statistics  of  iSSo.    See  note  to  Table  m.] 

Ohio  and  Indiana. 


MHes 

of 
Road. 

CoavATuaa. 

Gradbs. 

BUHBorRoaaw 

Curves 
Per 
BiUe. 

P.C. 
Curved 

Mile. 

P.C. 
Level. 

Rise 
Per 

MUe.« 

Rise 
and 
Fall 
Per 
MUe.* 

SiSi 

Cln.,Wab.AMich  ... 

C.,C.,C.&L(N.End}. 

*'    (lod.  Bod) 

CH.AInd 

CM.  A  Mar 

C,  Mt.  V.  &  Del 

C.,TuK.V.&W 

Dayton  &  Mich 

Bvanav.AT.  H 

Ft  W.M.&Cinc... 

98.0 

X39.8 
109.0 
X04.9 

0.56 
0.33 
o.«d 
0.05 
X.90 

x.a9 
a. 03 
0.43 
0.60 
o.a8 

1:? 

9.0 
M.3 

^\ 

3x5 
7.0 
X5.X 

5-4 

x.a* 

6.7' 

.If. 

59.6* 

1:5 

8.3 
X3  0 

4i.6 
X5.X 
ao.5 
x.o 
X9.8 
«5-3 

7.8 

\\ 
X3.7 
7-3 

n 
3.8 
X0.3 

6.8 

5».8    + 

60-47 

jx-aj 

43-  4a 
45-  50 

Totals  and  av 

x,304  5 

0.83 

«6.3 

16. i»  , 

17.7 

7.8 

Ind..  D.AS 

'.,Mad.AInd.(S.Bnd) 
•.  Eric  ft  W 

153.0 
xio.o 
353 -o 
540.5 

3879 

^\ 

199.8 
40.0 

0.3a 
0.54 
0.19 
0.41 

O.IO 

0.74 
0.33 

**;:i8'* 
1. 09 

7.0 
10.4 

6.6 
xa.o 

4-9 

10.6 
ax. 7 
33.7 
X9.4 

;.8»  1 

.IS' 

J:? 

33-5 
a3-7 

\\X 

iq.o 
x8.6 
IX. 7 

43.a 

0.6 

6.9 

5  4 

7.x 

'  5.» 

4a 

i:i 

X0.8 
xo  0 

40- 

37-37 
sa.8 

L.S.ftM.S 

"     (Alr-Linc) 

N.Y.,Pa,ftO : 

"     (W.  Div.  only) 
O.ftMiss 

53-46- 
ax-jr 
53-60 
53-57 

P..C.ASt.  L 

T.H.AS.E 

5»f 
5a.8 

Totals  and  av 

a.34«-7 

0.70 

X5.0 

15.9* 

aa.a 

x.a 

7-5 

^  See  note  to  Table  xox. 
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Table  102. — Continued. 
Michigan. 


Namb  op  Road. 


Chicajro  A  G.  Trunk., 
DciTTg.  H.  AMU.  ... 

t.L.&Sag 
ara.,  H.  &  Ont 

Mich.  Air- Line 

»[ich.  C 
o.C.  Mich  

TouUsand  aT 


Miles 

of 
Road. 


3305 


336.0 

103.6 
S70.0 
6z 


CUKVATURB. 


Curves 
Per 

Mile. 


0.34 

O.03 

a. 14 

T.OI 
0.61 
Z.16 


0.91 


P.  c. 
Curved' 


6.7 
18.0 

II. o 
43-4 

•6!i 
84.0 


Per 
Mile. 


12.2* 
XI.O» 

46-7' 
8.a«» 
x8.8« 
«9-5* 


I7.4* 


Gradbs. 

Rise 

P.C. 

Rise 
Per 

and 
Fall 

Rulinir 

Uvel. 

Mile.* 

Per 

Mile.* 

Grades. 

a3  5 

0.3 

54-  5X  . 

19. 0 
19. 9 
a5« 

0.0 

1.9 

r.  X 

0.0 

33.0 

aoo. 

a7-5 

as 

39- 4J 
49-^3« 

ai.o 

0.0 

6.5 

30.3 

4.3 

5«.8 

"3  9 

»-3 

9.5 

Illinois. 


Am.  Cent 

BclleTilleftBld.... 

C.  ft  Alton 

it 

C..B.  ft  Q. '.!.;;*.;*. 
CAB.  111.!.'.*;;;.*; 

CmM.ASi.  P 

Totals  and  av 

Ch.  ASpr..r 

Danv.  AS.  W  

O.AMiss 

lU.  Central 

(N.  End  only) 
**        Branches. . 
Totals  and  av — 


50.6 
49.7 
"43  5 
87-8 

g;f 

303.3 
99-7 

X07.5 
8a 


982.3 


iii.S 
100.1 
aa8  o 

(25a.  x] 
340 


o  30 
0.98 
0.37 
0.79 
0.40 
X.08 
0.38 
0.78 
0.39 
0.36 


0.30 
0.38 


o.ax 
(0.06) 
0.38 


11. 8 
15-4 
3.7 

'II 

33.0 
X0.8 
M-4 
10.7 
90 


»3« 


5.1 

7.4 
14.9 

9.0 
(3.a7) 
13.0 


ao.i* 

3.0« 
0.9; 

54' 


6.90 


4.3« 
8.4« 
ii.7« 
8.3« 

(o.9') 

X3.I«> 


10. o 

7.0 

aa.o 
37.8 
6.6 
30.7 

31.3 

19.0 
14.0 
35-3 


'9-4 


35.3 

31.8 


43.0 

(45.7) 
30.0 


\\ 

0.9 
0.4 
o.a 
5a 
0.3 

3« 
0.1 
o  3 


1.8 


3.6 
o.s 

0.9 

(0.5) 

04 


■1;! 

3.3 
3.3 

49 


6.4 


8.9 
91 
5-8 
(4.9) 
96 


37-  5* 
100-X19 

43-80 

36-  3S 

t-l 

38-55 

37-  49 
60-  33 

33~  30 


57-66 
58-58 


63-  45 
(39-  13) 


W 


i,X45.i 


0.33 


9-7 


9.o« 


0.9 


8.5 


Iowa. 


Burl..C.R.AN... 

Burl.,AS.  W 

-  "      (Mo.) 

Cent.  la 

C.  B.C.  AW 

CB.&Q 

CM.  ASt  P 

Dub.  AS.  c .'.'.'.;; 

Totals  and  av.... 


»5a.7 
59.6 

189.0 

380.3 
331-7 
150.6 

14a  7 


1.595.0 


0.70 
1.90 
1.70 
0.94 

0.84 
0.51 
'53 


X.36 


33.6 
36.0 
38.0 

ao.3 
38.S 
33.7 
14-4 
93  7 
ao.i 


37.3 


17.5* 
57.3' 
55. 3* 
15.6« 
81.  o« 
39.  »• 
X0.6" 

36.5' 
24. 8» 


36.4'' 


18.0 
13.0 
13.0 
zx.o 

X0.7 

X3.6 

22. 0 

la.o 
25.0 


15.3 


3.« 


13.6 

17.3 

13.6 

32.0 

13.6 

10.8 
«3-o 

12.4 


14.9 


66.0 

68.6 
68.6 
76-  73 
175-160 
70-  70 
58-  74 
63-58 
80-  8x 


*  See  note  to  Table  loi. 


CHAP.  VIII.-'CURVATURE— AMOUNT  OF. 


261 


Table  102. — Continued. 
Wisconsin,  Minnesota,  and  Dakota. 


Miles 

of 
Road. 

CURVATURB. 

Grades. 

Mile.    Curbed. 

Deg. 
Per 
MUe. 

P.C. 
Level. 

Rise 
Per 

Mile.« 

Rise 
and 
Fall 
Per 

Mile.^ 

Rnlioc 

C.,M.  ASlP 

M                        M 

196!  4 
X99.0 
soa.z 
ai5.4 

0.58 
0.58 
0.54 
0.70 
1.00 

ao.o 
15.x 

la.o 
14.8 
as- 7 

14.9: 

ia.8* 
.3.4: 
3o.a» 

36.0 

«3.o 
■1.0 

0.1 
0.4 
0.0 
6.S 
0.9 

X0.5 
II. 4 

35-36 

M                         M 

»4                         U 

Totals  and  at 

1,000.3 

0.68 

X7.1 

16. 9» 

84-7 

1.6 

Summary  of  the  Western  STATEa 


State. 

Miles 

of 
Road. 

CUEVATURB. 

Graoss. 

No.  of 
Roads 

or 
Dim 

Cnnres 
Per 

Mile. 

P.C. 
Curved. 

Deg. 
Per 
Mile. 

P.C. 
Level. 

Rise 
Per 

Mile.* 

Rise 
and 
Pali 
Per 
Mile.* 

TO 

so 

7 

10 

Ohio  and  Indiana 

Miclii^[an..»..«««««a*... 

0.83 
0.70 
0.91 

«6.3 
15.0 
ao.a 
13.1 
9-7 
•7.3 

x6.x« 
15.9: 

-? 
3I:? 

X7.7 

aa.a 

•3.9 
X9.4 

39.7 
X5.3 

x.a 
x.a 

::l 

0.9 

3.« 

7.8 
7.5 

n 

X4.9 

5 
7 

Iowa. 

l,l4S.x|     0.3s 
i,Sa5.o,     X.36 

49 

Totals  and  ar 

8,558.8,    0.78 

16.9 

16.9*    ■    ax  .4 

1.6 

9.x 

99 

Ditto,  Eastern  Sutes, 
from  Table  lox .  . 

5.37a  0 

1.88 

35.5 

55.9* 

1  „., 

4.7 

X3.0 

«7 

Ditto,  South*n  Sutes, 
from  Table  103 

3»5xx.a 

x.zo 

a7.6 

3X.5- 

aa.o 

X.9 

".4 

*  See  note  to  Table  xoi. 


The  most  important  moral  to  be  drawn  from  comparison  of  this  with  the  preceding 
table  is  in  the  last  column  of  the  table,  which  it  seemed  impossible  to  average,  vis.,  in 
the  excessive  ruling  grades  throughout  the  West,  which  are  considerably  heavier  than 
in  the  East,  in  spite  of  the  very  much  easier  alignment  and  less  rise  and  fall.  In  lo- 
calities it  was  impossible  or  very  difficult  to  avr;;  1  this,  owing  to  a  succession  of  long  low 
ridges  extending  for  great  distances  in  each  direction;  but  for  the  most  part  it  is  due  to 
bad  judgment  in  location,  in  avoiding  curvature  and  loss  of  distance  at  any  sacrifice  of 
grade,  whereas  the  reverse  should  be  the  rule.     See  Chapter  XX. 
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Table  103. 

Statistics  of  Grades  and  Curvature  on  the  Railways  of  the  South- 
ern States  and  Missouri. 

[Computed  from  the  Census  Statistics  of  1880.    See  Note  to  Table  xoi.] 
Virginia. 


Miles 

of 
Road. 

CURVATURB, 

Graobs. 

Namb  op  Road. 

Curves 
Per 

Mile. 

P.C 
Curved. 

I^g. 
Per 

Mile. 

P.C. 
Level. 

Rise 
Per 

Mile.* 

Rise 

and 

Fall  Per 

Mile.* 

Ruling 
Grades. 

All..  M.  &  0 

408.6 
4x9.6 
X40.6 
8«.7 

1.6 
a-4 

E.O 

36.3 
470 
33.8 
ay.o 

57. 5* 
6a. o« 
38.0; 
30  o« 

»5-5 
»3-5 

1  '"^'j 

4.1 
x.a 

a. 7 

X.I 

X3.9 
'35 
ia.4 
xo.a 

80-70- 

Ches.  &0 

Rich.  ADan 

R.,F.  &  Potomac. 

xx6-55 

Totals  and  ay 

1,050.5 

«-7 

36.0 

46.9' 

,    10.6 

a-3 

xa.5 

North  amd  South  Carouna  and  Georgia. 


C,  Col.&Aug 

Ga.RR.&B 

Macon&B 

19X.0 
z88!o 

X.05 
0.85 
0.33 

40.6 
x6.o 

36.0' 

9.9 
41.0 

X.8 

5.3 

a.o 

3a.9 
xo.s 
5.4 

60-67 

39.6 

75 

Totals  and  av 

550.0 

0.78 

30.0 

85. 6« 

25.4 

3.0 

xa.9 

Kentucky  and  Tennessbb. 


Cin.So 

Eliz.,  Lex.  &B.  S 

L.&N 

Me mph  &  C . . . . . . . ! . ! 

335-9 

X09.0 
XX3.5 
7X.3 
373.0 
47a.  0 

X35  a 

1.9a 

X.QB 

0.81 
0.48 
0.66 
0.80 
0.88 

35. a 
29-5 
19.4 
14.0 
X7.0 
31-3 
ao.o 

20. a» 
22.  g** 

X3-4 
XS.4 
39.0 
aa.o 
X5.2 
95-5 
xa.5 

0.6 
a.8 

l\l 
0.8 
0  6 
o.a 

15.6 
>5.3 

XI. I 

X6.7 
ia.9 
7.2 
X7-5 

60  - 
60-^ 
70-53 

Mobile  &0  

St.  L.  AS.  E 

40-30 
216-90 

Totals  and  av 

x,50i.9 

X.07 

23.8 

a8.4» 

19.0 

0.9 

X3.8 

Missouri. 


Bruns.&  Chill 

Burl.&S.  W 

Cape  G.  ft  St.  L 

H.  &St.  Jo 

aS:: 

0.76 
1.70 

o.ao 
0.76 

4.5 
25.0 

«,7: 1 

X7.8'> 

46.0 
la.o 
5».6 
ao.o 

X.3 
a-3 
0.0 
1-7 

5.6 
»7.3 

X6.9 

Si 

16-11 
80-80 

Totals  and  av 

408.8 

0.85 

ao.5 

as-i' 

1 

3a. 4 

1-3 

X0.4 
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Table  103. — Continued. 


Summary  of  Southern  States. 


No.  of 
Roads 

or 
Divs. 

SxATm. 

Miles 

of 
Road. 

CURVATURK. 

Gradbs. 

Curves 
Per 

Mile. 

P.O. 
Curved. 

Degr. 
Per 

Mile. 

P.C. 
Level. 

Rise 
Per 

Mile.« 

Rise 

and 

Pall  Per 

Mile.* 

4 
I 

Virginia 

N.  and  S.  C.  and  Ga 

Ky.  and  Tenn 

1,050.5 
550.0 

408.8 

1.70 
0.78 

0.85 

36.0 

30.0 
93.8 
ao.5 

46.0- 

Si: 

85.  !• 

Z0.6 

«5.4 
29. 0 
3a-4 

a-3 
3.0 
0.9 
»-3 

"5 

la.o 
13.8 
10.4 

4 

Missouri 

»7 

3,5". « 

x.zo 

a7.6 

3«.5« 

sa.o 

«-9 

ia.4 

*  See  Note  to  Table  loi  and  Summary  to  Table  zoa. 

In  Holland,  which  has  the  levellest  railways  in  Europe,  6a  per  cent  is  level,  and  onlj 
ay  miles  out  of  945  on  grades  between  0.5  and  1.5  per  cent. 

In  Germany  25  per  cent  of  the  mileage  is  between  as  and  1.5  per  cent,  and  a  little 
over  35  per  cent  curved. 

In  Norway  a  little  more  than  50  per  cent  is  curved,  and  yjM  pa  cent  has  grades  be- 
tween 0.5  and  X.5  per  cent 


Table  104. 

Curvature  Per  Mils  on  Various  Railways  in  the  Rocky  Mountain 
Region  which  have  a  Great  Amount  of  Curvature. 

[Computed  from  Census  Statistics  of  1880.] 


Road. 

Miles. 

PerMUe; 

Road. 

Miles. 

Av.  Deg. 
Per  Mil?. 

»34 
X05 
«3 
«3S 
»x 
xz6 
178 

3a  o- 
15X.0* 
93  o" 
x6.o« 
39.5' 
48.5« 
»7.3' 

Colo.  Cent    

34 

XI 

aa 
zoo 
xos 
65 
3» 
M3 
149 

420.0* 
3»7  0» 
278  ©• 
30. 5' 
so.9« 
59.2» 
43.0* 

tt           ti 

Cent  Pac 

Virg.ATruckee 

Utah  A  No 

(from  San  Francisco 

It          tt 

west.) 

UnionPac 

•*       "    West  End... 

Texas  Cent..  

So.  Pacific 

Average 

87a 

Sa-o^ 

»4.7» 

63.6*» 
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More  commonly  yet,  the  radius  is  taken  direct  from  a  table,  but  nothing  is 
ever  done  with  it  in  practical  field-work,  and  it  is  only  of  imponance  for 
recording  on  maps  or  for  use  in  solving  problems. 

262i  Among  English  engineers  curves  are  usually  defined  as  of  so  many 

chains  (66  ft.)  radius.     The  radius  of  a  i*  curve  in  chains  is       ^'     =  86.813 

00 

chains,  so  that  the  one  method  of  designation  may  be  converted  into  the  other 

by  the  formulse, 

86.813  86.813 

R  in  chains  =  — ;r--.    and    D  =  - — 


R  in  chains* 


263t  Continental  engineers  designate  curves  by  the  radius  in  metres.  The 
radius  in  metres  of  a  i**  curve  being  ?*  =:  1746.4  metres,  we  have,  for  con- 
verting  the  one  method  of  designation  into  the  other,  the  similar  formulse, 

>ein  metre.  =  i2^^    and    Z)  =  ^'^^^ 


R  in  metres' 


264»  American  engineers,  and  those  adopting  American  practice,  when 
working  with  the  metric  system,  use,  as  the  unit  chord,  a  chain  of  20  metres 
^5.61  ft.)  divided  into  100  links  of  2  decimetres  (.656  ft.)  each.  The  radius  of 
a  curve  having  i*  of  central  angle  for  a  chord  of  xooof  any  unit  is  5730  (5729.65) 
of  that  unitt  so  that  the  radius  in  metres  of  a  i*  metric  curve  is  5729.65  x  0.2  = 
1145.93  (1146)  metres,  or  one  fifth  as  many  metres  as  there  are  feet  in  the  radius 
of  a  I*  foot  curve-^as  is  natural  from  the  fact  that  there  are  only  one  fifth  as 
many  units  in  the  chord. 

265.  In  sutioning  under  the  metric  system,  however,  the  best  practice  is  to 
use  lo-metre  stations,  setting  stakes  at  every  other  station  only  (or  i  chain 
apart)  on  tangents  and  easy  curves,  and  at  every  station  (or  half-chain)  on  sharp 
curves.     In  practice  this  produces  little  inconvenience. 

266.  The  radius  in  feet  of  a  i*  metric  curve  is  — '■ —  of  the  radius  of  a  i* 

100 

"  foot"  curve,  or  a  little  (li  per  cent)  less  than  \  (.667)  and  a  little  (4.6  per  cent) 
more  than  f  (62.5),  either  of  which  vulgar  fractions  may  be  used  for  approximate 
inter  conversions. 

267.  Whether  with  English  or  metric  measures,  on  sharper  curves  than  8*  or 

10*,  the  chord  becomes  so  much  shorter  than  the  subtended  arc  that  it  becomes 

5730 
inaccurate  to  assume  the  radius  as  ^-yr-     To  obviate  this  difilculty,  it  is  now 

becoming  usual  in  the  best  practice  to  run  in  curves  sharper  than  8'  with  half 
the  usual  unit  chord,  or  50  ft.,  and  to  run  in  curves  sharper  than  16*  with  one 
FOURTH  the  usual  unit  chord.    It  then  becomes  literally  true,  to  the  nearest  even 
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foot,  that  the  radius  of  all  curves,  of  whatever  degree,  is  given  by  the  formula 


^  = 


573ID 


It  is  expedient  for  practical  reasons  to  set  sukes  thus  frequently  on  sharp 
curves,  so  that  this  practice  involves  no  inconvenience. 

It  is  rarely  necessary  or  expedient,  in  practical  location,  to  use  other  than 
even  degrees  (or,  at  most,  even  half-degrees)  of  curvature,  except  in  **  closing 
curves,"  to  connect  with  other  lines,  and  except  that  certain  degrees  which  con- 
Uin  an  even  number  of  minutes  (as  50',  i*  40'  (100'),  3°  20'  (200')  curves)  are, 
for  practical  convenience  in  the  transit  work,  sometimes  preferred. 

Table  105  gives  the  radii  in  feet,  chains,  and  metres  of  all  the  curves  below 
30*  which  are  much  used  for  either  metric  or  English  measures.  We  now  re- 
sume consideration  of  the  various  objections  to  curvature. 


Table  105. 
Radii  op  Curves  op  Various  Degrees  in  Feet,  Chains,  and  Metres. 


Degree 

of 
Curve. 

CUKVBS   RUN   BY  ENGLISH   MbaSURBS. 

CuRVBS  Run  by  Metric  Mbas* 
URBS  (ao  M.  Chain). 

Radius  in 

Radius  in 

Radius  in 

Radius  in 

Radius  in 

Feet. 

Chains. 

Metres. 

Metres. 

Feet. 

o*  30' 

11,460 

173.626 

3.492  8 

2,291.86 

7.519-2 

o*  50' 

6,876 

100.408 

2,095.7 

1.375. 12 

4.5". 5 

I*  40'   8 

5,730 

86.813 

1,746.4 

1. 145. 93 

3.759.6 

3.438 

52.089 

1,047.8 

687.36 

2.255.8 

^I       ,     T 

2.865 

43.406 

873-2 

572.96 

1.879.8 

2     30'    \ 

2,293 

34.726 

698.6 

458.28 

1.503.8 

3  20  Q 

I.910 

28.938 

582.1 

381.98 

1,253.2 

I.719 

26.044 

523.9 

343.78 

1.127.9 

<    •- 

1.433 

21.704 

436.6 

286.48 

939.9 

5            c 
6-          ^ 

1,146 

17.363 

349.3 

229.19 

751.9 

955 

14.469 

291. 1 

190.99 

626.6 

f 

819 

12.402 

278.1 

163.70 

537.1 

8* 

717 

10.852 

218.3 

143 -24 

470.0 

o" 

637 

9.646 

194.0 

127.33 

417.7 

ID-          1 

573 

8.681 

174.6 

114.59 

376.0 

"I   elo 

521 

7.892 

158.8 

104.18 

341.8 

12*  5jg*" 

478 

7.236 

145.5 

95.50 

313.3 

14"      0 

409 

6.201 

124.7 

81.85 

268.5 

16' 

358 

5.426 

109. 1 

71.62 

235  0 

18"       1 

318 

4.823 

97.0 

63.66 

208.9 

2^'"  •5*2^ 

286 

4.340 

87.3 

57.30 

188.0 

24    Di" 

239 

3.618 

72.8 

47.75 

156.6 

30*      U 

191 

2.894 

58.2 

38.20 

125.3 
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DIFFICULTY   IN   MAKING   TIME. 

268.  It  is  beyond  dispute  that  the  addition  of  a  sufficiently 
great  amount  of  sufficiently  unfavorable  curvature  will  seriously 
cripple  an)'  line.  The  curvature  is  objectionable  not  alone  for 
fast  passenger  trains  but  for  freight  trains  also,  for  it  is  fully  as 
difficult  and  as  dangerous  to  run  freight  trains  over  sharp  curves 
at  ^5  or  30  miles  per  hour  as  passenger  trains  at  60  miles  per 
hour,  owing  to  the  difference  in  their  mechanical  construction, 
and  yet  with  each  alike  such  speeds  are  often  necessary. 

Here,  as  elsewhere,  however,  the  true  question  before  us  is 
not  "  Does  the  difficulty  exist  ?"  but  "  How  great  is  the  difficulty, 
and  what  are  its  limits  ?"  Considering  the  question  in  this  light, 
and  remembering  that  we  are  not  now  speaking  of  nor  consider- 
ing cost,  but  only  physical  possibilities,  experience  seems  to  in- 
dicate that,  up  to  reasonable  amounts  of  8^  or  even  10°  maximum 
curvature  (717  to  573  feet  radius)  this  difficulty  is  not  one  which 
results  in  very  serious  consequences;  for  lines  which  are  little 
less  than  a  succession  of  such  curves  have  as  fast  schedules  and 
make  as  good  time  and  connections  as  more  favored  lines.  On 
curvature  of  shorter  radius  the  centrifugal  force  becomes  so 
great  that  either  the  speed  must  be  checked,  or  the  additional 
pressure  against  the  outside  rail  becomes  objectionable. 

269.  In  the  days  of  hand-brakes  and  iron  rails  this  necessity 
of  checking  speed  on  sharp  curves  was  (or  would  have  been)  a 
serious  obstacle  to  habitual  fast  running,  but  since  the  introduc- 
tion of  air-brakes  and  steel  rails  a  train  can  be  checked  up 
slightly  with  such  a  very  trifling  loss  of  time — ^and  if  it  should 
chance  to  be  omitted,  the  consequences  are  so  much  less  likely  to 
be  disastrous — that,  within  the  limits  of  choice  which  are  ordi- 
narily open  to  the  engineer,  this  question  of  making  time  is  much 
less  likely  than  heretofore  to  be  seriously  affected  by  either  the 
amount  or  the  radius  of  curvature.  Since  the  introduction  of 
steel  rails,  the  question  now  chiefly  concerns  passenger  traffic, 
any  curve  of  less  than  20®  laid  with  steel  (and,  in   fact,  with 
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properly  designed  engines,  much  sharper  curves)  being  safe  (we 
are  now  considering  nothing  else)  at  ordinary  freight-train 
speed. 

270.  For  any  ordinary  differences. of  radii  the  reduction  of 
speed  necessary  to  eliminate  the  additional  centrifugal  force 
due  to  a  shorter  radius  is  not  great.  Much  misapprehension  \\. 
this  respect  exists,  owing  to  forgetfulness  or  ignorance  of  the 
fact  that  centrifugal  force  increases  only  as  the  degree  of  curva- 
ture, but  as  the  square  of  the  speed,  so  that  comparatively  trifling 
decrease  of  speed  will  place  very  material  differences  of  radius 
on  an  equality  in  this  respect  Thus,  to  obviate  the  effect 
of  sharpening  a  curve  from  a  5^  to  a  10^  we  do  not  need  to 
halve  the  speed,  but  only  to  reduce  it  in  the  proportion  of  i :  VJ, 
so  that  if  a  speed  of  60  miles  per  hour  be  safe  on  a  5°  curve 

/60  \ 
a  speed  of  42.43  miiesj  lier  hour  l""T= )  is  equally  safe  on  a  10° 

curve ;  and  if  we  again  double  the  degree  of  the  curve  to  ^o^ 
we  only  reduce  the  admissible  speed  of  equal  safety  by  i9,\x 
miles  per  hour,  or  to  30  miles  per  hour. 

This  statement  neglects  the  fact  that  the  same  excess  of  centrifugal  force  is 
more  dangerous  on  a  sharp  curve  than  on  an  easy  one;  but  the  difference  in 
that  respect,  while  it  exists,  is  small,  because  the  lateral  flange  pressure  is 
(contrary  to  a  common  misapprehension)  unaffected  by  the  degree  of  curvature. 

271.  The  precise  cflfect  of  curvature  on  the  admissible  speed  may  be 
determined  as  follows : 

The  centrifugal  force  C  of  any  body  of  weight  W  moving  at  v  ft. 
per  second  in  a  circle  of  r  ft.  radius  is,  in  the  latitude  of  New  York,  ' 

^  =  p-^  Oog  32.16.  1.50731) (I) 

To  determine  the  centrifugal  force  of  a  body  moving  at  V  miles  per 

~»jr  on  a  D"*  curve,  we  h&ve  v  =  ^ — -^  =  1467  V,  and  r  =  ——•    Sub- 

60X  60  D 

.luting  these  values,  we  obtain 

C=  .00001167  Oog  5.06722)  V^D  X  FT.  •    .     (2) 
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Or,  for  the  centrifugal  force  in  lbs.  per  ton  multiplying  the  second 
nember  of  the  above  equation  by  2000,  we  obtain 


C=  .023:48  VD  (\og  8.36825). 


(3) 


From  this  formula  Table  106  is  calculated,  giving  the  centrifugal  force 
la  lbs.  per  ton  of  2000  lbs.  on  any  curve  at  any  speed. 


Table  106. 

Cbmtrifugal  Force  in  Pounds  Per  Ton  op  2000  lbs.  on  Various  Curves 
AT  Various  Speeds. 


[Computed  by  Eq.  (3),  par.  271.] 


Speed 
MiiM  Per 

Dbgrbb  of  Curvb. 

Hour. 

!• 

s' 

IO» 

IS* 

•o* 

10 
20 
30 

2.33 
9.34 

21.01 

37.36 

58.37 

84.05 

1x4.40 

149-43 
189.12 
233.48 

11.67 

46.70 

105.07 

186.78 

291.85 

420.26 

23.35 

93.39 

210.13 

373.57 

35.02 
140.09 
315.20 

46.70 
186. 7S 

420. s6 

40 

560.35 

875.55 
1.260.79 

1.706.08 
2,241.41 
2,836.78 
3,502.20 

747.14 

50 
60 

583.70 
840.53 
1,144.05 
1.494.27 
1,891.19 
2,334.80 

1. 167. 40 
1.681.06 

70 
80 

TOO 

572.03 
747.14 
945.59 

1,167.40 

2,288.10 
2,988.54 

3.782.38 
4.669.  bo 

The  centrifugal  force  on  any  other  cunre  is  directly  as  the  degree  of  curvature. 
The  heavy  division  lines  mark  the  assumed  maximum  limit  of  speed  for  safety; — ^wben 
the  centrifugal  force  is  ^  W. 


272.  For  the  train  to  be  overturned  it  is  essential  that  the  resultant 
of  the  centrifugal  force  and  gravity  shall  fall  without  the  base,  which  is 
upon  the  point  of  occurring,  on  a  level  track,  as  will  be  clear  from  Figs. 
18  and  19,  when 

W      cent,  grav.  above  track 
C  ""  half-gauge 
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The  height  of  the  centre  of  gravity  varies  in  different  cars  and  loco- 
motives from  as  little  as  4i 
to  5  ft.,  in  heavily  loaded  flat 
carSr  to  as  much  as  7  ft.  in 
some  types  of  locomotives. 
Assuming  it  at  6  ft.,  as  in  Fig. 
18,  makes  some  allowance  for 
the  beneficial  effect  of  super- 
elevation ;  which  moreover,  in 
the  extreme  case  of  danger  of 
overturning,  does  not  have 
its  full  effect,  because,  long 
before  the  point  where  it  is 
imminent,  centrifugal  force 
will  so  act  upon  the  springs  as 
to  throw  the  centre  of  gravity 
into    nearly    the    position    it  Fig.  18.  Fic.  19. 

would  occupy  if  the  cars  were  a  rigid  body  and  there  were  no  super- 
elevation. 

The  maximum  superelevation  is  about  one  seventh  the  gauge,  or 
about  eight  inches.  This  may  be  considered  as  reducing  the  centrifugal 
force  by  one  seventh  of  the  weight  of  the  body,  or  286  lbs.  per  ton,  barring 
the  action  of  the  springs. 

^73t  We  have,  then,  assuming  the  centre  of  gravity  to  be  6  ft.  above 
the  rails,  and  half  the  gauge  (between  centres  of  rails)  to  be  24  +  ft.. 


C 


6^. 
2.4* 


•    •    • 


(4) 


whence  C  =  04  ^  when  the  train  is  upon  the  point  of  overturning. 
But  [eq.  (2)]  we  have  also 

C  =  .00001 167  F'Z?^^ (2) 

and  from  eqs.  (2)  and  (4)  we  readily  obtain 


.=/ 


0.4        ^  185.1  , 
00001167/?       V^"* 


(5) 


this  being  the  equation  of  the  maximum  velocity  in  miles  per  hour 
which  a  train  can  have  without  leaving  the  rails  by  overturning. 

274«  Long  before  this  comes  the  point  of  danger,  and  long  before  that 
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again  comes  the  point  of  more  or  less  serious  impacts,  oscillation,  and  ap- 
prehension of  danger.  The  minimum  limit  of  objectionable  speed,  below 
which  there  may  be  said  to  be  not  only  no  sensible  danger,  but  no  possibil- 
ity of  annoyance  or  apprehension  of  danger,  does  not  from  its  nature  admit 
of  exact  determination ;  but  we  shall  obtain  a  result  corresponding  closely 
with  what  have  in  fact  proved  wholly  unobjectionable  velocities  on  various 
curves  if  we  assume  this  minimum  limit  to  be  when  the  action  of  the 
centrifugal  force  upon  the  car-body  does  not  more  than  suffice,  on  easy 
curves  having  the  usual  (but,  as  we  shall  shortly  see,  probably  too  small) 
superelevation  of  about  \  in.  per  degree,  to  throw  it  over  so  as  to 
maintain  it  level  despite  the  superelevation.  The  point  at  which  this 
occurs  may  be  determined  as  follows : 

The  springs  of  an  easy- riding  passenger  car  have  been  compressed 
through  perhaps  6  in.  by  the  weight  of  the  car-body  from  their  unloaded 
dimensions.  An  addition  of  -^  of  the  weight  resting  on  a  spring,  con- 
sequently, will  compress  it  through  an  additional  \  in.,  and  an  addition 
of  fV  o^  ^^  weight  resting  on  it  will  compress  it  through  \  in.  The 
shifting  of  this  much  of  the  weight  to  the  outer  springs  involves  a  cor- 
responding decrease  of  the  compression  in  the  inner  springs ;  so  that,  as- 
suming the  leverage  of  the  centre  of  gravity  of  the  car-body  only  to  be 
equal  to  that  of  the  resisting  moment  of  the  springs,  as  it  approximately 
is  (see  Fig.  i8),  a  centrifugal  force  of  Jf,  or  say  0.04.  PF,  will  suffice  to 
preserve  the  car-body  level.  Substituting  this  coefficient,  0.04  for  0.4  in 
^*  (5)>  ^e  obtain 


F=4/_±?4.  S8.j^; (6) 

^   .00001167  D       i^D 

this  being  the  equation  of  the  inferior  limit  of  the  dangerous  velocities ; 
i.e.,  that  at  which  the  car-body  of  the  easiest-riding  coaches  will  at  the 
most  remain  level,  and  not  have  a  cant  toward  the  outside  of  the  rail,  with 
the  smallest  usual  superelevation. 

275i  As  both  the  possible  compression  of  the  springs  and  the  amount 
of  superelevation  soon  reach  a  maximum  limit,  this  particular  criterion 
for  determining  what  is  the  inferior  limit  of  obnoxious  velocities  does 
not  hold  precisely  and  theoretically  true  when  extended  to  the  sharper 
curves,  since  it  would  require,  for  instance,  on  a  20°  curve,  10  in.  of 
superelevation  and  5  ;n.  compression  of  the  springs,  neither  of  which 
are  admissible  ;  but  it  has.  nevertheless,  the  advantage  before  mentioned 
(par.  274)  of  correspondmg  tolerably  closely  with  what  have  in  fact  proved 
wholly  unobjectionable  velocities  on  such  curves,  as  it  plainly  should  if  cor- 
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rect  for  the  lower  curves.  This  appears  in  the  tabulation  of  eqs.  (5)  and 
(6)  given  in  Table  107,  for  curves  of  different  radii  up  to  a  60^  curve  (95 
ft.  radius),  the  latter  being  somewhat  easier  than  the  curve  of  90  feet 
radius  on  the  New  York  elevated  railways,  and  hence  to  be  regarded  as 
about  the  maximum.  The  train?  pass  around  these  curves  at  6  to  10 
miles  per  hour  without  any  disagreeable  centrifugal  force. 
(See  also  par.  865  et  seq,) 

Table  107. 
Giving  for  Various  Curves  the  Inferior  and  Superior  Limits  of  Speed 

WITHIN    WHICH    THE  CENTRIFUGAL    FORCS  IS  MORE  OR  LeSS    OBJECTION 
ABLE  AMD  DANGEROUS. 

[Computed  by  Eqs.  (^  and  (6),  par.  373.] 


Cuava. 

Maximukj  and  Minimum  Limits  op  Sraao.    MiLas  Paa  Houa. 

Degree. 

Radius. 
Feci. 

Mioimum.    HsTinff  no 
Disagreeable  Effect. 

Maximum.    On  the  Point  of 
Overturning  the  Vehicles. 

a* 

i- 

a.  865 

1.433 

955 

717 

41.39  Miles  per  honr. 

29.27        " 

23.90 

20.70 

130.89  Miles  per  honr. 
92.55        " 
75.57        " 
65.44        " 

w 

573 

18i51  Miles  per  hour. 

58.54  Miles  per  hour. 

la* 

K 
i6* 

l8" 

478 

410 

.358 

319 

16.90  Miles  per  honr. 
15.64        "         " 
14.63        " 
13.78 

53.43  Miles  per  honr. 
49.47        •• 
46.28 
43.58        - 

20* 

286 

13.09  Miles  per  hour. 

41.39  Miles  per  honr. 

22" 
26' 

28- 

261 

239 
221 
205 

12.48  Miles  per  hour. 

11.95         •'         •• 

11.61 

11.06 

39.46  Miles  per  hour. 

37.78        •• 

36.72 

34.98 

30* 

191 

10.69  Mile«  ner  hour. 

33.80  Miles  per  hour. 

t- 

143.3 
114. 6 

9.25  Miles  per  hour. 

29.27  Miles  per  hour. 
26.18   •     •* 

60* 

95.5 

7.56  Miles  per  hour. 

23.90  Miles  per  hour. 

The  speeds  hi  the  last  two  columns  are  all  spesds  cf  equal  safety,  those  in  the  last 
oohimn  being  equal  to  those  in  the  preceding  column  X  Vio  or  3.16.    Multiplying  or 
dividing  either  column  by  3,  3,  or  any  other  factor  whatever,  vrill  give  a  new  column  oT 
( of  equal  safety. 
18 
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276.  These  maximum  and  minimum  limits  correspond  to  a  difference 
in  centrifugal  force  of  i  to  lo ;  yet  it  will  be  seen  that  the  resulting  veloci- 
ties differ  only  as  i  to  i^  or  i  to  3.16,  as  they  should.  It  will  also  be 
seen  that  the  permissible  speed,  by  whatever  standard,  does  not  vary 
directly  as  the  radius  or  inversely  as  the  d^ree,  as  may  be  over-hastily 
assumed,  but  as  the  square-root  of  the  radius  or  degree.  That  is  to  say, 
on  any  three  curves  having  radii  as 

i>    2»    3. 

the  centrifugal  force  at  any  given  velocity,  it  is  true,  is  as 

3.    3r,    i; 

but  the  coefficient  of  safety  against  overturning  or  of  disagreeable  or 
obnoxious  effect  of  any  kind  admissible  under  any  circumstances  on  a 
road  operated  by  steam,  is  as 

4^      i^      i^ 
or  as  i.73»    '^x.    1.00. 

277..  We  may  also  note  that  the  maximum  necessary  loss  of  time  from 
a  dead  stop,  in  passenger  service,  under  any  ordinary  circumstances,  is 
only  about  three  minutes,  and  the  loss  of  time  from  slowing  up  for  a  quarter 
of  a  mile  or  so,  under  the  quick  command  of  the  train  given  by  the  air, 
B  very  much  less  than  this,  while  the  steel  rail  has  materially  reduced  the 
difficulty  in  and  objection  to  making  up  for  such  delays  by  higher  speed 
at  other  points.     This  is  shown  more  fully  in  Chap.  XIX. 

For  freight  service  alternations  of  speed  by  the  use  of  brakes  are  still 
very  objectionable,  and  perhaps  will  long  continue  to  be ;  but  ordinary  cur- 
vature does  not  require  this. 

278.  We  may,  therefore,  conclude  (in  part  on  the  author* 
ity  of  the  matter  referred  to  above,  which  it  seemed  more  appro- 
priate to  postpone  to  Chap.  XIX.)  that  any  difference  within  the 
power  of  the  engineer  to  effect  is  not  likely  to  materially  affect 
the  ability  to  make  ordinary  express-train  time.  If  it  were  a 
question  between  2°  curves  or  20°,  or  between  no  curvature 
and  a  great  deal,  it  might  well  make  a  serious  difference ;  but 
under  ordinary  circumstances  the  question  is  rather  between 
say,  6°  and  10**  curves,  or  between,  say,  10  per  cent  more  and  10 
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per  cent  less  curvature.  In  such  cases,  on  other  than  trunk 
lines  running  fast  expresses,  the  importance  of  this  particular 
question  is  not  simply  diminished  pro  rata^  but  entirely  van- 
ishes. 

279.  Thb  effbct  <)f  curvature  on  the  smooth  riding  of 
CARS  is  a  matter  of  rtiore  serious  moment  in  not  a  few  cases  of 
lines  with  a  large  through-passenger  traffic. 

For  day  travel  it  matters  less;  but  there  is  no  doubt  that 
since  the  general  introduction  of  sleeping-cars  not  a  little  travel 
has  been  kept  oflf  the  New  York,  Lake  Erie  &  Western  Railroad, 
for  example,  as  well  as  other  crooked  railways,  for  this  reason 
alone,  when  a  straighter  competing  line  existed.  On  the  other 
hand,  the  number  of  lines  to  which,  on  account  of  the  competi- 
tion of  other  and  straighter  lines,  this  is  an  important  considera- 
tion is  not  very  great;  and  even  when  it  is  or  may  be,  this  also 
is  peculiarly  one  of  those  cases  in  which,  although  a  perfect  cure 
would  be  exceedingly  important  and  valuable,  the  partial  cure 
from  the  slight  modifications  which  are  alone  within  the  power  of 
the  engineer,  without  ven'  Threat  expenditure,  will  in  most  cases 
have  little  value.  It  is  also  to  be  remembered  that  if  a  curve  is  in 
thoroughly  good  shape  the  motion  of  a  car  is,  after  it  has  once 
entered  the  curve,  almost  as  steady  as  on  a  tangent.  If  the 
centrifugal  force  and  superelevation  could  be  exactly  balanced, 
the  body  of  a  traveller  cither  in  a  sleeping-car  or  day-coach 
would  be  unaffected  by  either.  Unfortunately  this  is  out  of  the 
question;  but  the  worst  effect  usually  comes  from  entering  and 
leaving  a  curve,  and  this  again  chiefly  results  from  the  fact  that» 
as  roads  are  ordinarily  located,  the  line  instantly  changes  from 
a  tangent  to  a  sharp  curve.  The  consequence  is,  inevitably,  a 
disagreeable  lurch  and  "thud;"  which  would  be  much  worse 
than  it  is  except  that  the  trackman  with  his  bar  corrects  the 
errors  of  the  engineer  with  his  transit  by  **  easing  off"  the  curve 
at  the  ends,  extending  it  a  hundred  feet  or  more  on  to  the  tangeni, 
but  of  course  necessarily  sharpening  the  curve  not  a  little  for  a 
short  distance  beyond  the  technical  "  P.  C."  The  latter  is  un- 
fortunate ;  but  it  is  far  better  than  to  leave  the  curve  as  the  en- 
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gineer  stakes  it  out,  and  it  never  is  so  left  on  old  and  good  track, 
so  far  as  the  writer  has  observed,  but  invariably  flattened  off  at 
the  ends  by  the  trackmen. 

380.  The  '*  easing  off"  should*  it  need  hardly  be  said,  be  rather  done  by 
the  engineer  in  proper  form  in  the  first  place,  in  such  manner  as  to  avoid  also 
the  lesser  evil  of  a  kink  in  the  body  of  the  curve.  A  simple  and  practical 
method  for  putting  in  such  transition  curves  involving  hardly  any  extra  work 
lor  this  purpose  (in  fact  rather  facilitating  the  field  work)  is  given  in  the  field- 
book  which  succeeds  this  volume.     See  also  close  of  Chap.  XXX. 

281*  It  may  be  added  that,  as  more  fully  pointed  out  in  the  field-book  re- 
ferred to,  the  use  of  the  parabolas  instead  of  circular  curves  for  railways,  pro- 
posed in  the  early  days  of  railway  construction  and  in  a  few  cases  used,  would 
have  no  important  effect  in  reducing  the  evil  described.  What  is  wanted  is  (i), 
io  ease  off  the  curve  by  a  rapidly  changing  radius  for  a  short  distance  at  the 
ends— a  transition  curve ;  and  (2),  to  leave  the  great  body  of  the  curve  of 
anifonn  radius.     This  the  parabola  does  not  accomplish. 

282.  The  moral  effect  of  excessive  curvature  to  deter 
TRAVEL— or  rather,  the  moral  effect  of  known  excellence  in  that 
as  in  every  other  detail  to  encourage  travel,  is  in  not  a  few  cases, 
— as  for  instance  the  Pennsylvania  Railroad — a  consideration  of 
more  importance  than  appears.  Advertising  is  generally  re- 
garded by  all  business  men  as  a  profitable  outlay,  even  when  it 
is  all  outlay.  When  the  advertising  is  of  such  a  nature  as  to  in 
part  pay  for  itself  by  saving  expenses,  even  if  only  to  a  limited 
extent,  it  becomes  of  course  still  more  desirable,  and  in  the  case 
of  railways  has  the  peculiar  advantage  noted  in  Chap.  III.,  that 
any  additional  sales  they  may  thus  make  cost  almost  literally 
nothing. 

In  the  case  of  some  few  roads  which  have  an  immense,  an 
almost  unlimited,  traffic  to  contend  for,  this  consideration  alone 
may  become  of  such  fjreat  importance  as  to  justify  very  heavy 
expenditure.  Thus,  the  policy  which  the  Pennsylvania  Railroad 
has  adopted  of  polishing  and  perfecting  their  line  in  this  and  in 
various  other  almost  fanciful  ways  will  doubtless  prove  a  money- 
making  operation,  and  largely  on  this  account  ;  for  even  with 
their  great  traffic,  which  will  justify  almost  any  expenditure  to 
effect  a  perceptible  improvement,  it   might  perhaps   be   difficult 
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to  justify  the  expenditures  which  they  have  made  to  take  out 
some  of  their  curvature  by  any  correct  estimate  of  the  direct 
saving  in  operating  expenses.  One  of  the  ''almost  fanciful *' ex- 
penditures referred  to  is  to  secure  absolute  perfection  of  appear- 
ance, as  well  as  real  excellence,  in  the  track  and  right  of  way  by 
dressing  the  edges  of  the  slopes  of  the  broken  stone  ballast  to 
an  exact  line,  stone  by  stone,  and  by  elaborately  neat  and  taste- 
ful road  crossings.  Another,  and  the  one  more  particularly  re- 
ferred to,  is  the  expenditure  of  occasional  large  sums  in  l)old 
lines  to  eliminate  curvature  and  trifling  amounts  of  distance. 

283.  Between  Harrisburg  and  Philadelphia  the  line  of  the  Pennsylvania 
Railroad  is  one  of  the  most  instructive  practical  lessons  on  the  subject  nl 
curvature,  perhaps,  which  exists  in  the  world.  The  old  and  very  crooked  line 
built  by  the  State  nearly  fifty  years  ago  is  crossed  almost  every  half-mile  foi 
long  stretches  by  the  newer  line,  which  has  been  constructed  piece  by  piece,  and 
which  has  hardly  one  tenth  the  curvature,  while  at  no  point  more  than  a  few 
hundred  feet  from  the  old  line.  Comparison  of  the  two  is  instructive  iu  I'urco 
ways: 

First,  and  chiefly,  the  old  line  is  an  example  of  how  immense  amounts  of 
curvature  may  be  introduced  merely  from  ignorance,  carelessness,  or  inexperi- 
ence, without  the  slightest  real  necessity.  At  very  many  points  the  new  line: 
was  no  more  expensive  than  the  old,  while  materially  better. 

Secondly,  it  is  at  many  points  an  example  of  judicious  construction,  both  onr 
the  new  line  and  the  old  :  the  old  line  being  very  cheap,  and  answering  a  very 
good  purpose  while  capital  was  scarce  and  traffic  light,  and  involving  little  loss 
to  throw  away  when  these  conditions  had  changed  so  as  to  justify  the  new  line. 
Thus,  while  it  was  wise  to  throw  away  the  work  in  the  end,  it  was  also  wise  to 
build  it  in  the  beginning. 

Thirdly,  there  are  various  points  where  the  new  line,  however  more  pleas- 
ing to  the  eye,  may  be  seen  to  be  far  more  expensive  than  any  ordinary  traffic 
would  justify  in  proportion  to  the  end  attained.  The  Pennsylvania  Railroad, 
however,  has  not  an  ordinary  traffic. 

284.  But,  after  all,  the  lines  are  few  which  have  so  large  a 
competitive  traffic  to  lose  or  gain  as  to  make  the  advertising  value 
of  a  better  line  a  consideration  of  much  moment,  and  then  it  only 
becomes  such  when  it  is  only  one  form  of  a  general  and  notori- 
ous policy.  With  the  Pennsylvania  it  is  so.  Its  track  is  well 
known  among  well-informed  railroad  men,  the  world  over,  to  be 
distinctly  superior  in  its  finish,  if  not  in  its  real  excellence,  '•* 
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anything  which  exists  in  any  part  of  the  world,  and  the  same 
spirit  pervades  most  of  the  details  of  its  management,  but  only 
when  the  competition  is  very  close,  the  traffic  very  heavy,  and 
the  amount  of  avoidable  sharp  curvature  in  question  very  large, 
could  it  do  so.  In  a  new  and  direct  trunk  line  between  Phila- 
delphia or  Chicago  and  New  York,  for  example,  it  would  be  a 
very  important  consideration. 

285.  So  far,  the  miscellaneous  and  indeterminate  objections  to 
curvature  discussed  apply  chiefly  to  passenger  travel.  Another 
of  great  importance  applies  only  to  freight  traffic,  viz.:  The  ef- 
fect OF  CURVATURE,  and  especially  sharp  curvature,  as  an  ob- 
stacle TO  the  use  of  heavy  and  powerful  types  of  loco- 
motives. Without  attempting  to  summarize  now  the  mechanical 
reasons  for  the  conclusion,  which  are  given  later  (Chap.  XL),  it 
is  a  fact  that,  in  spite  of  occasional  obstinate  opposition  to  cer- 
tain types  of  engines  being  used  "  on  our  curves**  by  men  who 
ought  to  be  good  judges,  there  is  not  the  slighest  evidence  to 
show  that  all  the  types  now  in  use  are  not  mechanically  very 
nearly  on  a  par  as  respects  the  physical  possibility  of  being  ad- 
vantageously operated  over  any  ordinary  and  reasonable  curva- 
ture. The  wear  and  tear  is  a  little  greater  with  heavy  engines, 
as  we  shall  see;  but  that  is  not  now  the  question  before  us. 

Certainly  up  to  the  limit  of  10**  curves  (573  feet  radius)  this 
objection  is  wholly  unfounded.  The  New  York,  Lake  Erie  & 
Western,  Baltimore  &  Ohio,  and  numerous  other  lines  (see  Table 
116)  have  curves  of  that  radius  exposed  to  the  heaviest  and  fast- 
est traffic,  over  which  Consolidation  engines  run  without  the 
slightest  evidence  of  peculiar  difficulty,  danger,  or  wear  and  tear. 
In  the  coal  regions  of  Pennsylvania  14°  and  16**  curves  are  not 
at  all  uncommon  on  branch  lines,  and  for  operating  such  lines 
the  Consolidation  engine  was  first  designed  and  had  its  first 
success. 

286.  The  Consolidation  engine  was  designed  by  Mr.  A.  Mitchell,  then 
Master  Mechanic  of  the  Lehigh  Valley  Railroad,  in  1872.  The  type  was 
80  novel  that  the  Baldwin  Locomotive  Works  were  reluctant  to  under- 
take its  construction.     The  Atchison,  Topeka  &  Santa  Fe  Railroad  in 
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i88x  operated  16*^  curves  with  a  60-ton  Consolidation  locomotive  (see 
Trans.  Am.  Soc.  C.  E..  1880.  Paper  No.  CLXXX),  with  the  result  that "  it 
is  believed  that  the  Consolidation  engine  travels  the  16°  curves  with  as 
much  ease  as  the  ordinary  '  American  '  engine,  and  causes  less  wear  of 
track  and  p>ermanent  way." 

287.  In  the  "  Seventh  Annual  Report  of  the  American  Railway  Master 
Mechanics'  Association"  (1876,  p.  13)  a  committee  of  five  prominent  master 
mechanics  and  mechanical  engineers  report  as  follows  : 

"  With  reference  to  the  loads  hauled  by  these  heavy  engines,  it  may  be 
well  to  sav  that  no  practical  difficulties  are  experienced  on  the  Pennsyl- 
vania and  Northern  Central  railroads'  level  divisions  in  hauling  trains 
of  80  or  90  loaded  cars  at  1 5  miles  per  hour.  These  long  trains  are  hauled 
around  sharp  curves,  of  which  the  radii  range  from  650  feet  (8°  50^  up- 
ward. In  exceptional  cases  very  much  sharper  curves  are  passed.  Thus 
on  the  Baltimore  &  Ohio  Railroad  there  is  a  Y  with  curves  of  136  feet 
radius  (42^  curves),  and  Consolidation  engines  are  run  around  these  curves 
without  trouble.  In  fact  no  difficulty  has  been  reported  in  using  them  in 
all  cases  like  ordinary  freight  engines." 

288.  In  the  same  report  (p.  123)  we  have  a  report  of  experiments  at 
Renovo,  on  the  Piiiladelphia  &  Erie  Railroad,  to  determine  the  relative 

Table  108. 

Comparative  Resistance  on  Curves  of  Various  Types  of  Locomotives. 
According  to  experiments  on  the  Philadelphia  &  Erie  Railroad. 
[The  precise  results  of  this  table  cannot  be  accepted  as  accurate^  but  they  are  of  value 
as  indicating  that  there  is  at  least  no  great  difference  against  the  heavier  types.] 


Weight. 

Diam.  oi 

Kind  or  Emcimb. 

Drivers. 

Truck. 

Tender. 

Toul. 

Drivers. 

American 

lbs. 
48,000 
52,800 
78,500 

lbs. 
20.500 
22,600 

9.700 

lbs. 
32,600 
47.700 
47,700 

lbs. 

lOI.IOO 

123,100 
135,900 

ins. 
60 

Ten- wheel 

55 
49 

Consolidation 

Kind  of  Engimb. 

Length  op  Whebl-basb. 

Resistance 

CM  4»  Curve 
Per  Hour. 

AT   10  MiLXS 

Rigid. 

Total. 

Toul. 

Lbs.  Per  Ton 

Lb6.P'rDeg. 

American 

ft.     in. 

7     6 

12     5 

14     6i 

ft.     in. 
21   IO| 
23     8 
21      I 

lbs. 
1,963 
1.750 
1,850 

lbs. 
39 

28.4 
20.0 

lbs. 
9-75 
7.1 
5.0 

Ten-wheel 

Consolidation 

28o     CHAP,   VIIL—CURVATURE  AND  HEAVY  ENGINES, 

curve  resistance  of  various  engines,  which  indicate,  so  far  as  they  go, 
that  if  we  may  estimate  relative  adaptability  to  and  danger  on  various 
curves  by  the  relative  resistance,  the  heaviest  class  of  engines  are  at 
least  as  well  adapted  to,  and  as  safe  on,  sharp  curves  as  any  other  class  of 
engines.  Table  io8  gives  a  summary  of  these  experiments,  which  were 
made  by  Mr.  Isaac  Dripps,  General  Master  Mechanic  of  the  Philadelphia 
&  Erie  Railroad,  with  a  recording  dynamometer  car  which  he  guarantees 
to  have  been  correct ;  but  notwithstanding  this  guarantee,  it  seems  almost 
certain  that  there  must  have  been  some  defect  of  apparatus  which  par- 
tially vitiates  the  results,  as  they  seem  unduly  favorable  to  the  Consoli- 
dation type.  The  tests  may  be  accepted,  however,  as  indicating  quite 
strongly  that  the  difference  is  not  great  against  them.  The  speed  was 
kept  as  near  lo  miles  per  hour  as  possible,  and  the  effect  of  varying 
velocity  estimated  from  the  diagram. 
289.  Mr.  Dripps  says : 

"  The  locomotives  were  in  good  working  order,  and  were  generally 
taken  for  the  experiments  as  soon  as  detached  from  their  trains,  the  only 
preparation  necessary  being  to  disconnect  the  piston-rods  from  the  cross- 
heads  so  as  not  to  have  the  friction  of  the  piston  in  t"he  cylinders.  All 
the  other  connections  were  left  precisely  as  if  running  by  steam,  so  that 
the  friction  due  to  all  the  working  parts  of  the  locomotive,  except  the  fric- 
tion of  the  piston  within  the  cylinders,  would  be  indicated.  The  loco- 
motives experimented  with  were  pulled  by  another  locomotive  and  the 
dynamometer  car.  They  would  have  been  pushed  except  for  the  danger 
of  snow  blowing  on  the  track. 

"  These  experiments  prove  conclusively,  that  heavy  locomotives  prop- 
erly designed,  with  a  short-wheel  base,  and  with  as  many  bearing  points 
on  the  rails  within  such  base  as  possible, — thus  reducing  the  weight  on 
each  bearing  point, — will  pass  around  curves  with  less  friction,  and  be  less 
destructive  to  the  track,  than  the  ordinary  passenger  locomotive  of  much 
less  weight.  Of  course  these  heavy  locomotives  are  best  adapted  for 
slow  speeds,  and  will  show  the  greatest  economy,  and  will  work  to  the 
l).\si  advantage  on  railroads  having  double  track,  heavy  grades,  and  a 
heavy  freight  traffic. 

**  The  effective  power  of  Consolidation  locomotives  is  50  per  cent  more 
than  the  ordinary  six-wheel  connected  freight  locomotive  ;  and  from 
actual  service  I  find  that  the  locomotives  of  this  class  work  up  to  their 
powei  fully  as  well  as,  in  fact  better  than,  the  six-wheel  connected  locomo- 
tive. Two  locomotives  of  the  Consolidation  class  will  do  the  same  work 
— haul  as  many  cars— as  three  of  the  six-wheel  connected  class :  and  as 
three  of  the  latter  will  cost  $10,000  more  than  two  of  the  former,  there  is 
thus  a  saving  of  $10,000  in  the  original  outlay,  and  the  saving  of  wages  of 
the  crew  of  one  locomotive  (and  train)  daily  ;  and  with  a  properly  con- 
structed locomotive  of  the  Consolidation  class  the  running  repairs  for 
tonnage  hauled  will  be  less  than  any  other  class  of  locomotives  now  in 
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use.  On  the  narrow-gauge  Denver  &  Rio  Grande  Railway,  which  has 
many  24®  and  30*  curves,  the  Consolidation  type  is  almost  exclusively 
used  for  freight  service,  the  wheel-base  being  only  a  little  shorter  than  is 
usual  for  standard  gauge,  or  in  the  proportion  of  about  12  to  15  feet." 

290.  The  preceding  facts,  taken  altogether,  seem  conclusive 
that  objections  to  the  use'of  any  reasonable  amount  or  radius  of 
curvature  whatsoever,  on  the  ground  that  it  will  be  peculiarly 
objectionable  for  the  heavier  types  of  locomotives,  finds  but  lit- 
tle warrant  in  fact.  Indeed,  it  is  noticeable  that  it  is  on  roads  of 
much  and  heavy  curvature  that  the  Consolidation  type  has  been 
most  readily  adopted  and  is  most  in  use. 

291.  We  have  now  discussed  all  the  indeterminate  and  imagin* 
ative  (but  not  therefore  imaginary)  objections  to  curvature,  and 
found  that  while  all  of  them  have  a  foundation  in  fact,  and  may 
be  at  times  of  great  importance,  yet  that  on  the  contrary  some 
of  them  are  always,  and  all  of  them  are  sometimes,  of  scf  little 
moment  that  for  the  most  part  they  should  have  no  appreciable 
effect  on  the  decision  as  to  what  curvature  to  use.  We  will 
therefore  return  to  the  concrete  aiid  definite  objections  to  curva- 
ture, viz.,  its  direct  effect  upon  operating  expenses  and  on  length 
of  trains  (the  latter  considered  in  Chaps.  XVIII.  and  XIX.).  In 
order  to  discuss  these  intelligently  we  must  first  consider  the 
abstract  question  of  the  mechanical  laws  of  curve  resistance, 
from  mistaken  notions  as  to  which  much  that  is  mistaken  may 
arise  in  practice. 

THE  MECHANICS  OF  CURVE  RESISTANCE. 

292.  Curve  resistance  has  never  yet  been  exhaustively  investigated, 
and  our  knowledge  is  in  several  respects  deficient.  The  more  essential 
facts  are  now  tolerably  well  determined ;  but  simple  as  the  subject  ap- 
pears, the  mechanics  of  a  rollingtruck  on  a  curve  is—to  determine  it  cor- 
rectly— a  very  intricate  problem,  the  solution  of  which  we  must  attempt 
to  make  clear. 

293*  The  forces  arising  from  the  fact  of  curvature  are  of  three 
classes: 

I.  Fagee^  orifrinating  in  and  confined  in  their  action  to  the  truck  itself, 
causing  the  slippage  of  the  wheel  on  the  rail  which  is  the  ultimate  source 
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of  all  curve  resistance.  The  following  two  classes  of  forces  can  only  act 
by  augmenting  or  diminishing  the  former : 

2.  Centrifugal  and  centripetal  force :  acting  upon  the  car  as  a  whole., 
and  communicated  to  the  truck  through  the  centre-pin  and  side- bearings. 

3.  A  force  due  to  obliquity  of  traction  originating  within  the  train  as  a 
whole  and  communicated  to  the  car-body,  and  thence  to  the  truck. 

We  will  consider  the  nature  and  action  of  these  forces  in  their  order: 
294i  The  position  assumed  by  any  rectangular  flanged  wheel-base  in 

passing  around  a  curve  is  shown  by  ob- 
servation and   experiment  to  be  that 
shown   in   Fig.  20.*    The  front  outer 
^  wheel  crowds  hard  against  the  rail,  and 

'****»*^^  the  rear  axle  then  assumes  a  radial 
—————••  position,  neither  flange  touching  the  rail 
unless  the  gauge  is  so  tight  or  the  wheel- 
base  so  long  as  to  bring  the  inner  rail 
up  to  the  flange  rather  than  the  flange 
to  the  rail.    Fig.  20  shows  the  position 

'"°»  **•  of    STABLE    EQUILIBRIUM    tO   which.    if 

any  force  disturb  the  position  of  the  wheels  for  a  moment,  they  promptly 

return.     Therefore,  if  any  force  is  to  permanently  change  their  position 

it  must  be  sufficient  to  slide  them  laterally  on  the  track.    Otherwise  it 

will  not  produce  motion  at  all.    To  slide  the  wheels,  as  to  lift  a  weight, 

the  -Y^^^  of  an  inch  requires  as  great  a  static  force  in  pounds  as  to  slide 

it  a  foot  or  a  mile.     The   power  consumed  varies  with  the  distance 

moved,  but  the  force  required  to  produce  motion  at  all  does  not  vary. 

This  position  is  likewise  shown  by  experiment  to  be  assumed  just  the 

1       same,  however  great  or  little  the  superelevation.    This  fact  may  be  ob- 

I      served  by  watching  the  motion  of  cars  around  the  first  sharp  curve  in  any 

yard. 

^ ^2^9*  The  writer  constructed  some  heavy  models  with  both  cylindrical  and 

sharply  coned  wheels,  the  wheel-base  being  capable  of  Increase  or  decrease  at  plea- 
sure, and  the  gauge  and  radius  being  likewise  adjustable  by  moving  the  rails.  The 
flanges,  however,  were  made  almost  vertical,  and  with  a  sharp  interior  fillet,  in 
order  to  give  an  exact  point  to  measure  from.     He  found  that  coning  did  not 

*  The  writer  believes  he  was  the  first  to  observe  this  fact,  and  determine  it 
experimentally.  The  general  fact  that  the  rear  flanges  stand  away  from  both 
rails  he  has  since  found  had  been  previously  observed  by  a  number  of  individ- 
uals, but  even  that  is  not  generally  known  to  this  day. 
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Fig.  : 


exercise  the  slightest  influence  on  the  position  assumed  by  the  wheel-base, 

which  was  invariably  that  sUted,    the  front 

outer  wheel  being  always  in  contact  with  the 

rail  at  b^  Figs.  20  to  23,  and  the  rear  outer 

wheel  sunding  away  from  the  rail  by  a  disunce 

a,  which,  so  far  as  the  writer  could  determine 

it,  was  always  precisely  equal  to  the  versed  sine 

of  a  chord  of  twice  the  length  of  the  wheel-base 

(see  Fig.    20),    indicating  that  the  rear  axle 

was  always   radial.       In   only  one  case   did 

this  fail, — in  that  outlined  in  Figs.  21  to  23, — 

and  then  only  because  it  was  impossible  for 

the  wheels  to  assume  it.     If  the  gauge  was  so 

tight,  the  wheel-base  so  long,  or  the  curve  so 

sharp  (or  any  two  or  three  of  these  together)  that  the  distance  a  by  which  the 

rear  wheels  naturally  tended  to  stand  away  from  the  outside  rail  was  greater 

than  the  play  of  the  gauge,  then  the  rear  axle  simply  moved  over  until  it  pressed 

against  the  inner  rail,  as  shown  in  Fig.  22. 

296.  With  European  rolling-stock,  having  no  truck,  this  condition  usually 
prevails,  so  that 
their  rails  wear 
quite  differently  on 
curves  from  qurs, 
both  inner  and  out- 
er rail  being  ground 
by  the  flange.  On 
this  account  it  is  fre- 
quently laid  down 
in  European  text- 
books that  the  posi- 
tion outlined  in  Fig.  22  is  the  normal  one  for  any  wheel-base  in  curves,  but 
this  error  arises  from  insufficient  investigation,  and  is  disproved  by  American 
experience  as  well  as  experiment. 

When  the  inner  rail  was  entirely  removed,  so  that  the  inner  wheels  ran  on 
their  flanges,  the  position  and  path  of  the  wheels  was  in  no  way  affected,  show- 
ing thai  the  inner  rail  performs  no  necessary  function  in  guiding  the  trucks, 
but  merely  supports  the  wheels. 

297.  These  facts  disprove  the  old  hypothesis  that  coning  would  enable 
the  wheels  to  adapt  themselves  to  the  unequal  length  of  inner  and  outer 
rail,  and  maintain  a  radial  position.  They  can  only  do  so  when  the  axles 
individually  are  free  to  assume  a  radial  position.  Moreover,  owing 
partly  to  this  fact,  and  partly  to  the  effect  of  the  ordinary  wear  on  tan- 


fsl 


Fig.  \ 
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gents,  the  tread  wears  down  near  the  flange  very  rapidly,  and  such  con* 
ing  as  there  may  be  soon  disappears.  We  may  therefore  neglect  it  here- 
after,  and  assume  the  wheels  to  be  cylindrical.  The  coning  now  put  in 
wheels  is  chiefly  useful  as  a  prospective  provision  for  wear ;  and  experi- 
ment shows  that  whether  the  wheels  be  coned  or  not,  the  tendency  of 
any  rectangular  wheel-base  is  to  roll  very  nearly  in  a  straight  line. 

298.  As  we  have  seen  that  the  rear  axle  is  always  radial  to  the  curve, 
the  front  axle^  Figs.  20  to  23,  stands  at  an  angle  A,  Fig.  23,  to  the  rail* 
equal  to  the  arc  subtended  by  the  length  of  the  wheel-base,  /.    With 

a  5-fL   wheel-base    (the  usual  length  for 
freight  trucks)  this  angle  would  be.  on  a  i^ 

— » ->»  curve,  .05"  or  3'.  and  proportionately  on 

***— ••ift.^  other  curves;  with  a  12- ft.  wheel-base  the 

****••  angle  is  0.12^  =  7.2'.     The    distance   by 

■>^»,  ,  ■  .  I,,  which  the  rear  outer  wheel.  Figs.  20' to  23, 

'^■■'  stands  at  a  distance  from  the  outer   rail 

(being  equal   to  the  versed  sine  of    the 

arc  subtended  by  /)  is  readily  determined 

to  be,  from  what  has  preceded, 

For  a  5-ft.  wheel-base,  .0022  foot  per  degree  of  curvature. 
For  a  J2-ft  wheiel-base,  0:0x27  foot  per  degree  of  curvature. 


299.  The  gauge  of  a  road  is  the  exact  distance  between  inside  of  rails 
and  the  gauge  of  the  wheels  is  usually  set  so  as  to  allow  a  normal  play  of 
from  i  to  I  inch,  averaging  about  \  inch  or  .04  feet.     The  rear  inner 
wheel,  then,  of  a  5-ft«  wheel-base  will  be  close  against  the  inner  rail  on  a 

-:2i-=:i7®  curve +,  and  a  12-ft.  wheel-base  on  a  -i-^.i=3®curve  -j-. 
.0022  .0127 

In  watching  ordinary  cars  pass  around  a  curve,  however,  there  will  be  con- 
siderable fluctuations  in  the  position  of  the  rail  owing  to  irregularities  of 
both  curve,  and  truck. 

300.  The  slipping  of  wheel  on  rail  on  a  curve  arises  from  two  causes: 
First.  Longitudinal  slipping^  due  to  the  difference  in  length  of  inner 

and  outer  rail.  This  difference  oti  any  given  curve,  or  part  of  a  curve,  is 
equal  to  an  arc  of  a  radius  equal  to  the  gauge,  and  the  same  number  of 

degrees  long;  i.e.»  it  is,  on  any  given  distance  d^       ^  x  ^  or,  on  a 
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I  *  curve  and  standard  gauge,  d  x  -^^  =  .00082^.    On  any  other  />**  curve 

5730 
it  will  be  o.Qoc&2dD, 

Secondly.  Lateral  slipping.    The  front  wheel,  as  we  have  seen,  stands 
at  av  angle  A.  Fig.  23  or  a.  Fig.  24,  to  the  rail.    In  rolling  through  an 


Pia  •4. 

infinitesimal  distance  d,  therefore,  the  wheel,  since  it  tends  of  itself  to 
roll  straight  forward  in  the  direction  PA  must  be  slidden  laterally 
through  a  distance  AA*  =  d  sin  a. 

For  a  5-ft.  truck  on  a  i®  curve AA'  —  d sin  3'  =  .oooSyd. 

For  a  i2-ft.  truck  on  a  1°  curve AA'  -=  ^sin  7.2'  ==  .0021^ 

This  lateral  slipping  takes  place  only  on  the  front  axle,  since  the  rear 
exie.  as  we  have  seen,  is  and  maintains  itself  radial  to  the  curve. 

301.  On  the  front  axle  both  lateral  and  longitudinal  slipping  is  taking 
place  simultaneously  and  continuously,  and  the  question  then  arises  how 
the  longitudinal  slipping  is  divided — whether  the  outer  wheel  slips  for- 
ward or  the  rear  wheel  backward,  or  the  total  amount  is  divided  between 
the  two.  A  single  experiment  as  to  this  point,  as  careful  as  its  delicate 
nature  would  permit  with  ordinary  rolling-stock,  was  once  made  on  the 
"  Horse-shoe  cuive"  of  the  Pennsylvania  Railroad,  with  the  conclusion 
that  both  wheels  slipped  ;  but  it  is  impossible  that  this  condition  obtaini 
generally  and  continuously,  since  that  wheel  will  slip  which  can  slip 
easiest,  and  the  slightest  variation  in  either  the  load  or  the  coefficient  of 
friction  will  give  one  wheel  or  the  other  an  advantage  in  this  respect. 
Either  the  superelevation  or  the  centrifugal  force  is  alone  competent  to 
produce  enough  inequality  of  load  to  effect  this,  for  one  or  the  other 
must  always  be  in  excess,  unless  by  accident.  And  furthermore,  if  one 
wheel  should  begin  to  slip  first,  it  would  certainly  continue  to  do  so,  for 
the  same  reason  that  when  a  locomotive  driver  begins  to  slip,  its  ratio  of 
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adhesion  (i.e.,  coefficient  of  friction)  is  heavily  reduced.  It  may  there- 
fore be  considered  as  certain  that  all  longitudinal 
slip  in  every  case,  unless  by  accident,  is  confined 
to  either  the  inner  or  outer  wheel  exclusively ; 
although  it  may  not  be  the  same  wheel  for  any 
two  successive  axles,  nor  for  any  two  consecutive 
moments. 

302.  Admitting  this  to  be  true,  the  truck  in 
rolling  on  a  curve  is  rotating  about  some  one 
wheel,  yf ,  as  a  centre,  as  shown  in  Fig.  25 ;  and 
we  have  the  following  condition  of  things  in. 
say,  a  5-foot  truck  rolling  around  a  curve : 
p,Q,  ,,,  (1)  One  rear  wheel,  ^.  is  not  slipping  at  all  in 

cither  direction. 

(2)  One  rear  wheel  is  slipping  longitudinally  at  the  rate  of  .oooZidD 
(in  a  i2-ft.  truck  also.  .ooo82//Z>). 

(3)  One  front  wheel  is  ^pping  laterally  at  the  rate  of  xxxi^dD  (I3- 
ft.  truck,  ,oo2iiiD). 

(4)  One  front  wheel  is  slipping  both  laterally  and  longitudinally  af 
the  same  rates  as  in  the  above,  giving  a  combined  rate  of 


^.00082*  +x»o87*  dD. 

Table  109  gives  the  summary  of  the  slipping  thus  indicated. 

Table  109. 

Total  Suppiko  op  Orrs  Wheel  in  Feet  that  takes  Place-  in  PAssmo' 
OVER  100  Ft.  of  Various  Curves. 


5- Ft.  Truck;  4  Whbbls. 

12- Ft.  Truck;  4  Wheels. 

Formula. 

I* 

5* 

IO» 

90« 

!• 

5« 

!©• 

90«' 

I  rear  wheeL 

.000 
.087 

.191 

.000 
.410 

•435 
.605 

0.00 
0.89 

0.87 

1. 91 

0.00 

U64 

1-74 
2.42 

.000 
.082 

.aio 

.995 

0.00 
0.41 
«.05 
f.13 

0.00 

0.82 

9.10 

a. 96 

0.00 
1.64 
4.20 
4  51 

I    "        "    

1  front    **    

.00082^/7 
.ootAjdD 

V.oooSaa-f.oooSrVil, 
or  for  i2-ft.  firu^ 
as  showD  in  FigJ 
»7. 

Toul  slip  of  ooe 
wheel 

.290 

1.450 

a.Qo 

5.80 

1       -517 

••59 

5.18 

«0  35 

Average  per  wheel 

.073 

.363 

0.73 

1-45 

1  o-»3 

0.6s 

i.y> 

a.  60 

"^03.  The  formula  (4)  requires  explanation  :    Since  the  wheel  is  slip- 
ping in  two  directions  at  right  angles  to  each  other,  it  will  at  each  instant 
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of  time,  while  advancing  over  an  infinitesimal  distance,  d.  Fig.  25,  slip 
longitudinally  in  the  direction  a,  and  laterally  in  the  direction  /.    The 


true  direction  and  amount  of  slip- 
ping will  therefore  be — neither  a, 
nor  /,  nor  both  together — but  along 
the  diagonal  d.  Figs.  26  and  27 
represent  to  scale  the  actual  con- 
ditions. 
This  is  merely  following  the 


^& 


B  ,00087 


B         ,002t0 

Fig.  26.— 19-ft.  tkuck.       Fig.  •7.— s-Ft.  Thucic. 

Amount  and  constituent  elements  of  the  slip  of 

the  wheel  A^  Fiff.  35,  in  passinfif  over  %.  distance  / 

fundamental  law  of  the  composi-  on  a  x«  curve. 

tioi  of  velocities,  which  is  the  same  in  its  nature  as  the  composition  of 
forces.  It  has  been  carelessly  assumed  at  times  that  a  total  sliding  d 
the  wheels  represented  by  the  sum  of  the  two  sides  a  and  /  rather  than 
by  the  hypothenuse  d,  measures  the  distance  through  which  the  wheel 
slides,  and  the  consequent  loss  of  foot-pounds  of  energy,  but  this  is  palp- 
ably erroneous. 

304.  It  will  be  observed  that  according  to  Table  109  the  wear  due  to 
curvature  on  the  front  wheels  is  more  than  double  (4.16  to  1.64)  that  on 
the  back  axles.  Any  check  upon  this  from  observed  wear  of  car  wheels 
is  in  the  mature  of  things  impossible  irom  the  fact  that  the  direction  of 
motion  of  the  car  is  reversed  with  every  trip.  With  engine  and  tender 
trucks,  however,  this  is  not  the  case.  Statistics  of  this  kind  likewise  are 
very  difficult  to  obtain  ;  and  the  following  little  table  (Table  iio),  embrac- 
ing observations  on  the  Camden  &  Atlantic  Railroad,  is  all  of  the  kind 
which  the  author  has  ever  been  able  to  discover.  This,  however,  appears 
as  far  as  it  goes  to  strikingly  confirm  the  theory  advanced.  It  is  to  be 
observed  that  the  wear  of  tender-truck  wheels  is  1 1.2  per  cent  greater  on 
the  front  than  on  the  back  axle,  and  the  wear  of  the  engine  truck-wheels 
37.6  per  cent  greater.  In  considering  these  figures  it  is  to  be  remem- 
bered: 

1.  The  Camden  &  Atlantic  has  very  little  curvature. 

2.  Curvature  is  only  one  cause  for  wheel  wear,  the  others  being  use  of 
brakes  and  sand,  original  defects  and  regular  running  wear  on  tangents, 
which  would  be,  if  not  substantially  equal  for  both  axles,  much  more 
nearly  equal  than  that  from  curvature. 

The  average  might  be  and  probably  is  somewhat  affected  by  a  ten- 
dency— especially  on  a  small  road  where  the  engines  were  well  known— to 
condemn  two  wheels  at  once  which  had  been  running  the  same  time,  al- 
though there  might  really  be  not  a  little  difference  in  their  wear.  The 
great  excess  in  the  difference  in  wear  in  the  engine  trucks  is  notable. 
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Table  110. 

Wear  of  Leading  and  Trailing  Wheels  of  Locomotive  and  Tender 
Trucks  on  the  Camden  &  Atlantic  Railroad. 

[Compiled  from  Report  to  Am.  Ry.  M.  M.  Assoc,  oa  Loc.  Wheels  and  Axles  (Rep.  1878,  p.  93), 

by  Rufus  Hill,  M.  M.] 

Engine  Trucks. 


Sise. 

No.  of 
Pairs. 

MiLBACB. 

Relative 

Life  of 

Wheels  on 

Front  Axle. 

Back  Axle 

=  1.0. 

Remarks. 

Lead. 

Trail. 

28  in. 
26  •' 

8  each. 

28.998 
15.461 

43.024 

27,008 

.674 
•573 

Av.  all  eng.  wheels, 

28,623. 
Av.  all  tendfer  wheels, 

26,821. 

Average. 

22,230 

35.016 

.624 

Tender  Trucks. 


30  in. 

28  in. 


10  each. 


27.897 
29,249 
23.419 
20,365 


25.232 


31.997 
32,736 
23.560 
25.346 


28,410 


.87 
.894 
.994 
.803 


.888 


Front  truck. 
Back  truck. 
Front  truck. 
Back  truck. 


The  table  is  stated  to  have  been  made  up  from  records  of  condenmed  wheels  only,  so 
it  does  not  give  a  fair  idea  of  the  average  mileage  of  all  wheels. 


309.  It  does  not  follow  that  the  total  slippage,  and  hence  total  curve 
resistance,  of  a  six-wheel  truck  would  follow  exactly  the  same  law  as  that 
of  a  four-wheel  truck  of  the  same  length  of  wheel-base  and  carrying  the 
same  load :  but  it  is  useless  to  consider  that  question  for  lack  of  positive 
knowledge  as  to  the  position  naturally  assumed  by  a  six-wheel  truck.  It 
is  probably  the  same  as  if  the  middle  pair  were  omitted,  but  there  is  no 
evidence  of  that  fact. 

306.  Although  we  have  seen  that  coning,  however  much  or  little 
there  may  be,  has  no  influence  whatever  in  practice  upon  the  position 
assumed  by  the  truck,  yet  if  any  coning  exists  it  will  certainly  modify  the 
AMOUNT  of  slipping,  and  hence  the  resistance.  To  consider  how  much 
it  will  or  may  modify  it.  however,  would  lead  us  into  hopeless  and  profit- 
less intricacy,  because  there  must  be  slippage  under  any  circumstances 
with  a  rectangular  wheel-base,  which  will  speedily  wear  away  the  coning 
on  the  working  part  of  the  tread. 
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It  is  pro})able,  however,  that  the  eflfect  of  the  coning  while  it  exists  is 
either  nil  or  positively  injurious,  taking  front  and  rear  axle  together,  for 
the  reason  that  the  position  assumed  by  the  wheels  bears  no  relation  to 
that  required  by  the  coning  and,  especially  on  the  front  outer  wheel*  is 
liable  to  increase  its  diameter  unduly. 

307.  So  far,  there  is  as  little  reason  to  doubt  our  correctness  as  can 
be  expected  in  any  subject  which  has  not  been  exhaustively  and  thor- 
oughly investigated  experimentally ;  and  frictional  slippage  which  has 
been  estimated  includes  all  that  takes  place  between  rail  and  wheel  ex- 
cept (I)  that  due  to  flange  friction  and  (2)  the  possible  action  of  other 
forces  communicated  to  the  truck.  1 

308.  To  determine  the  resistance  arising  from  the  slippage  estimated, 
the  very  delicate  question  arises  of  what  is  the  coefficient  of  sliding  fric- 
tion under  such  circumstances. 

The  primary  fact  to  be  remembered  in  estimating  this  is  that  the  ve- 
locity of  the  sliding  surfaces  on  each  other  is  very  small,  as  shown  more 
fully  in  the  following  Table  1 11,  computed  directly  from  the  preceding 

Table  ill. 

Velocity  in  Feet  Per  Second  with  which  the  Wheel  slides  on  the 

Rail  on  Various  Curves. 


Velocity  or  Sliding;  Fkbt  Per  Second. 

Velocity  op  Tkain. 

5-Foot  Truck. 

12- Foot  Truck. 

i» 

5' 

xo» 

ao» 

!• 

5* 

io«» 

90« 

ID  miles  per  hour. .  < 

.012 

to 
.018 

.06 

to 

.09 

.12 

to 

.18 

.24 
to 

.36 

.012 

to 
.034 

.06 

to 

.17 

.12 

to 
•34 

.24 

to 

.68 

30  miles  per  hour. .  • 

.036 

to 
.054 

.18 

to 

.27 

.36 

to 

.72 

to 

1.08 

.036 

to 

.102 

.18 

to 

.51 

.36 

to 

1.02 

.72 

to 

2.04 

Table  109,  by  assuming  that  10  miles  per  hour  =  15  (instead  of  14.67)  feet 
per  second. 

Our  knowledge  of  the  coefficient  of  sliding  friction  at  these  extremely 
low  velocities  may  be  summarized  as  follows : 

1.  It  is  materially  greater  than  at  ordinary  and  perceptible  velocities, 

2.  It  is  very  greatly  more  sensitive  to  minute  changes  of  velocity  thair 
at  ordinary  and  perceptible  velocities. 

3.  Its  maximum  at  a  velocity  of  o  +  is  something  oirer^with  loco- 
motives and  perhaps  \  with  car  wheels  as  orri manly  joaaed. 
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These  laws  were  most  authoritatively  determined  and  most  com^ 
pletely  illustrated  by  the  famous  brake  experiments  of  Capt.  Douglas 
Galton  and  Mr.  George  Westinghouse,  the  general  results  of  which  are 
embodied  in  Tables  112  and  113.     We  shall  have  occasion  to  refer  to 

Table  112. 

CoEPPiasNTS  OF  Friction  between  Cast  iron  Brake-shoes  and  Steel- 
tired  Wheels. 


Galton  and  Geo.  Wettinflrhouse,  Jr. 

Trans.  Inst.  M.  B.,  1878.] 

Velocity. 

COBFFICIKNTS  OP   FrICTION. 

At  Pint. 

After  5  Sec. 

After  10  Sec. 

After  15  Sec. 

After  so  Sec. 

O+to  I  or  2 

.250 

7i 

.242 

13* 

.213 

.193 

17 

.205 

.157 

.110 

20i 

.182 

.152 

■133 

.116 

.099 

27 

.171 

.130 

.119 

.081 

.072 

30i 

.163 

.107 

.099 



34 

•153 

37i 

.152 

.0^ 

.083 

.^ 

41 

.144 

.093 

48 

.132 

.080 

.070 

54 

.106 

•045 

60 

.072 

.063 

.058 

While  these  results  are  unquestionably  more  nearly  correct  than  any  other  existing 
evidence,  there  is  considerable  room  for  doubt  as  to  the  exact  values  given. 

Table  113. 

Coefficients  of  Friction  of  Skidded  Wheels. 

[As  determined  in  the  Galton-Westinghouse  Experiments.    See  Table  zis.] 


Coefficient 

of  Friction. 

Velocity. 

MiLBS  Per  Hour. 

Steel  Tire  on 

Steel  Tire  on 

Sieel  Rail. 

Iron  Rail. 

o  + 

.242 

.247 

7 

.088 

.095 

13 

.072 

.073 

27i 

.070 

34 

.065 

.070 

41 

.057 

52 

.040 

.060 

54 

.038 

60 

.027* 

*  Mean  01  tnree  tests  only. 


CHAP.   VIII.^MECHANJCS  OF  CURVE  RESISTANCE,      29I 

these  experiments  frequently.    Many  independent  experiments  confirm 
their  essential  trutn. 

309.  Assuming  \  as  the  ooefllcient,  the  resistance  of  the  wheels*  if  slid 
through  all  the  distance  that  they  are  advanced  along  the  track,  would  be 
in  lbs.  per  ton. 

2000  X.  J  =  500  lbs. 

As,  however,  on  a  i*^  curve,  they  only  slide  through  an  average  of 
.00073  of  that  distance*  the  resistance  arising  from  surface  friction  only 
between  rail  and  wheel  would  be^  =  2000  x  \  x. 00073  =-0.365  lb. 

This  is  the  curve  resistance  (except  for  error  in  the  coefficient)  that 
can  be  accounted  for  at  slow  velocities,  excluding  flange  friction  and  the 
effect  of  shocks  and  irregularities.  From  the  general  laws  of  friction 
summarized  above,  it  would  seem  probable  that  both  the  surface  and 
flange  friction  would  decrease  with  either  (i)  increase  of  velocity  or  (2) 
decrease  of  radius,  which  has  the  same  effect  to  increase  the  velocity  of 
sliding,  at  any  given  speed. 

In  Appendix  A  will  be  seen  experimental  evidence  tending  to  support 
the  first  of  these  conclusions,  and  by  inference  the  second  also. 

310.  A  third  ihcorciical  cause  of  surface  friction  has  been  suggested,  viz. : 
Rotative  friction  of  the  wheel  onihe  rail,  due  to  the  fact       ^  /  / 
that  it  not  only  slides  but  revolves,  but  its  existence  can-  / 
not  be  conceded.                                                                            / 

It  is  true,  as  claimed,  that  the  actual  contact  is  by  a       / 
surface  and  not  a  theoretical  point  or  line;  butalihougljthe       [    < 
wheel,  in  moving  through  an   infinitesimal  disUnce  AB^       f^ 
Fig.  28.  is  actually  rotated,  yet  as  this  Ukes  place  simul-       » 
taneously  with  the  other  sliding  its' effect  is  simply  to  dc-  Fig.  aS. 

crease  the  velocity  on  one  side  of  the  center  of  contact  by  as  much  as  ic  in- 
creases it  on  the  other  side. 

311.  Flange  Friction. — ^We  have  seen  that,  at  each  instant  of  time, 
the  truck  rotates  through  a  minute  angle,  turning  as  it  were  on  one  or 
the  other-of  its  rear  wheels,  W.  Fig.  25.  as  a  pivot ;  the  other  three  wheels 
sliding  on  the  surface  of  the  rail  in  the  direction  indicated  by  the  dotted 
lines.  The  force  which  causes  thjs  rotation— the  only  force  which  exists 
to  do  sor-is  the  reaction  or  pressure  of  the  raiV  against  the  flange  of  the 
front  outer  wheel. 

It  necessarily  follows  from  this  fact  that,  assuming  that  the  coefficient 
of  friction  is  not  affected  by  the  velocity  of  sliding,  this  pressure  or  reac- 
tion  is  alwavs  the  same  on  curves.    For,  however  easy  the  curve,  a 
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I 


.\i 


minute  sliding  motion  is  continuously  taking  place,  caused  by  the  reac- 
tion of  the  flange ;  and  the  static  force  or  pressure  required  to  slide  one 
body  on  another  through  an  infinitesimal  distance  is  sufficient,  if  con- 
tinuously applied,  to  slide  it  through  any  distance  whatsoever.  The 
POWER  CONSUMED  varies  with  the  degree  of  curvature,  because  power  or 
energy  of  any  kind  is  measurable  only  by  a  double  unit,  the  force  applied 
X  the  distance  through  which  it  acts.  The  latter  (the  distance),  we  have 
already  seen,  varies  with  the  degree  of  curvature,  and  hence  the  power 
consumed  does  also  ;  but  the  static  force  applied  does  not  vary  with 

^ ,     the  degree  of  curvature. 

This  very  important  distinction  is  one  which  should 
be  clearly  comprehended  and  kept  in  mind.  A  very  mis- 
taken idea  is  too  prevalent  that  the  flange  pressure  as  well 
as  curve  resistance  increases  with  the  degree  of  curva- 
ture. 

An  apparent  contradiction  to  this  statement  is  the 
well-known  excess  of  flange  wear  on  sharp  curves,  but 
this    is   rather  a    confirmation.      The    greater    distance 
jdidden  through  produces  the  greater  wear,  not  greater  pressure. 

312.  The  front  outer  wheel  alone  has  its  flange  normally  in  contact  with 

the  rail.  The  forces  acting  upon 
the  front  outer  wheel  are,  first, 
-the  load,  Z,  Fig.  29,  resting  upon 
it,  acting  vertically  downward  ; 
secondly,  a  horizontal  pressure 
against  the  rail  sufficient  to  slide 
^  three  wheels  (see  Fig.  25.  page 
286),  each  loaded  with  L, 

Assuming  a  coefficient  of 
sliding  friction  of  0.25,  this  late- 
ral force  amounts  to  0.75  Z,  and 
the  resultant  in  magnitude  and 
direction  of  these  two  forces  is 
shown  in  Fig.  29. 

313.  The  manner  in  which 
the  various  forces  thus  meas- 
ured will  act  is  not  doubtful 
in  theory,  and  we  have  their  footprints  on  the  rails  themselves  to  assure 
us  that  theory  and  practice  correspond.  Instead  of  the  pressure  on  the 
rail  being  vertical,  as  in  Ficr.  30.  've  have  the  conditions  and  the  relative 


Fio.  30. 
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position  of  rail  and  wheel  shown  in  Fig.  31.  Figs.  32  to  41  g^ve  a  series 
of  rail  sections  selected  from  a  great  number  taken  by  the  writer  on  the 
Atlantic  &  Great  Western  (now  New  York,  Pennsylvania  &  Ohio)  Rail- 
road, showing  the  wear  which  actually  results  fron^  the  conditions 
watched.  They  were  exact  copies  originally,  to  full  scale,  and  are  ujw 
reduced  one  half. 

Fig.  30  is  a  half-scale  section  of  a  new  flange  and  rail  section  oi  ordi- 
nary form  (they  vary  somewhat  in  outline,  but  that  is  unimportant)  in 
their  natural  relative  position  on  a  tangent.  Fig.  31  shows  the  same  new 
l>  ^  flange  and    rail  section    in 


their  natural  relative  posi- 
tion ON  ANY  CURVE  WHAT- 
EVER, however  sharp  or  flat. 


(Rclatiirc  posilioQ  of 
outaidc  rail  and  wheel  qu 
curve  of  any  radius.) 


Fig.  31. 


Fig.  4a. 


The  tread  stands  entirely  free  of  the  top  of  the  rail,  the  surfaces  in  con- 
tact being  neither  the  horizontal  tread  nor  the  vertical  flange,  but  the 
curved  surfaces  which  are  perpendicular  to  the  resultant  shown  in  Figs. 
29  and  31.  To  understand  this,  let  the  reader  turn  Fig.  31  around  diag- 
onally until  the  diagonal  stands  in  a  vertical  position,  and  let  him  con- 
ceive it  to  represent  the  vertical  force  of  gravity  alone.  He  will  see  that 
the  wheel  would  naturally  take  this  position — as  naturally  as  a  wheel 
shaped  like  Fig.  42  rolls  on  the  central  curved  surface  instead  of  the 
side  surfaces. 

r       i5l4.  The  consequences  of  this  condition  of  things  are  these : 
\       First.  The  disproportion  in  the  diameter  of  the  wheels ;  hence  the 
necessary  longitudinal  slipping,  and  hence  the  curve  resistance,  is  materi- 
ally increased.     If  the  increase  of  radius  of  wheel  be  -j^  inch,  the  extra 
distance  slipped  through  per  station  of  100  feet  by  one  wheel  will  be  1.16 
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feet ;  which,  by  referring  to  Table  109  on  page  286,  will  be  seen  to  be  as 
much  as  occurs  on  the  surface  of  the  rail  on  a  4*  curve.  This  increase, 
it  follows  from  what  has  preceded,  is  constant  for  all  curves,  and  thus 
tends  to  disproportionately  increase  the  resistance  of  easy  curves.  But 
precisely  how  much  the  resistance  thus  arising  may  be  with  new  wheels, 
it  is  profitless  to  inquire,  because, 

Secondly,  The  inner  angle  of  the  wheel  and  the  outer  corner  of  the 
rail  is  gradually  worn  away,  the  greatest  wear  being  always  on  the  corner 
of  the  outside  rail  and  in  the  direction  of  the  resultant  (see  Figs.  32  to 
41),  on  curves  of  all  radii. 

The  rapidity  of  wear  depends,  not  upon  the  pressure,  which  is  coa 
stant  on  all  curves,  nor  (to  any  marked  extent)  upon  the  angle  of  wheel 
to  rail,  but  upon  the  amount  of  sliding  which  takes  place— or.  in  other 
words,  varies  directly  as  the  degree  of  curvature.  • 

315.  Finally,  from  the  effect  of  these  causes  we  have  a  still  further 
change  of  conditions,  viz.: 

Thirdly,  As  the  wear  proceeds,  the  surfaces  in  contact  become  larger 
and  larger,  and  this  introduces  a  further  source  of  slippage,  rail  wear  and 
curve  resistance,  the  ultimate  form  of  which  is  shown  in  Fig.  41.  That 
particular  section  was  taken  from  a  i6*  curve ;  but  the  outer  rail  on  all 
curves,  of  however  long  radius,  tends  to  take  precisely  the  same  form  in 
the  end.  Thus  in  some  similar  sections  to  those  shown  in  Figs.  32  to  41, 
on  the  Pennsylvania  Railroad,  rails  from  4°  curves  after  sustaining  nearly 
four  times  the  tonnage  of  the  rails  shown  in  Fig.  34,  were  in  even  worse 
condition  than  the  rail  from  a  id"*  curve  shown  in  Fig.  41. 

In  a  rail  worn  like  Fig.  41,  the  true  bearing  surface  on  which  the 
wheel  rolls  (compare  Fig.  31)  is  directly  on  the  corner,  and  the  rubbing 
surfaces  above  and  below  are  revolving  in  a  circle  of  nearly  i-inch  longer 
radius,  the  average  of  the  whole  surface  being  nearly  if  not  quite  J  inch. 

It  necessarily  results  from  this,  that  while  the  wheel  is  rolling  through 

16.S        I 
any  distance  its  surfaces  slip  on  the  rail  through  — -  or  /^  of  that  dis- 
tance; =  1.51  feet  in  100. 

316.  The  coefficient  of  friction,  moreover  (as  well  as  rail  wear),  with 
such  large  surfaces  in  contact,  is  probably  considerably  larger  than  when 
the  bearing  is  on  a  mere  point,  as  in  the  unworn  rail,  Fig.  31 ;  for  the 
formerly  accepted  *•  law"  that  friction  is  independent  of  the  areas  in  con- 
tact has  been  proven  untrue  for  lubricated  and  still  more  for  unlubri- 
cated  surfaces,  as  was  found  out  practically  long  since  with  brake-shoes. 


296      CHAP,   VIIL^MECHANICS  OF  CURVE  RESISTANCE. 


The  information  on  friction  laid  down  in  most  of  the  standard  text-books 
is  very  deceptive. 

317.  This  third  source  of  extra  resistance,  due  to  badly  worn  rails,  is 
reached  in  a  much  shorter  time  on  sharp  curves,  and  as  a  rule  exists  only 
on  them ;  but  nevertheless,  when  it  exists,  the  amount  of  the  extra  re- 
sistance caused  thereby  is  independent  of  the  radius.  If  rails  be  equally 
worn  it  will  amount  to  substantially  the  same  on  all  curves. 

When  the  wear  has  become  so  great  that  the  rail  has  the  form  of  Fig. 
41,  so  that  the  flange  bears  against  the  rail  almost  down  to  its  point,  the 
wear,  and  resistance  as  well,  is  doubtless  very  much  increased.  In  a  lot 
of  rails  which  have  been  all  exposed  to  substantially  the  same  tonnage, 
like  those  in  Figs.  32  to  41,  this  condition  will  be  likely  to  exist  only  on 
the  sharpest  curves,  and  accordingly  the  apparent  indications  of  a  test  of 
such  rails  will  fee  that  rail  wear  increases  very  much  more  rapidly  than 
the  degree  of  curvature — in  fact  nearly  as  the  square  of  the  degree  of 
curvature. 

The  writer  himself  reached  this  conclusion,  from  the  only  facts  then 
before  him,  in  his  report  on  these  observations. 

318.  But  if,  on  the  contrary,  we  investigate  the  tonnage  necessary  to 
produce  the  same  wear  of  rails  on  different  curves,  we  shall  find  it  to  be 
almost  directly  as  the  degree  of  curvature,  and  this  is  undoubtedly  the 
true  law  of  rail  wear ;  from  which  it  follows  that  che  rate  of  wear  on 
any  one  curve  increases  as  the  rails  become  more  worn,  and  this  pro- 
duces the  deceptive  appearance  of  a  rate  of  wear  varying  as  some  function 
of  the  square  of  the  degree  of  curvature. 

319.  As  to  the  wear  on  the  inner  rail,  it  is  apparent  that  the  effect  of 
the  flange  pressure  (see  Fig.  29,  page  292)  is  to  increase  by  about  one 
third  the  load  resting  on  the  front  outer  wheel.  We  might  accordingly 
expect  that  all  the  longitudinal  slipping  would  be  confined  to  the  inner 
wheel  which  runs  (see  Figs.  20  to  23)  with  its  flange  entirely  clear  of  the 
rail.  From  this  we  might  expect  (i)  that  the  wear  of  the  inner  rail  would 
be  wholly  on  top,  and  (2)  that  it  would  be  more  rapid  than  the  outer  rail's. 
This  is  always  found  to  be  the  case,  as  will  be  evident  from  Figs.  32  to  41. 
The  excess  of  top  wear  on  the  inner  rail  would  undoubtedly  be  much 
more  disproportionate  than  it  is  except  for  this  fact : 

The  bulk  of  tonnage  is  slow  traffic,  and  in  such  cases  the  excess  of  th« 
superelevation  over  the  very  small  amount  required  to  balance  the 
centrifugal  force  (J  inch  per  degree  at  15  miles  per  hour;  see  page  298) 
produces  a  slight  excess  of  load  on  the  inner  wheels;  not  sufficient  to 
counterbalance  the  effect  of  the  flange  pressure  on  the  front  axle,  but 
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amply  sufficient  to  cause  the  rear  axle,  both  flanges  of  which  stand  clear 
of  the  railp  to  slip  entirely  on  the  outer  rail  on  slow  trains,  as  being  the 
point  of  least  resistance.  , 

320.  We  thus  have  this  condition :  . 

(1)  The  front  outer  wheel  produces  all  the  flange  wear  and  little  or    i 
none  of  the  top  wear,  v 

(2)  The  front  inner  wheel  produces  nearly  all  the  wear  on  inner  rail 
— confined  entirely  to  top  of  rail. 

(3)  The  rear  outer  wheel  of  slow  trains  produces  nearly  all  the  top 
wear  on  outer  rail. 

(4)  The  rear  inner  wheel  produces  only  the  normal  tangent  wear. 

321.  As  respects  the  aggregate  amount  of  curve  resistance :  From  all 
these  data  together  we  may  expect  it  to  be — 

(i)  0.37  lb.  per  ton  per  degree  of  curvature  as  a  minimum,  varjnng 
directly  with  the  curvature,  plus — 

(2)  Upwards  of  i  lb.  per  ton  as  a  constant  addition  due  to  flange 
friction  on  new  rails  (assuming  the  coefficient  of  friction  to  be  as  low  as 
0.25,  as  it  appears  to  be  with  car  wheels.     With  engine-drivers  it  is  about 

0-35)- 

(3)  As  rail  wear  increases  there  will  be  a  very  considerable  further 
addition  to  the  resistance  due  to  the  flange  wear  on  worn  rails.  This 
effect  will  become  visibje  very  much  sooner  on  the  sharper  curves,  but 
it  will  occur  sooner  or  later  on  all  curves  when  the  flange  has  cut  into 
the  side  of  the  rail. 

321<z.  Let  us  compare  these  conclusions  with  experience : 

1.  Actual  experiment  on  the  63°  curves  (90  feet  radius)  of  the  New 
York  elevated  railroads,  conducted  by  Charles  E.  Emery,  M.  Am.  Soc. 
C.  E.,  shows  the  resistance  to  be  0.43  lb.  per  ton  per  degree  of  curva- 
ture on  new  rails  with  fixed  wheels  in  the  ordinary  mode,  and  0.33  lb. 
per  ton  with  loose  wheels.  (If  the  reader  will  refer  back  to  Table  109 
and  the  accompanying  discussion,  he  will  see  this  to  be  as  nearly  as  may 
be  what  our  theory  would  indicate.) 

2.  The  late  Benj.  H.  Latrobe  experimented  on  14°  curves,  with  new 
rails  also,  and  found  the  resistance  to  be  40  lb.  per  ton. 

3.  French  experiments  with  about  12-ft.  wheel-bases  on  easy  curves 
show  about  1.25  lbs.  per  ton  resistance. 

4.  The  writer  made,  by  the  aid  of  very  delicate  electrical  apparatus, 
what  he  believes  to  be  the  most  accurate  experiments  on  train  resistance. 
so  far  as  they  went,  which  have  as  yet  been  made ;  and  his  conclusions, 
so  far  as  relating  to  curve  resistance,  were  that  curve  resistance  is  much 
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greater  per  degree  on  easy  curves  and  at  slow  speeds,  as  shown  in 
A  pp.  A, 

322.  This  completes  our  analysis  of  the  forces  originating  and  acting 
within  the  truck  itself*  which  are  the  only  ones  of  importance.  Let  us 
see  what,  if  any,  effect  the  forces  acting  upon  the  car  body  and  train  as  a 
whole  have  to  modify  this  result. 

Centrifugal  force  and  superelevation  act  upon  the  car  as  a  whole, 
and  their  effect  is  communicated  to  the  truck  through  the  centre-pin  or 
side-bearings. 

The  centrifugal  force  C  in  lbs.  per  ton  of  any  body  moving  at  V  miles 
per  hour  on  a  Z?**  curve  we  have  already  found  to  be  (eq.  (3),  par.  271), 

C  =  . 02335  F*A (I) 

from  which  Table  106,  page  270,  was  computed. 

323.  The  superelevation  of  the  outer 
rail  creates  a  force  tending  to  draw  the 
,  car  inward  and  to  counteract  the  cen- 
trifugal force.  The  weight,  by  a  well- 
known  mechanical  law  (Fig.  44),  bears 
the  same  ratio  to  this  force  as  g.  Fig. 
45,  does  to  the  superelevation  e.  On  a 
4  ft.  8i  in.  gauge  (say  4  ft.  io(  in.  centre 
4^  I   ^•••Ni,,,,^        to  centre  of  rail)  it  amounts,  therefore. 


Fig.  43. 


Fio.  44. 


in  lbs.  per  ton  per  inch  of  superelevation,  to  -g—  x  2000  =  34.04  lbs. 

The  maximum  amount  of  elevation  which  is  ever  to  be  found  on  rail- 
ways is  about  8  inches,  creating  a  force  of  272. 32  lbs.  per  ton.  Many 
roads  limit  it  to  6  inches,  or  204.24  lbs. ;  but  we  may  for  safety  assume 
the  maximum  to  be  10  inches,  or  340.4  Ihs.  per  ton. 

Comparing  this  with  Tables  106  and  107,  it  will  be  seen  to  just  about 
balance  the  centrifugal  forces  at  what  is  marked  as  the  maximum  safe 
speed,  according  to  usual  practice,  on  various  curves. 

324.  To  determine  the  effect  of  these  forces  on  curve  resistance,  let 
us  assume  the  extreme  case — that  the  maximum  superelevation  is  en- 
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tirely  unbalanced  by  centrifugal  force.     This  is  the  utmost  limit  that 

safety  permits. 

The  first  effect,  with  the  centre  of  gravity  in  the  position  shown  in 

39 
Fig.  43,  is,  by  well  understood  mechanical  laws,  to  throw  7^  or  about  70 

per  cent  of  the  load  upon  the  inner  rail,  leaving  only  30  per  cent  on  the 
outer  rail.  This  increase  of  load  will  compress  the  springs  on  the  inside 
and  by  the  further  tipping  of  the  car  body  cause  the  inside  rail  to  carry 
three  fourths  or  more  of  the  total  load. 

The  second  effect  is  to  confine  all  longitudinal  slipping  to  the  outside 
wheels  as  being  the  most  lightly  loaded.  This,  however,  we  have  seen  to 
be  the  case  with  the  front  axle  under  any  ordinary  circumstances.  The 
lateral  slip  of  the  front  axle  is  of  course  not  affected. 

The  third  effect,  resulting  from  the  combination  of  the  above  causes. 


Flo.  iA.-^Twotn  OuTSK  Wrbl. 

(The  niffher  rectaoffle  ihowt 
the  conditions  without  supereleva- 
ticn;  the  smaller  rectani^ie,  with 
nipereleration.) 


\3tA 


Pig.  46.— Rbar  Outbr  Whbbu 


Fig.  47.— Both 
Innbr  Whbbls. 

is  to  change  the  magnitude  and  direction  of  the  forces  acting  on  each 
wheel  in  the  manner  shown  in  Figs.  45  to  47,  in  which  the  solid  lines 
show  the  magnitude  and  direction  of  the  forces  already  determined, 
independent  of  the  superelevation. 

Or,  in  other  words,  taking  from  Table  109,  page  286,  the  slippage 
which  regularly  takes  place  in  a  5-foot  wheel-base  on  a  lo*"  curve,  we 
have — 


Slippage  in  feet 
per  TOO  feet. 

Increase  of  Load. 

New 

Slip. 

Rear  inner  wheel 

"     outer      "     

Front  inner    "     

"     outer    "     

0.00 
0.82 
0.89 
1. 21 

50  per  cent,  increase. 
50    "      "      decrease. 
50    "      "      increa.se. 
39    "      "      decrease. 

0.00 
0.41 

1-33 
•74 

Total  amount 

2.92 

15  per  cent,  decrease. 

?Mft 
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The  further  resistance  from  flange  friction  on  the  front  outer  wheel 
(as  also  flange  rail  wear)  should  also  be  diminished  about  39  per  cent. 

325.  We  thus  see  grounds  for  believing  that  the  general  effect  of  even 
an  extreme  amount  of  unbalanced  superelevation  may  be  to  somewhat 
decrease  the  resistance,  but  not  to  any  important  extent ;  and  with  the 
ordinary  and  proper  limit  of  6  or  7  inches  superelevation,  partially 
balanced,  as  it  always  is  in  practice,  by  centrifugal  force,  the  effect  be- 
comes almost  insignificant  one  way  or  the  other,  although  still  apparently 
to  decrease  the  resistance  so  far  as  it  has  any  effect  at  all.  On  the  other 
hand,  a  similar  computation  to  the  above  as  to  the  effect  of  an  unbalanced 
centrifugal  force  will  indicate  that  it  has  a  very 
similar  and  equally  inconsiderable  effect  to  in- 
crease the  resistance.  Fig.  48  shows  the  most 
objectionable  effect  from  excess  of  centrifugal 
force.     (See  par.  327.) 

326.  Let  us  now  see  what  effect  such  unbal- 
anced forces  do  not  have.     They  do  not  alter  in 
any  manner  whatsoever  the  position  of  any  of  the 
L/riJ /w»«»7^\  wheels,  nor  can  they  by  any  possibility  do  so,  it 

would  appear,  until  the  centrifugal  or  centripetal 
force  becomes  a  force  so  great  that  it  would  slide 
the  wheels  laterally  on  the  track  if  the  car  were 
standing  still  on  the  rails,  which  would  be  when 
the  superelevation  was  equal  to  the  corff.  frtc.  X 
gauge,  or  at,  say,  i  gauge,  or  about  14  inches. 
For  the  force  required  to  slide  a  rolling  wheel  on 
the  rail,  either  laterally  or  longitudinally,  is 
neither  greater  nor  less  than  if  the  wheel  were 
standing  still  (unless  there  may  be  some  slight  and  unknown  modifica- 
tion of  the  coefficient  of  friction) ;  and  so  long  as  the  force  is  not 
FULLY  sufficient  to  do  this,  it  has  no  effect  at  all  to  move  the  body.  All 
it  can  do  is  to  increase  or  decrease  the  pressure  of  the  flange  against 
the  outside  rail,  and  this  (within  the  limits  of  safe  and  customary  prac- 
tice) only  to  a  trifling  extent.  This  results  from  an  elementary  inechani 
cal  law  which  has  been  too  readily  lost  sight  of  by  tlieorizers  on  this 
subject,  that  a  lifting  force  of  1999  pounds  is  as  incapable  of  lifting  a  ton 
as  a  force  of  one  pound. 

327i  The  real  uujection  to  too  much  superelevation,  or  to  too  high  ve- 
locity, is  its  effect  upon  safety.    Throwing  so  much  weight  upon  one  rail 


Fig.   48.— Effbct    of  Un- 
balancbd     centrifugal 
Force   on  Rbaction   of 
Front     Outer     Wheel 
AGAINST  Rail. 
(Compare   Fig.  45,  show- 
ing    effect    of     an    equal 
amount  of  unbalanced  cen- 
tripetal   force  from   super- 
elevation.)   See  Table   106 
for    velocity    necessary    to 
produce  this  amount  of  cen- 
trifugal force. 


and  one  set  of  springs,  is.  if  carried  to  excess,  highly  dangerous,  altnough 
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the  resistance  is  not  in  any  case  very  seriously  affected.  An  excess  of 
superelevation  would  appear  to  be  the  least  evil  of  the  two,  however,  in 
ail  respects,  for  we  have  seen  (par.  324)  that  it  has  probably  some  slight 
effect  to  decrease  the  resistance  of  the  slowest  freight  train. 

328.  The  contrary  assumption  is  very  general,  but  it  is  absolutely  unsup- 
poricri  by  experimental  evidence  so  far  as  the  writer  can  discover,  and  it  cer- 
luinly  finds  little  defence  in  theory.  The  truth  is,  that  much  of  the  current  and 
almost  endless  discussion  of  this  topic  among  road-masters  and  even  engineers 
has  its  root  in  insufficient  examination  of  the  mechanics  of  the  problem.  It  is 
ASSUMED  that  the  two  obtrusively  evident  forces,  centrifugal  force  and  its  oppo- 
site, are  the  only  ones  to  be  considered,  and  that  the  truck  is  thrown  against  one 
rail  or  the  other  by  these  forces  according  as  either  force  preponderates.  Yet 
one  has  only  to  watch  the  wear  of  rails  and  the  motion  of  a  truck  around  a 
curve  to  find  that  there  is  some  force  independent  of  either  (which  we  have 
analyzed  at  length)  which  presses  the  outer  wheel  against  the  rail  with  tre- 
mendous force,  however  high  the  superelevation  ;  and  from  this  it  follows  that 
it  is  the  effect  of  the  other  two  central  forces  upon  this  force  which  is  the  real 

problem  to  be  considered.  ^ 

I 

329.  We  conclude,' therefore,  that  the  centrifugal  and  cen-  ' 
tripetal  forces  have  but  a  trifling  effrct  on  curve  resistance,  and 
that  the  proper  rule  for  superelevation  is  to  elevate  sufficiently  I 
to  balance  the  centrifugal  force  of  the  fastest  trains  up  to  a 
maximum  of  six  to  eight  inches.  This  will  slightly  decrease  the 
resistance  and  danger  of  accident  to  freight  trains,  and  greatly 
improve  the  comfortable  riding  of  passenger  coaches,  provided 
always  that  some  uniform  rule  be  followed,  since  almost  any 
rule  is  better  than  none. 

330.  A  third  source  of  possible  curve  resisunce,  obliquity  of  trac- 
tion, affects  the  train  as  a  whole.  The  conditions  of  the  problem  are 
presented  in  Fig.  49- 

It  may  now  be  considered  as  established  that,  despite  a  prevalent 
impression  to  the  contra- 
ry (which  many  able  engi-  q r J< 

neers  have  shared),  no  loss  ^''^^^'"^      """***£""* 

of  power  whatever  occurs  ^^^^ 

from  this  cause.     Let  OA^     -'' 

Fig.  49,  represent  the  trac-  ^^  ^ 

tive  force  to  be  transmitted  through  the  coupling  O  to  the  car  B,     As 

there  is  a  change  of  direction  in  the  force  at  O^  it  is  sometimes  claimed 
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that  no  force  OA  can  be  caused  to  act  on  the  following  car  in  the 
changed  direction  OB  without  a  certain  loss  of  tractive  force,  and  hence 
waste  of  energy.  This  position  is  in  both  respects  unsound.  There  is 
no  loss  of  tractive  force  at  each  car  due  to  obliquity  of  traction,  and,  even 
if  there  were,  it  would  not  necessarily  imply  any  waste  of  energy.  It  fol- 
lows that  the  method  of  analyzing  the  strains  by  which  such  position  is 
supported  (which  consists  in  making  the  angle  OCA,  Fig.  49.  a  right 
angle  and  then  taking  the  force  OB  =  AC,  or  less  than  OA)  is  incorrect. 

331.  The  correct  way  of  representing  the  action  of  the  forces  involved 

is  by  the  parallelogram  of  forces  shown 
in  Fig.  49,  which  should  be  constructed 
as  shown,  with  OB  =  OA,  the  force  OA 
being  transmitted  undiminished  through 
O  as  around  a  pulley ;  the  lateral  stress 
OC  having  no  more  effect  to  reduce  the 
force  OB  than  the  stress  OC,  Fig.  50,  has 
to  make  the  force  OB  less  than  OA,  Both 
in  Figs.  49  and  50,  if  the  stress  OC  is  suf- 
ficient to  produce  lateral  motion  in  the 
direction  OC  by  overcoming  the  static 

resistance,  it  will  or  may  consume  power,  and  the  force  OB  may  be  th«n 
quite  different  from  AO,  but  otherwise  not. 

In  a  train  of  cars,  the  lateral  component  has  only  the  effect  to  mi- 
nutely increase  the  lateral  resultant  of  the  superelevation,  which  we  have 
just  seen  tends  to  decrease  the  resistance  (if  anything),  but  has  no  effect 
to  change  the  position  of  any  wheel,  or  to  increase  perceptibly  the  pres- 
sure of  the  wheels  against  the  rails. 

Conceive  the  track  to  be  a  complete  circle,  and  the  train  to  com- 
pletely fill  it.  Conceive  the  floor  of  the  cars  to  be  a  rigid  continuous  cir- 
cular platform.  There  would  then  nowhere  be  a  lateral  resultant  of  the 
kind  discussed,  but  no  reason  is  apparent  why  the  curve  resistance  should 
be  either  greater  or  less. 

332.  The  transmission  of  force  from  car  to  car,  through  a  train  on  a 
curve,  is  an  almost  exact  mechanical  parallel  to  the  transmission  of 
power  by  a  rope  or  chain  over  a  pulley ;  the  rope  being  the  string  of  car 
bodies,  and  the  car  wheels  the  pulleys.  The  fact  that  the  pulleys  are 
carried  by  the  rope  itself,  instead  of  in  a  block  exterior  to  it,  is  a  mere 
detail  not  affecting  the  mechanical  conditions.  In  either  case  the  loss 
from  such  transmission  is  simply  the  friction  of  the  pulley.  Conceive  a 
chain  made  of  successive  links,  each  carrying  a  pulley  wheel  and  being 
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dragged  over  a  large  cylinder  or  succession  of  cylinders,  large  or  small. 
Conceive,  further,  the  rope  to  be  so  long  and  the  friction  of  the  pulleys 
so  great  that  the  whole  power  of  the  prime  mover  is  consumed  in  keep- 
ing the  chain  in  motion  at  uniform  speed.  We  have  here  a  perfect 
mechanical  parallel  to  a  train  in  motion  on  a  curve,  except  for  the  one 
minor  fact  that  the  resultant  of  all  the  forces  acting  on  the  wheels  does 
not,  in  case  of  a  railroad  train,  lie  exactly  (although  it  does  nearly)  in  the 
plane  of  the  wheels  themselves,  whereas  in  the  case  of  the  pulley  wheels 
it  does.  But  no  resistance  arises  at  the  coupling-points  from  "  change  of 
direction,"  or  obliquity  of  traction,  or  from  any  other  source  than  the 
friction  of  the  pulleys  proper,  in  either  case.  It  is,  of  course,  true  that 
the  resistance  of  the  rear  pulleys  would  tend  to  press  each  pulley  in  ad- 
vance more  tightly  against  the  surface,  and  so  produce  greater  friction  in 
the  pulley  itself  than  would  otherwise  exist ;  and  similarly  in  the  case  of 
a  railroad  train  it  is  entirely  pertinent  to  prove  that  a  lateral  centripetal 
force  is  produced  by  obliquity  of  traction,  so  that  the  resultant  of  all 
forces  does  not  lie  in  the  plane  of  the  wheel/ and  that  this  fact  produces 
greater  friction.  The  latter,  however, — the  only  possibility  pertinent  to 
discuss, — is  commonly  neglected  in  discussions  which  assume  that  lateral 
resultants  from  obliquity  of  traction  indicate  from  their  mere  existence  a 
loss  of  energy.  Force,  i.e.,  static  stress,  is  one  thing,  resistance,  i.e., 
destruction  of  dynamic  energy,  is  another  and  quite  different  thing.  We 
cannot  figure  away  energy  with  a  parallelogram  of  forces,  but  must  prove 
when  and  how,  if  at  all,  it  is  lost  by  additional  friction.  As  a  matter  of 
fact  there  appears  to  be  no  loss,  but  a  trifling  gain,  under  ordinary  con- 
ditions, from  the  fact  that  the  centripetal  tendency  is  increased.      I 

333,  There  is  so  much  misconception  as  to  this  matter  that  we  may  en- 
deavor to  make  it  still  clearer.     In  Fig.  51  let  the  lines  OOP  represent  th© 
axes  of  two  successive  cars  moving  in  either  direction  ;  PP,  the  two  coupling- 
pins;  and/.,  the  coupling-link.   Let 
the  lines  SS  represent  in   magni- 
tude and  direction  the  tensile  force 
acting  upon  the  link  and  tending  to 
rupture  it.     As  a  matter  of  course, 

these  forces    S  must  be  equal  to  "°'  ^'' 

each  other,  since  action  and  reaction  are  equal,  and  when  resolved  into  forces 
acting  along  the  axes  of  the  cars  this  makes  the  latter  also  equal.  The  losses 
of  tensile  force  from  car  to  car  occur  at  the  centre-pins  0  of  each  car.  and  not 
at  the  coupling  points  P,  The  tension  on  the  front  end  and  back  end  of  the 
draw  gear  of  any  given  car  is  always  different  by  the  amount  of  the  frictional 
resistance  of  that  car  ;  but  the  longitudinal  strains,  parallel  with  the  respective 
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axes  of  the  cars,  on  the  rear  draw-gear  of  a  forward  car  and  the  front  draw- 
gear  of  a  rear  car,  are  always  equal  to  each  other  in  magnitude,  although  differ- 
ent in  direction  by  the  amount  of  the  angle  between  the  axes.  That  is  to  say, 
the  diminution  of  tensile  force  from  car  to  car  is  internal  to  each  car,  and  not 
at  all  at  the  coupling-point. 

334t  But  the  point  is  not  worth  disputing,  for  the  loss,  if  it  were 
granted  to  exist,  is  very  small.  Assuming  the  car  body  to  be  30  feet 
long,  the  deflection  angle  OAC^  Fig.  49,  will  evidently  be,  on  a  Z?°  curve, 
Q.^D  or  18'  X  A  and  of  the  tractive  force  /^  (  =  OA,  Fig.  49)  there  will 
be  an  assumed  loss,  which  let  =  Zr,  at  each  coupling,  from  obliquity  of 
traction : 

Z.  =  /•  (I  -  cos  18')  D  =  osxxoidDF. 

The  tractive  force  of  a  Consolidation  engine  is  something  over 
20,000  lbs.  at  the  engine  and  zero  at  the  end  of  the  train,  averaging,  say, 
10,000  lbs.    Then  the  loss  per  car  will  average,  on  a  1°  curve, 

L  =  0.16  lb.  per  car, 
or,  on  a  10^  curve  with  a  60-car  train, 

X  =  96  lbs. 
Not  a  very  serious  matter,  certainly. 

335.  We  conclude,  therefore,  as  to  curve  resistance  : 

1.  Obliquity  of  traction  and  the  length  of  the  train  have  no 
appreciable  effect  to  modify  curve  resistance. 

2.  Centrifugal  force  within  the  limits  of  practice  has  but  lit- 
tle effect  on  the  resistance,  but  that  little  is  to  increase  it. 

3.  Centripetal  force  from  superelevation  within  the  limits  of 
safe  practice  has  but  little  effect  on  the  resistance,  but  that  little 
is  to  reduce  it. 

4.  The  best  rule  for  superelevation  is  to  elevate  for  the  fast- 
est regular  speed  up  to  a  maximum  limit  of  6  to  8  inches  in  all. 

5.  Rail  wear  and  curve  resistance  over  rails  in  the  same  con- 
dition are  as  nearly  as  may  be  directly  as  the  degree  of  curva- 
ture, with  some  minor  elements  which  are  independent  of  radius. 

6.  Rail  wear  and  curve  resistance  are  appreciably  less  with 
new  rails  than  with  old,  and  become  greater  as  the  outer  rail  is 
worn  away  to  the  shape  of  the  flange. 

7.  The  pressure  of  the  flanges  against  the  rail  is  the  same  on 
all  curves  independent  of   radius,  but  the   wheel  stands  at  a 
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greater  angle  to  the  rail  as  the  curve  is  sharper,  and  likewise  is 
sliding  faster  on  the  surface  of  the  rail,  increasing  the  danger  of 
derailment  correspondingly,  by  some  unknown  amount,  but  not 
nearly  in  proportion  to  the  degree  of  the  curve. 

8.  The  lowest  probable  limit  of  curve  resistance  at  ordinary 
freight  speeds  and  in  ordinary  curves  is  about  \  lb.  per  ton 
per  degree  of  curve,  with  all  in  perfect  order.  With  worn  rails 
and  somewhat  rough  track  it  may  be  as  high  as  \  lb.  per  ton. 

9.  While  so  obscure  a  point  cannot  be  considered  as  estab- 
lished by  the  existing  experimental  evidence,  all  the  more  trust* 
worthy  existing  evidence  seems  to  combine  with  theory  to  indi- 
cate that  curve  resistance  per  degree  of  curve  is  very  much 
greater  on  easy  curves  tlian  on  sharp  curves  ;  so  that  when  the 
resistance  is  i  lb.  per  ton,  for  example,  on  a  1°  curve,  it  may  be 
6  to  8  lbs.  per  ton  on  a  10°  curve,  and  not  more  than  15  to  18 
lbs.  per  ton  on  a  40°  to  50°  curve.     (See  Appendix  A.) 

10.  It  may  be  considered  established  that  curve  resistance  is 
affected  somewhat  by  the  speed,  and  probably  by  a  very  consid- 
able  percentage;  so  that  if  the  curve  resistance  in  motion  be 
\  lb.  per  ton  it  may  be  as  high  as  i  lb.  per  ton  on  worn  rails, 
for  speeds  of  less  than  4  or  5  miles  per  hour,  or  for  the  first 
train  length  or  thereabout  in  getting  under 

way.    As  a  stoppage  on  any  curve  is  always   ^o^S'^ueffna/ Sflp. 
a  possibility,  this  contingency  should  not  be     V^       \ 
forgotten  when  reducing  grade  on  curves,  es» 
pecially  near  possible  stopping  points. 

11.  The  beneficial  effect  of  the  narrower 
gauge  is  small  with  the  same  length  of  wheel- 
base.  With  a  3-ft,  gauge  as  against  a  4.7-ft. 
gauge,  with  a  wheel-base  of  4.7  ft.,  it  is  about  f,c.  sj.-Efpect  of  Dif- 

(t ■  FBRENCE     OF     GaUGK    ON 

«             \    ^ A'l    "f"  4^7           6.647         «        CuRVB       Rksistancb, 
not     exactly    as)     -^=====  = =  +       Length  of  Whkel-bask 

i|/    ^a      I        J    »»  5-576  REMAINING  THE  SAME. 

♦i      •     T^"'  (The    comparative    slip- 

less,  as  outlined  in  Fig.  52.    With  a  wheel-base  l'^^  °'.>'J*  wheels  ma 

'  o   «/  K^tven    distance    is   repre- 

1 10.72  sented  by  thetwodiac^onals 

of  2g  the  gain  is  only  — '■—-  =12  per  cent  less,  marked  n.  g.  and  st  d,  o 

If,  however,  the  length  of  wheel-base  decreases  with  the  gauge 
20 
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the  gain  is  directly  as  the  gauge.     All  the  preceding  refers  only 
to  the  surface  friction  on  the  top  of  rail,  flange  friction  being 


UnsHuttin^Siip 


58  per  cent. 


much  less  affected. 

12.  Increasing   the   length   of  wheel-base, 
say,  from  gauge  to  2  gauge  increases  curve  fric- 
tion as  outlined  in   Fig.  53,  in  the  ratio  of 
2.236  _ 
1-414  "^ 

336i  Perhaps  the  best  existing  experimental  con  fir- 
«iation  of  the  eleventh  conclusion  above  is  to  be  found 
in    some  delicate  experiments   on    models    by   Mr.    Reuben 
Wells  (Rept.  Am.  Ry.  M.  M.  Assoc,   1876),  which  have  at- 
tracted far  less  attention  than  their  merit  deserves.     While 
no  one  test  of  any  kind  can  be  considered  decisive,  the  tests 
do  afford  an  indication  which  is  perhaps  more  delicate  and  re- 
liable as  a  test  of  principle  than  could  easily  be  made  with  the 
actual  rolling-stock.     With  trucks  representing  to  y'^  scale  a  p^^       _  -^^^ 
wheel-base  of  4  ft.  10  in.  and  gauges  of  3  ft.  and  4  ft.  8^  in.  on      of   Difference 
a  curve  representing  to  the  same  scale  one  of  300  ft.  radius 
and  273  ft.  long,  gravity  being  the  impelling  force,  Mr.  Wells 
found — 


Speed. 
Miles  ^er  Hour. 

Resistance 

St.G. 

5.76 

46.80 

7-59 

48.96 

TO.  12 

45  76 

16.70 

68.20 

lbs.  per  ton  (actual). 
N.  G.  p.  c.  of  N.  G. 

39.14  83.6 

41.66  85.1 

41.66  91.0 

64.40  96.0 


OF 

OF  Length  op 
Wheel-base  on 
CuKVE  Resist- 
ance, Gauge 
remaining  the 
same. 


By  formula  above 

the  per  cent  of  N.  G. 

should  be,  uniformly^ 

82.7  p.  c. 


If  we  consider  that  in  these  observed  resistances  the  normal  tongent  roll 
ing  friction  is  included,  whereas  in  the  formula  it  is  not,  the  two  correspond 
wonderfully  closely,  indicating,  however,  that  the  absolute  amount  of  curve 
resistance  decreases  with  the  speed — which  is  probable  from  other  reasons. 
The  tests  were  made  by  raising  the  track  to  a  grade  which  would  give  the  de- 
sired velocity  and  the  resistances  in  lbs.  per  ton  deduced  therefrom.  The  high 
absolute  amount  of  the  latter,  compared  with  normal  rolling-stock  resistance, 
should  not  be  allowed  to  convey  an  impression  that  the  models  were  rough. 
On  the  contrary,  they  show  that  it  was  very  delicately  constructed,  as  the  re- 
sistances per  ton  of  its  actual  weight  are  but  little  more  than  three  times  what 
mi^ht  be  expected  with  fully  loaded  cars,  which  is  even  less  than  the  probable 
difference  in  coefficient  of  friction  due  to  the  difference  of  load. 

Mr  Wells's  primary  purpose  in  undertaking  these  tests  was  to  determine 
how  much  there  might  be  in  the  alleged  theoretical  advantages  of  *oose  wheels 
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for  passing  cunres.  He  found  that  in  no  case  was  much  gained,  while  in  some 
cases  the  loose  wheels  were  a  positive  disadvantage.  The  preceding  theoreti- 
cal discussion  of  the  mechanics  of  curve  resistance  may  be  readily  shown  to 
point  directly  to  the  same  conclusion,  and  almost  to  Mr.  Wells's  ic^entical  fig- 
ures, had  it  appeared  expedient  to  extend  this  discussion  for  that  purpose. 

337i  The  late  Baron  Von  Weber,  whose  great  services  to  the  cause  of 
science  entitle  anything  vouched  for  by  him  to  a  presumption  in  its  favor, 
gave  currency  to  a  very  absurd  formula  in  respect  to  curve  resistance,  which 
has  been  quite  extensively  quoted  as  trustworthy,  as  it  was  alleged  to  rest  on 
some  extensive  and  elaborate  experiments.     This  formula  gave  the  total  resist- 

ance  as  a  function  of  t: ,  R  being  the  radius  in  metres.     This  formula 

^-55 
gives  resistances  increasing  much  faster  than  the  degree  of  curve,  instead  of 

slower,  as  we  have  found;  the  results  varying  from  a  resistance  of  0.8  lb.  per 

net  ton  per  degree  for  a  curve  of  1000  metres  radius  (3310  ft.,  or  1*  44')  to^a 

resistance  of  1.67  lbs.  per  net  ton  per  degree  for  curves  of  100  metres  radius 

(331  ft,  or  17*  20).     But  by  extending  the  formula  to  a  little  sharper  curves  its 

untrustworthy  and  absurd  nature  is  at  once  seen.     For  a  curve  of  60  metres 

radius  (197  ft.)  we  obtain  a  resistance  9.45  times  as  much  per  degree  as  on  a 

curve  of  1000  metres  radius,  and  for  a  curve  of  55  metres  radius  or  less  an  in* 

finite  resistance.     As  the  curves  of  the  New  York  elevated  railways  are  of  less 

than  30  metres  radius,  and  as  ordinary  American  engines  were  operated  over 

a  curve  of  50  ft.  radius  for  some  time  without  accident  or  delay,  on  the  United 

Sutes  Military  Railroads  in  the  late  war,  this  is  hardly  a  rational  result. 

338.  A  new  and  dangerous  doctrine  has  lately  been  advanced,  in  a  semi- 
official manner  which  has  given  it  wide  currency  as  a  conclusion  of  the 
Master  Car- Builders'  Association,  al- 
though it  was  in  no  sense  such  in  fact, 
viz.,  that  the  corners  of  rails  should 
be  rolled  to  a  larger  radius  (|  inch)  so  : 
as  to  exactly  fit  the  radius  of  the  fillet  " 
or  interior  corner  of  the  flange,  instead 
of  the  two  being  of  qufte  dissimilar 
radius,  as  in  Fig.  31,  which  shows  the 
more  usual  and  the  only  proper  prac- 
tice. 

These  conclusions  were  expressed 

in  an  otherwise  able  paper,  by  M.  N.  ,„               ^      ^*®'  54- 

IT  _         e         .            r  .1.      A          •   .•  If'*^    54  <«  Fiff.   19  of  Mr.  Forney's  paper, 

Forney,  Secretary  of  the  Association  "The  Relation  of  Railroad  Wheels  and^aiis 

/Rent   M   r   R    A««or      ifificV  and  the  to  each  other.'*  and  shows  a  New  York  Central 

(Kept.  M.  K..  15.  A5SOC..  I»»5),  and  tne  ^ail-head  and  a  flange  with  a  fillet  of  y^  inch 

theory  was  based  upon  the  claim  that  radius.) 

the  usual  form  of  rail  and  flange,  such  as  is  shown  in  Figs.  30  and  31.  causes 

sharp  flanges,  producing  wear  such  as  is  outlined  m  Fig.  54  ;  the  corner  of  the 
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rail  wearing  to  a  larger  radius,  and  the  fillet  of  the  flange  to  a  smaller  radius, 
thus  producing  sharp  flanges. 
The  facts  are: 

1.  (See  Table  114.)  Only  a  very  small  percentage  of  wheels  ever  get  sharp 
flanges,  and  there  are  never  two  sharp  flanges  on  one  axle;  showing  that  some 
mechanical  defect  of  wheel  or  truck  (usually  the  latter)  is  the  chief  cause  of 
sharp  flanges,  and  not  some  general  cause  acting  upon  all  wheels  alike. 

2.  Except  in  the  one  case  of  the  outside  rail  on  curves,  rails  invariably  wear 
to  a  much  smaller  corner  radius,  as  in  Fig.  55,  re- 
produced from  an  example  of  wear  in  Mr.  Forney's 
paper  (see  also  Figs.  32  to  41),  and  never  in  the 
manner  outlined  in  Fig.  54. 

3.  In  the  one  case  of  the  outside  rail  on  curves 
the  rails  do  finally  wear  away  in  something  like  the 
**'"  55-  manner  outlined  in  Fig.  54,  until  the  side  of  the  rail 

takes  almost  the  exact  form  of  the  flange,  as  in  Fig.  41,  but  there  is  then  much 
more  friction,  more  rapid  wear,  and  more  danger  of  derailment  than  when  the 
rails  are  new,  as  in  Figs.  31  or  54  ;  because,  although  the  bearing  surface  is 
small  in  the  latter  case,  it  is  subjected  to  only  rolling  wear,  whereas  if  the 
flange  fits  all  around  the  rail  corner  the  additional  bearing  surface  is  exposed 
to  rubbing  friction.     (See  par.  313  etseq.) 

339.  Imagine  a  heavy  sphere  rolling  down  a  plank,  as  in  Fig.  56.     It  has  a 

very  small  bearing  surface,  yet 
any  additional  bearing  surface 
which  might  be  gained  by  turn- 
ing the  plank  into  a  trough 
**  exactly  fitting"  the  sphere 
Fio.  56.  would    plainly    produce    mere 

friction  and  more  wear,  rather  than  less.  The  same  conditions  obtain  in  Fig. 
54.  where  the  material  outside  the  dotted  lines,  which  it  is  proposed  to  remove 
in  first  manufacture,  is  really  "  precious  metal,"  serving  to  long  postpone  the 
day  when  the  rail  and  flange  fit  as  Fig.  41,  and  a  very  rapid  rate  of  wear  begins. 
The  metal  outside  the  dotted  lines  in  Fi^.  54  will  require  at  Xe^st  four  times  as 
great  a  tonnage  to  wear  it  away  as  will  be  required  to  wear  away  an  equal 
weight  of  metal  after  it  is  gone.  Moreover,  the  wear  of  flange  ouliined  in  Fig. 
54  never  takes  place  at  all  except  m  a  very  small  percentage  of  the  wheels 
(3  to  6  per  cent),  indicating  that  it  is  not  due,  when  it  does  take  place,  to  the 
form  of  the  rail. 

340i  What  sound  practice  would  seem  to  require,  therefore,  is : 
I.  The  tread  of  the  wheel  should  have  something  the  form  ot  Fig.  57,  with 
a  fillet  radius  of  at  least  |in.,  instead  of  the  ^-in.  radius  which  Mr.  Forney 
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recommended,  and  the  i-in.  radius  which  the  Master  Car-Builders*  Association 
have  unfortunately  adopted  as  standard. 

2.  The  original  corner  radius  of  the  rail  should  be  little  if  any  greater  than 
i  or  T^  in. 

In  this  way  we  shall  postpone  as  long  as  possible  the  evil  day  when  the  rail 
and  wheel  will  not  simply  roll  upon  but  grind  into  each  other. 

341i  The  deleterious  effect  of  having  the  corner  of  the  rail  of  larger  radius 
than  the  fillet  of  the  flange  is  clearly  visible  in  Fig.  58.  When  any  lateral 
flange  pressure  arises  from  q 
the  passage  of  a  curve  or 
other  cause,  instead  of  the 
bearing  surfaces  being  able 
to  still  maintain  the  merely 
rolling  contact  of  minimum 
wear,  as  outlined  in  Figs.  31 
and  59,  we  have  the  rubbing 
side  contact  shown  in  Fig.  58, 
sure  to  produce  rapid  side 
wear,  in  addition  to  the  usual 
top  sliding  and  wear.  This 
has  actually  resulted  with 
rails  of  such  form.  On  the 
Lehigh  Valley  and  on  the 
parts  of  the  Pennsylvania  laid 
with  its  new  rail  section  of  \ 
in.  comer  radius,  both  rails, 
on  both  curves  and  tangents,are  badly  worn  far  down  the  side  of  the  rail,  as  if 
laid  very  tight  of  gauge,  whereas  with  rails  of  the  usual  form  this  never 
results,  however  old  or  worn  the  rails,  except  on  the  outside  rail  of  curves. 

342t  Mr.  M.  N.  Forney,  in  the  paper  above  referred  to  (par.  338).  gives  the 
best  existing  evidence  as  to  the  effect  of  coning  on  the  natural  path  of  trucks 
having  parallel  ^les.  He  experimented  with  an  apparatus  such  as  is  shown 
in  Fig.  60.  To  determine  positively  if  these  results  were  correct,  the  writer 
has  since  constructed  and  tested  a  model  of  quite  different  form  with  closely 
similar  results. 

Mr.  Forney's  model,  compared  with  a  full-sized  truck,  was  made  to  a  scale 
of  i  in.  =  I  foot,  or  J^  of  full  size.  The  wheels  on  each  axle  represented  full- 
sized  wheels  of  34^  and  31^  in.,  or  a  difference  of  3  in.  in  diameter.  The 
radii  of  the  actual  path  of  the  model,  with  wheels  set  at  various  distances  apart. 
are  shown  in  Fig.  61.  Converting  all  the  dimensions  of  the  model  and  the 
results  ot  the  experiments  into  the  full  size  which  they  represented,  they  in- 
dicate that  a  single  pair  of  wheels  on  the  same  axle,  with  a  difference  of  3  m. 


Fi&  59. 
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Pia  57. 


Pig.  58. — Rail  Sbction  and  Whesl-tkbad,  Lehu.h  Vali.k\   Railroad. 
(Showing  effect  of  having  corner  of  rail  of  larger  radius  ihan  tillet  ui  tiar.^e.) 
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in  their  diameters  will  roll  in  a  curve  of  53^  it.  radius.  Two  pairs  of  such 
wheels,  if  the  axles  are  held  parallel,  as  in  the  model,  would  roll  in  the 
following  curves: 

Axles  3  ft.  apart  will  roll  in  a  curve  of    6/  ft.  radius. 
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Pig.  60.— Model  ussd  by  Mr.  M.  N.  Fornsy   for  Invbstigatinc  ths  Bftbct  op  Coning 
ON  THE  Path  of  RscTAhcuLAR  Whsbl-bases. 


With  an  average  coning  of  ^  in.  in  the  length  of  the  tread,  and  an  average 
play  in  the  gauge  of  ^  in.,  we  find  about  -f^  in.  to  be  the  difference  of  diameter 
which  ordinary  coned  car  wheels  can  have,  assuming  that  both  wheels  stood 
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close  to  the  outside  rail,  which  they  do  not  (see  Fig.  20  and  par.  294). 
would  correspond  to  results  in  actual  practice  as  follows  : 


This 


Axles  3  ft.  apart  will  roll  in  a  curve  of  2.572  ft.  radius. 

•*     4            "             •*            •*           3.513 
..     5            ••             "            ••            5.107 

••     6            "              "            ••            6.700 
"     7            "              "            "            9.638 
'•     8            ••             "            "          12.969 

"     9            "             "            "          18.393 
M    10           ••             -            "          24.700 

J 

1 

/ 

! 

/i 

/ 

\ 

*.•                 Tif-^ 

i 

"1 

i 

1 

• 

i 

•f                   \^ 

C                                   IW        i'        2to'       S          a¥H      4* 

4W       »' 

Gauge,  a.35  in. 
Fio.  61.— Radius  of  Path  of  Whbbl-basc  shown  in  Fig.  60,  with  Whbbls  sbt  at  Vaxious 

DiSTANCBS  ATART,   AS  SHOWN  ALONG  THB  BaSB-UNB. 

These  figures  indicate  that  even  under  the  most  favorable  possible  circum- 
stances coning  can  have  little  effect  to  facilitate  the  passage  of  curves. 

343.  Having  now  investigated  the  nature  of  rail  wear  on 
curves  and  the  causes  of  curve  resistance,  we  are  better  prepared 
to  take  up  and  estimate  at  their  true  worth  the  positive  objec- 
tions to  curvature,  as  summarized  at  the  beginning  of  this  chap- 
ter, which  are  : 

1.  The  direct  cost  of  curvature  of  various  radii;  that  is 
to  say,  the  greater  wear  and  tear  of  road-bed  and  rolling-stock, 
and  the  greater  consumption  of  fuel. 

2.  The  limiting  effect  of  curvature  on  the  weight  and 
length  of  trains. 

A  moment's  consideration  will  show  that  these  two  causes 
of  expense  are  sharply  defined  from  each  other.  For  every 
curve,  whether  sharp  or  flat,  and  wherever  situated,  must  cause 
a  certain  amount  of  wear  and  tear  and  waste  of  power,  although 
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it  may  not  cause  any  shorter  trains  to  be  hauled,  which  is  its 
DIRECT  effect  on  expenses;  but  if  the  curvature  be  very  sharp  or 
very  unfavorably  situated,  or  if  the  line  be  very  nearly  level,  so 
that  there  are  no  heavy  grades  to  limit  trains  in  advance  of  cur- 
vature, there  will  finally  come  a  point  where  too  much  or  too 
sharp  curvature  will  not  only  cause  wear  and  tear,  but  likewise 
cause  the  length  of  trains  to  be  cut  down.  In  that  case  the  di- 
rect expense  Of  the  curvature,  for  wear  and  tear  and  waste  of 
fuel,  will  continue  on  as  before,  but  there  will  now  be  a  new 
source  of  expense  added  to  that  which  exists  on  all  curves  with- 
out distinction. 

We  for  the  f)resent  (until  Chaps.  XVIII,  and  XIX.)  consider 
only  these  direct  sources  of  expense  which  are  common  to  all 
curvature  wherever  situated,  assuming  that  it  does  not  require 
more  trains  to  be  run,  but  simply  makes  it  more  expensive  to 
run  them.  ^  . 

THE  EFFECT  OF  CURVATURE  ON  OPERATING  EXPENSFS. 

344i  Fuel.— We  have  already  seen  (par.  186)  that  about  33  per  cent 
of  the  cost  of  fuel  goes  for  getting  up  steam,  kindling  fires,  running  to 
and  from  trains,  stopping  and  starting  trains,  standing  idle,  etc.,  etc.,  and 
is  hence  a  constant  wastage,  independent  of  the  distance  run.  All  of 
this  may  be  considered  as  likewise  unaffected  by  curvature,  and  in  addi- 
tion thereto  there  is  another  and  important  source  of  loss,  viz.,  conden- 
sation due  to  radiation  of  heat,  which  varies  with  the  time  of  exposure, 
and  hence  with  the  distance  run,  but  is  inappreciably  affected  by  the 
f)ower  developed  per  hour.  Every  part  of  a  locomotive,  even  the  lagging, 
is  hot  enough  to  burn  the  hand  in  the  coldest  weather. 

The  fire-box  is  usually  left  entirely  exposed  (by  a  mistaken  negligence, 
which  is  gradually  being  corrected  in  some  few  instances,  as  on  the  Lake 
Shore  &  Michigan  Southern  Railway,  on  which  all  the  fire-boxes  are 
lagged*),  and  the  ends  of  the  cylinders  are  protected  only  by  metal 
plates.  As  a  consequence,  the  average  amount  of  fuel  consumed  in 
winter  is  shown  by  abundant  statistics  to  be  very  uniformly  about  20  per 
cent  greater  than  in  summer,  or  about  i  per  cent  for  each  2°  F.  difference 
of  temperature. 

*  It  is  claimed  that  an  economy  of  some  10  per  cent  in  fuel  was  attained  on 
the  Lake  Shore  by  such  lagging  of  the  fire-box.     Am.  Ry.  M.  M.  Rep't,  1885. 
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345i  To  appreciate  the  full  force  of  this  fact,  we  must  remember  that 
the  hottest  summer  day  is  cold  to  the  cylinders  and  boiler.  The  temper- 
ature within  the  boiler  is  about  350"  F.;  and  hence  whether  the  temper- 
ature outside  be  o**  F.  or  100°  F.  makes  little  proportionate  difference. 

Let  us  suppose  the  average  fuel  consumption  in  July,  with  an  average 
temperature  of  jj"*  F.,  to  be  60  lbs.  per  mile.  In  January,  with  an  aver- 
age temperature  of  37"  F.,  experience  shows  that  the  consumption  will 
bei  some  20  per  cent  greater.    Then  we  have : 


Tkmpsxatukb. 


Lbt.  Coal 


Interior.  Exterior.  Difference.    Burned  Per  Mile. 

July,  350^  77"  VZ""  60 

January,        350°  37°  313**  72 

Increase  p.  c,  40°  14.6  p.  c.         20  p.  c 

The  cause  of  this  enormous  effect  of  difference  of  temperature  is  very 
obscure,  and  it  would  lead  us  too  far  to  discuss  it  in  detail.  The  matter 
has  attracted  far  less  attention  than  it  should,  and  even  the  facts  from 
which  any  discussion  of  causes  must  start  are  but  little  known  to  railroad 
men.  It  will  be  seen  that,  superficially  considered,  the  facts  seem  to  in- 
dicate that  a  very  large  proportion  of  the  fuel  consumption  is  due  to  the 
effects  of  exterior  temperature  ;  for  if  a  decrease  of  40**  F.  or  \\  per  cent 
in  the  difference  between  the  temperature  within  and  without  the  boiler 
saves  20  per  cent  of  the  fuel,  it  would  seem  as  if  we  had  only  10  decrease 
the  difference  a  little  farther  to  save  half  or  three  quarters  of  it. 

This  conclusion  would  be  absurd,  but  all  that  it  is  desired  here  to 
show  is  that  exterior  radiation  is  a  very  serious  matter.  The  chief  causes 
for  the  great  difference  in  winter  and  summer  fuel  consumption  are  prob- 
ably these : 

I.  The  rolling  friction  is  considerably  higher.  Most  of  the  energy 
destroyed  by  friction  must  take  the  form  of  heat,  and  as  the  journals 
speedily  attain  about  the  same  temperature  in  both  winter  and  summer 
(moderately  warm  to  the  touch)  the  difference  in  temperature  of  the 
journals  and  the  external  air  is  much  greater  in  winter,  and  this  means 
so  much  more  journal  friction. 

This  theoretical  deduction  lacks,  as  yet,  direct  experimental  evidence,  pend- 
ing which  it  must  be  regarded  as  doubtful.  By  some  strange  omission,  the 
comparative  winter  and  summer  train  resistance  has  not  been  the  subject  of  di- 
rect investigation,  so  far  as  the  writer  is  aware;  but  that  there  is  considerable 
difference  appears  to  be  indicated  by  the  fact  that  it  is  found  necessary  in  prac 
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tical  operation  to  cut  down  trains  in  winter  by  about  10  per  cent  (say  from  20 
cars  to  18.  or  from  40  cars  to  36),  for  which  it  is  difficult  to  imagine  any  other 
rational  explanation.  The  popular  explanations  are  :  (i)  That  the  wind 
travels  more  miles  in  winter  than  in  summer,  which  is  not  true;  and  (2)  that 
the  track  is  in  worse  condition,  which  is  unquestionably  true  to  some  extern  ; 
but  there  are  very  few  days  when  snow  and  ice  cause  much  trouble  on  the  sur- 
face of  the  rail,  which  is  for  the  most  part  as  clean  in  winter  as  in  summer, 
and  the  effect  of  heaving  of  the  road-bed  on  train  resistance,  although  impor- 
tant, can  hardly  account  for  the  difference  which  exists. 

346.  Internal  radiation  also,  from  the  hot  steam,  when  first  admitted 
to  the  cylinder,  into  the  interior  walls  thereof, — whence  it  is  almost  in- 
stantly returned  again  into  the  exhaust  steam,  as  the  temperature  falls 
from  reduction  of  pressure,  without  having  done  any  work.— ^is  admitted 
to  be  a  very  great  source  of  waste,  but  is  entirely  distinct  from  the  exter- 
nal radiation,  for  it  is  not  appreciably  affected  by  the  external  tempera- 
ture, and  does  vary  with  the  power  demanded,  and  inversely  with  the 
speed  ;  in  all  of  which  details  it  differs  from  external  radiation. 

It  is  true  that  a  locomotive  standing  still  and  not  using  steam  loses 
but  a  trifling  amount  from  radiation  (about  30  lbs.  per  hour);  but  the 
conditions  are  vastly  different  when  working  against  a  fierce  wind  with 
every  part  to  be  kept  hot,  and  it  is  difficult  to  resist  the  evidence  that 
at  least  \  of  the  fuel  consumed  goes  to  replace  radiated  heat.  If  so,  as 
33i  per  cent  goes  for  other  causes  of  wastage,  we  have  50  per  cent  of  the 
fuel  left  as  that  portion  which  varies  directly  with  the  power  demanded. 
Possibly  it  is  still  less,  but  it  can  hardly  be  much  more. 

The  correctness  of  this  conclusion  is  indicated,  in  a  measure,  by  the  coal 
burned  by  engines  running  light.  An  engine  which  will  burn  60  to  80  lbs.  per 
mile  with  its  full  train,  will  burn  20  to  30  lbs.  per  mile  only  to  run  itself. 

347.  Assuming  curve  resistance  to  average  about  \  lb.  per  ton,  it  is 
perhaps  as  correct  an  average  as  possible  to  say  that  a  continuous 
11^20'  curve  causes  an  average  additional  train  resistance  of  about  6  lbs. 
per  ton,  or  about  doubles  the  resistance  of  a  train  on  a  level.  A  mile  in 
length  of  such  a  curve  contains  600°  of  curvature. 

We  may  say,  therefore,  that  600''  of  curvature  will  waste  about  50  per 
cent  as  much  fuel  as  the  average  burned  per  mile  run. 

348.  Repairs  of  Engines.— Referring  to  Table  85,  page  203,  it  will 
be  seen  that  the  proportion  of  this  item  assignable  to  the  average  effect 
of  curvature  and  grades  is  about  19  per  cent,  nearly  all  of  it  arising  from 
wear  of  wheels  and  tires.  Experimental  data  as  to  the  actual  effect  of 
either  grades  or  curvature  on  locomotive  or  car  repairs  are  very  few. 
Statistics  of  actual  expenditures  for  such  purposes  on  lines  differing  con- 
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siderably  in  grades  and  curvature  afford  no  assistance,  except  to  drive 
us  to  the  conclusion  that  curvature  has  little  or  no  effect,  as  we  have  al- 
ready seen  (par.  164). 

349t  We  may  get  at  the  probable  effect  of  curvature  on  engine  re- 
pairs a  little  more  definitely,  at  least  to  the  extent  of  checking  any  error 
of  consequence,  as  follows : 

The  ways  in  whicH  engine  repairs  are  affected  by  curvature  are  two : 

First, — and  more  important, — by  the  additional  wear  of  tires  and 
wheels. 

Secondly,  by  the  effect  on  wear  and  tear  of  the  additional  power  de- 
manded.    . 

The  last  is  an  inconsiderable  element,  because  the  additional  power 
demanded  by  the  curvature,  even  in  extreme  cases,  is  inconsiderable 
when  measured  in  foot-pounds.  Thus,  if  there  be  300°  in  a  mile, — which 
by  turning  to  Tables  loi  to  104,  page  259,  will  be  seen  to  be  a  very  large 
allowance, — ^this  amounts  to  less  than  a  continuous  6^  curve,  or  3  lbs.  per 
ton  continuous  addition  to  the  train  resistance.  On  descending  grades 
this  is  rather  a  help,  saving  the  use  of  brakes.  On  ascending  grades  of 
say  I  per  cent  the  normal  train  resistance  is  some  26  lbs.  per  ton,  and  3 
lbs.  per  ton  resistance  adds  but  12  per  cent  to  this.  As,  then,  only  31 
per  cent  of  the  cost  of  engine  repairs  (exclusive  of  running-gear)  varies 
directly  with  the  distance  run  on  tangent,  the  increase,  if  in  direct  pro- 
portion, would  be  only  0.12x0.31  =  3.7  per  cent  for  300**,  or  say  7.5  per 
cent  for  600"  of  curvature,  so  far  as  this  cause  alone  is  concerned. 

The  maintenance  of  running-gear  (including  frames,  which  is  a  very 
small  item)  amounts  to  30  per  cent  of  the  total  cost  of  engine  repairs, 
but  of  this,  only  one  third,  or  10  per  cent,  can  properly  be  assigned  to 
the  effect  of  curvature  and  grades.  We  may  assume  that  two  thirds  of 
this,  or  6.7  per  cent  of  the  total  cost  of  engine  repairs,  is  due  to  curva- 
ture. By  turning  to  Table  104^  we  shall  find  that  the  average  amount 
of  curvature  on  an  average  railway  is  some  30°  per  mile.  On  a  contin- 
uous 1 1®  20' curve,  containing  600°  per  mile,  the  curvature  is  20  times 
this  amount ;  and  hence  on  such  a  mile  the  extra  cost  due  to  the  curva- 
ture would  be  6  X  20  ss  120  per  cent  of  the  average  cost  of  engine  repairs 
per  mile.  This  seems  to  be,  and  is,  a  rude  process ;  but  it  may  be  further 
checked  as  follows : 

350.  The  cost  of  maintaining  tires  average  on  trunk  lines,  like  the 
Erie  or  Pennsylvania,  about  \\  cts.  per  mile  run,  with  an  average  cost  o' 
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engine  repairs  of  some  6  cts.  as  a  minimum.  Their  average  curvature 
per  mile  is  some  50**.  The  above  allowance  (of  120  per  cent  addition  to 
the  total  cost  of  engine  repairs  by  600°  of  curvature)  is  equivalent  to  al- 
lowing that  with  continuous  11^  20^  curves  the  total  cost  of  running-gear 
maintenance  would  be  7.2  cts.  per  train-mile,  or  six  times  greater  than  it 
is  now,  on  an  average,  with  twelve  times  as  much  curvature.  While 
this  may  not  be  much  too  large,  it  is  certainly  ample.  See  also  the  fol- 
lowing data  (Table  114)  as  to  the  wheel  wear  of  cars  and  the  causes 
thereof. 


Table  114. 

Percentagbs  of  Wheels  removed  in  1884  oK  the  New  York,  Lake  Erie 
&  Western  Railroad  for  Various  Causes  of  Each  One  of  Twenty- 
four  Different  Makes. 

(Out  of  a  total  of  some  300,000  wheels  and  x8,ooo  removals.) 

Class  x.— Six  Best  Makers— aggregating  78.2  Per  Cent,  of  All  Wheels  in 

Service. 


MAKBltS. 

Shelled 
Out. 

Sharp 
Flange. 

Slid 
Flat. 

Worn 

F]at& 

Worn 

Out. 

Total. 

p.  C.  of 
Removals 

Broken. 

Crack'd 

Toul. 

to  No.  in 
Service. 

I. a 
a. 7 
0-5 
5-3 
9.0 
30 

9.0 

14.9 
10  I 
23.2 
30. 8 

za.a 

8.4 
9-5 
15.4 
15-4 
as. 9 
23  8 

0.3 
0.0 

4.8 
a. 6 

Z.3 

9.6 

92.9 

259 
99.7 
35.0 

"•3 

76  9 
64.0 
56  6 
4Q-4 

1:1 

100. 
100. 
100. 
100. 
100. 
100. 

3!S 
3.69 
7.40 
3.00 
a.  98 

897 

ATerage .... 

X4-4 

0.7 

!     »•' 

39.3 

60,. 

xoo. 

4-39^ 

Class  2.— Six  Next  Best  Makers— aggregating  17.2  Per  Cent  of  Wheels  in 

Service. 


7 

a.4 

\X 

«-3 
3.1 

17.0 
19. 9 
30.8 
97.9 

19. 4 
14-7 
33.6 
99.4 

XI. 0 

16.9 

0.0 
o.z 
o.x 
o.x 
0.3 
0.0 

6.9 
I6.X 
6.4 
9.9 

11 

90.8 

90.4 
21.0 
18.8 

33-2 

40.x 

3>  3 
36.9 

xoo. 
zoo. 
100. 
100. 
100. 
xoo. 

8.9X 

8.::.:::;:.:: 

'4  63 
9.26 
10.88 

9 

10 

XX , 

92.5 
893 

•xa  

Aversflre.... 

9.9 

a3-7 

95.9 

o.x 

8.9 

91.  I 

44.7 

100. 

70.94 
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Table  114. — Continued. 


Class  3.— Twelve  Worst  Makers— aggregating  only  4.6  Per  Cent  of 
Wheels  in  Service. 


»3 

..:t:::::: 

•16 

♦•♦17  

••18 

♦•19 

•ao 

♦ai 

aa 

23 

♦••24 

Average  . 


.9 

3-4 
10.4 
0.0 
6.3 
4.9 
7.9 
z  6 
6.0 
o  a 
5-8 
7-5 


71.9 

^\ 
19. 0 

0.0 

ai.9 

'1:1 

aa.9 
36.3 
88.8 
a6.4 
4-5 


4-4 


7a. 8 
62.7 
30.0 
0.0 
38.2 

16.5 
a4.5 
42.2 
90.0 
32  3 
12.0 

4i.6 


0.0 
0.0 
0.3 
o  o 
0.0 
0.0 
0.0 
0.0 
0.5 
0.0 
0.0 
0.0 


0.0 
0.0 
14.2 
546 

31 .8 

a4.x 
9-3 

4-6 
I  6 

1:1 


13.4 


83.3 
33.7 

"9 
45-4 

17.8 

15.6 
»7-4 

49.6 
44.7 


30.3 


43-6 
o  o 
40.6 
38.7 
59-9 
55  o 
35-3 
1-4 
14.9 
34-4 


35.7 


too. 
100. 
too. 
100. 
100. 
too. 
100. 
100. 
100. 
100. 
zoo. 
100. 


14.40 
376 

90  5 

13.6a 
19.1 
76.9 
14.1 
38.9 
35.3 
5  00 
3.39 


so.  16 


Bold-face  numbers  reprevent  makers  having  from  30,000  to  50,000  wheels  each  in  service. 
Starred  numbers  indicate  the  smaller  makers,  viz.,  *  Less  than  xooo  in  service;  **  less  than 
500  in  service;  ***  less  than  300  in  service. 

Summary. 


Six  Best 
Makers. 

Six  Next 

Twelve 

Worst 
Makers. 

Av.ofall 
on  Road. 

Per  cent  of  whole  number  in  service 

78.2 

2.0 
12.2 

17.3 

3.2 

23.7 

4.6               xoo.o 

4-4        1           a-4 
37. a         1         194 

Broken 

Cracked 

Broken  and  cracked 

14.2 
0.7 
a  7 

60. 1 

35-9 
o.i 

8.3 
31.1 

44  7 

41  6                31.8 
0.0                 0.4 
12.4        1          5.8 
ao.3        1        ai.7 
«5-7        !        50.3 

Sliclicd  out 

Sharp  flange 

Slid  flat   

Worn  flat  and  worn  out 

Total  removed   .... 

zoo.o 

4-39 

100.0 
10.94 

Per  cent  of  number  in  service  removed 

90.16      1          6.  ax 

PERCENTAGE  OF  TOTAL  NUMBER  IN  SERVICE   REMOVED   FOR  E.\CH  CAUSE. 


Per  cent  of  whole  number  in  service, 

Broken  

Cracked 

Broken  and  cracked 

Shelled  out 

Sharp  flange 

Slid  flat 

Worn  flat  and  worn  out 

Total  removed 


Six  Best 
Makers. 


78.2 

0.09 
0.54 


o  63 
0.03 

O.T2 

0.08 
2,63 


Six  Next 

Best. 


Twelve 
Worst. 


0.23 
'.1.60 


4-6 
0.8S 
7  50 


a  83 
o  01 
0.89 
2.31 
4.90 


10  94 


8.38 
0.00 
3.50 
4.10 
5. 18 


30  x6 


Total. 


0.15 
x.ao 


«.15 

0.03 
0.36 

»-3S 
3«3 


6.31 
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While  the  above  table  gives  valuable  and  trustworthy  indications  of  the  relative  quali- 
ties of  different  makers,  it  gives  an  entirely  false  idea  0/  the  absolute  qualities  of 
American  chilled  car  wheels^  unless  a  large  allowance  is  made  for  the  fact  that  it  is 
modified  immensely  by  the  constant  annual  additions  of  new  stock.  This  is  immediately 
evident  in  the  total  number  removed  for  all  causes,  which  is  only  6.21  per  cent  of  those  in 
service,  indicating  on  its  face  an  average  life  of  sixteen  years^  which  is  certainly  more 
than  twioe  the  actual  average  life  of  wheels  on  the  road  in  question,  and  would  be  much 
more  than  twice  or  even  three  times  the  average  life  in  years,  except  that  the  average 
mileage  per  car  per  year  has  recently  been  very  low. 

An  average  life  of  eight  years  for  car  wheels  would  require  12^  per  cent  per  year  aver- 
age renewals,  against  only  6.21  per  cent  actual  renewals — a  discrepancy  of  over  one  half. 
The  constant  additions  of  new  rolling-stock  which  are  known  to  have  been  made  on  the 
road  are  the  only  apparent  cause  for  this  effect.  With  such  an  abnormal  proportion  of 
new  wheels,  the  proportion  of  failures  from  "  old  age"  will  be  decreased,  and  hence  that 
ihe  proportion  of  failures  from  acute  diseases,  such  as  cracked  or  broken,  will  be  abnor- 
mally increased ;  since  in  a  large  proportion  of  the  wheels  these  are  the  only  failures  which 
are  occurring. 

This  table  sheds  especially  valuable  light  on  the  cause  of  sharp  flanges.  It  will  be 
seen  that  there  is  twenty  times  as  large  a  proportion  of  wheels  removed  because  of  sharp 
flanges  among  bad  wheels  as  good  ones,  and  that  with  good  makers  the  proportion  of 
wheels  removed  for  sharp  flanges  (2.7  per  cent,  and  that  on  a  very  crooked  road)  is  so 
small  as  to  indicate  that  bad  quality  of  the  wheel  itself  is  the  leading  cause  of  sharp  flanges. 

Of  broken  or  cracked  wheels,  only  about  one  quarter  break  in  the  flange  or  tread,  and 
nearly  two  thirds  of  the  fractures  arise  from  the  bursting  strains  produced  by  forcing  the 
wheels  on  the  axles. 


351.  Repairs  of  Cars.— In  Table  86,  page  203,  the  proportion  of  the 
cost  of  this  item  assignable  to  the  effect  of  grades  and  curvature  is  given 
as  some  23  per  cent.  Of  this  at  least  three  fourths  would  ordinarily  be 
assignable  to  the  effect  of  grades  and  only  one  fourth  to  curvature. 
Then,  proceeding  exactly  as  in  the  case  of  engine  repairs,  we  have  6  x  20 
=  120  per  cent  of  the  average  total  cost  of  car  repairs  per  mile  as  the  extra 
cost  due  to  600°  of  curvature.  This  estimate  is  certainly  large  enough, 
and  probably  considerably  too  large. 

An  exact  distribution  of  the  cost  of  rolling-stock  repairs  to  its  various 
causes  is  very  difficult,  because  the  expenses  are  not  ordinarily  kept  by 
items,  but  only  by  aggregates.  Some  recent  statistics  as  to  wheel  wear, 
however  (the  chief  and  almost  the  only  item  of  car  repairs  affected  by 
curvature),  given  in  Table  1 14,  afford  some  valuable  insight  into  the  causes 
which  destroy  them  most,  and  indicate  that  the  wear  from  curvature  is 
a  comparatively  minor  element. 

352.  Wear  of  Rails. — We  may  take  the  wear  of  good  rails  on 
curves,  asan  average  of  their  whole  life,  at  about  \  lb.  per  10,000,000  tons 
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per  degree  of  curve,  or  certainly  not  more  than  this.  Observations  by 
the  writer  on  steel  rails  of  the  New  York,  Pennsylvania  &  Ohio  Rail- 
road»  and  some  more  elaborate  investigations  on  the  Pennsylvania  Rail- 
road by  Dr.  Charles  B.  Dudley,  agree  in  indicating  this,  when  allowance 
is  made  for  the  fact  that  the  wear  is  not  at  a  uniform  rate  during  the 
whole  life  of  the  rail  (par.  313  et  seq.\  but  is  perhaps,  rudely  speaking, 
only  one  fourth  of  the  total  during  the  first  half  of  its  life  and  three 
fourths  during  the  latter  half.  As  a  consequence,  as  already  pointed  out 
(par.  315).  the  wear  shown  by  an  investigation  of  a  lot  of  rails  of  the 
same  absolute  age  on  different  curves  will  apparently  indicate  a  very  much 
greater  wear  on  sharp  curves ;  but  this  appearance  is  deceptive. 

The  wear  in  tangents,  then,  being  (as  it  is)  about  i  lb.  per  10,000,000 
tons  duty,  the  wear  on  a  continuous  11°  20'  curve  will  be  i  lb.  x  iii  = 
5t  lbs.  per  mile  of  curve,  or  be  increased  567  per  cent  over  the  tangent 
wear.  But  this  is  assuming  that  the  tangent  rails  are  so  good  that  they 
will  need  renewals  only  from  the  effect  of  abrasion,  in  which  case  rails 
will  cost  only  about  ict.  per  train-mile. 

With  inferior  steel  rails,  as  formerly  with  iron  rails,  the  proportionate 
increase  of  wear  is  very  much  less  than  this,  owing  simply  to  the  fact 
that  the  tangent  wear  is  so  very  much  greater.  The  additional  rail 
wear  on  curves  was  estimated  by  the  writer  in  the  first  edition  of  this 
treatise — and,  so  far  as  he  can  now  judge,  with  very  close  correctness — 
at  100  per  cent  increase  over  the  tangent  wear  on  an  ii**  20'  curve.  The 
absolute  rate  of  abrasion  is  much  the  same  with  all  rails,  iron  or  steel, 
good  or  bad.  With  rails  that  fail  only  by  abrasion,  therefore,  the  curve 
wear  adds  a  large  percentage  to  a  very  small  total  cost.  With  rails 
that  mash  or  split  in  service,  the  curve  wear  becomes  a  much  smaller 
percentage  of  a  much  larger  total. 

353t  Cross-ties. — The  effect  of  curvature  on  ties  has  been  much  de- 
creased by  the  introduction  of  steel  rails,  and  will  be  still  further  and  very 
largely  decreased  by  the  introduction  of  creosoted  ties.  Still  its  effect 
on  the  life  of  ties  is  considerable.  Several  years  of  the  tie's  life  must  be 
sacrificed  on  sharp  curves  because  the  holding  power  of  the  spike  be- 
comes too  little.  The  so-called"  cutting"  of  ties  (par.  121)  is  also  greater 
on  curves,  and  mainly  on  the  outside  of  the  rail.  As  the  rail  wears  by 
flange  cutting,  moreover,  it  is  necessary  either  to  renew  the  rails  prema- 
turely or  to  throw  them  in  to  gauge.  The  effect  of  all  these  causes  to- 
gether to  shorten  the  life  of  ties  is  a  pure  matter  of  fact;  and  considerable 
observation  of  and  inquiry  as  to  practice  in  this  respect  indicates  that 
the  following  comes  very  near  to  the  average  life  of  white-oak  ties  on 
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sand  or  gravel  ballast,  imperfectly  drained — the    life  given  on  curves 
being,  if  anything,  too  short : 

On  a  tangent,     ......  9  years. 

On  a  2°  curve, 8      " 

On  a  6**  curve, 7      " 

On  a  10°  curve, 6      " 

On  a  14"  10°  i6*  curve,    ...  5      " 

From  this  we  may  conclude  that  the  cost  for  ties  on  an  11*  20^  curve 
(600°  per  mile)  is  about  50  per  cent  greater  than  on  a  tangent,  and  that 
the  increase  is  directly  as  the  degree  of  curvature  on  any  given  distance; 
or,  in  other  words,  is  uniform  per  degree,  whatever  the  radius. 

394.  Track  Labor  is,  as  a  matter  of  fact,  but  little  affected  by 
curvature.  It  is  an  unusual  thing  to  see  sections  made  shorter  than 
others  on  this  account.  If  two  contiguous  sections  are  noticeably  differ- 
ent in  this  respect  it  is  not  unusual  to  take  a  quarter  or  half  a  mile  off 
one  and  add  it  to  the  other,  but  any  greater  difference  than  this  is  un- 
likely. Yet  comparing  the  conditions  which  would  exist  on  a  mile  of 
tangent  and  a  mile  of  11''  20'  curve,  it  might  not  unfairly  be  claimed  that 
there  would  be  a  difference  of  50  per  cent  in  the  cost  of  track  labor ;  and  to 
avoid  that  very  objectionable  result,  an  underestimate  of  the  disadvan- 
tages of  curvature,  we  may  assume  ^his,  which  will  amply  cover  the  facts. 

395.  Summing  up  the  various  Items  affected  by  Curva- 
ture, we  obtain  the  following  Table  115,  giving  the  assumed 
effect  on  expenses  of  600**  of  curvature. 

The  total  cost  per  year  per  daily  train  of  i**  of  curvature  given 
below,  Table  115  (43.3  cts.),  divided  by  the  rate  of  interest  on 
capital,  will  give  the  justifiable  expenditure  to  save  i®  of  curva- 
ture estimated  per  daily  train,  viz.: 

At    5  per  cent, l^dM     _,     <^M. 

0.4t^ 

At  8  per  cent, — —^      =       5.41. 

0.43 1 

At  10  per  cent, =^      =       4.33. 

^  o.io  ^^ 

And  similarly  for  any  other  rate  of  interest;  this  being  assumed, 
as  heretofore,  not  to  be  a  precisely  accurate  result,  but  one  as 
exact  as  is  either  practicable  or  necessary  to  avoid  serious  errors. 
21 
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Table  119. 

Estimated  Average  Cost  Per  Train-Mile  of  6oo'  of  Curvature. 

[Being:  equivalent  to  a  continuous  11*  ao'  curve,  one  mile  long,  assumed  to  double  the 
average  train  resistance  in  lbs.  per  tons.] 

(Com  of  train-mile  asBumed  at  $i.oo.) 


iTBM. 

(As  per  Table  80.) 


Average 

Cost  of  Item. 

Cu.  or  Per 

Cent. 


Per  Cent  added  by 

600*  of  Curvature, 

as  above. 


Coat  due  to 
Curvature. 


Fuel 

Water 

Oil  and  waste 

Repairs,  engines 

Switching-engines  service. 
Train  wages  and  supplies  , 

Repairs,  cars 

Car  mileage 

Rail  renewals 

Adjusting  track 

Renewing  ties 

Earthwork,  ballast,  etc... 

Yards  and  structures 

Station  and  general 


7.6 

0.4 

0.8 

5.6 

5.2 

15.4 

10. o 

2.0 

2.0 

6.0 

3.0 

4.0 

8.0 

30.0 


50  per  cent. 
25    '*       *• 
25    "       *• 
125    ••       " 
Unaffected. 

120  per  cent. 
Unaffected. 

300  per  cent. 
50    **       " 
50    "       *• 
50    "       •• 
Unaffected. 


3.8 
0.1 
0.2 
7.0 


la.o 

"tVo 
3.0 

1.5 
2.0 


Total  cost  per  train-mile  of  600^ 
of  curvature  (cts.  or  per  cent). 


100. o 


35.6  per  cent. 


35.6 


35.6 
Total  cost  per  train-mile  per  degree,  -2—  a     .0593  ct 

Total  cost  of  !•  of  curvature  per  year  per  daily  train  (.osga  ct  x  365  X  s)  =  43.3      cts. 

396.  The  similar  estimate  which  the  writer  made  in  the  first 
edition  of  this  treatise  gave  a  smaller  estimate  for  the  value  of 
curvature  than  this,  viz.,  22.5  cts.  instead  of  35.6  for  the  cost 
per  train-mile  of  600°  of  curvature — a  difference  of  over  50  per 
cent;  and  this  in  spite  of  the  fact  that  the  former  estimate  was 
for  the  most  part  on  an  iron-fail  basis.  The  only  positive  reason 
for  this  difference  is  that  the  writer  has  seen  reason  to  increase 
the  estimate  of  the  effect  of  curvature  on  rolling-stock  repairs,  al- 
though a  chief  reason  has  been  to  ensure  that  the  estimate  wai 
large  enough.  According  to  the  above  estimate,  the  total  cost 
of  a  train-mile  should  be  10  per  cent  greater  on  a  road  havingr  100' 
more  curvature,  which  is  the  most  that  the  evidence  warrants. 
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357,  To  illustrate  how  very  little  difference  any  probable  error 
in  the  above  estimate  can  make  in  the  justifiable  expenditure  to 
avoid  curvature:  Assuming  the  case  of  a  road  running  10  daily 
trains  each  way,  the  justifiable  expenditure  to  save  i^  of  curva- 
ture, at  8  per  cent,  is  $54. 10,  and  to  save  20^,  $1082.00;  a  sum  which 
will  warrant  no  very  large  amount  of  work  to  avoid  it.     Thc 

ANNUAL   LOSS  TO   REVENUE   IF  IT   BE   NOT   AVOIDED  will  be 

43.3  cts.  X  10  trains  X  20°  =  $86.60; 

a  sum  sufficient  to  pay  for  perhaps  two  extra  trains  over  the  road 
during  the  year  or  for  running  7302  trains  instead  of  7300.  When 
the  effect  of  the  most  trifling  difference  of  grade  is  compared  with 
this  it  becomes  slight  indeed. 

358.  This  example  is  for  a  considerable  traffic  and  for  a  con- 
siderable  amount  of  curvature,  to  save  at  one  point.  As  such 
it  well  illustrates  the  principal  purpose  of  such  estimates  as  we 
have  just  made.  It  is  not  to  avoid  errors  of  10,  20,  or  even  50  or 
100  per  cent  in  the  sums  spent  to  save  curvature;  for  we  cannot 
go  far  wrong  if  we  assume  either  $700  or  $800  or  )i2oo  or 
$1500  as  our  standard  value  for  such  an  amount  of  curvature, 
instead  of  $1058.  But  its  principal  purpose  is  to  save  us  from  th^ 
manifold  greater  errors  which  may  so  easily  result  from  follow- 
ing mere  guesswork  and  "judgment:"  from  spending  $5000,  or 
$10,000  to  gain  something  whose  true  value  lies  between  $700 
and  $1500,  as  has  been  done  in  many  cases  on  heavy  work;  or 
from  the  corresponding  error  of  introducing  10°  or  20®  of  curva* 
ture  recklessly,  which  might  be  saved  at  trifling  cost,  or  perhaps 
at  no  cost  at  all,  by  a  little  more  care. 

399.  All  the  preceding  estimate  of  the  direct  cost  of  curvature 
has  been  based  upon  the  assumption  that  the  cost  per  degree 
was  for  the  most  part  uniform  for  all  curves,  independent  of 
radius;  i.e.,  that  the  cost  of  the  curvature  in  100  stations  of  i* 
curve  was  essentially  the  same  as  that  in  10  stations  of  lo**  curve. 
This  assumption  appears  to  be  unquestionably  justified  by  the 
facts,  but  the  reasons  why  it  is  so  are  considered  later,  in  Chap, 
XIX.,  page  638. 
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360.  A  particular  form  of  bad  practice  in  respect  to  curva- 
ture, and  one  of  the  most  prevalent  and  indefensible  of  the  minor 
errors  of  location,  is  a  weakness  for  very  long  tangents  and  a 
readiness  to  spend  money  to  secure  them.  A  reasonably  long 
tangent,  say  not  less  than  400  feet,  is  always  very  desirable,  if  not 
absolutely  essential,  in  order  to  taper  out  the  superelevation  and 
afford  room  for  proper  transition  curves;  but  beyond  this  there 
is  no  justification,  theoretical  or  practical,  for  expending  more 
than  a  very  small  sum  to  avoid  any  number  of  short  and  gentle 
curves.  The  difference  in  distance  resulting  from  even  very  con- 
siderable and  frequent  breaks  in  a  tangent  is  too  trivial  to  be  a 
serious  consideration  on  lines  of  small  traffic  (although  it  may 
look  as  if  it  were  considerable,  especially  on  the  ground;  see 
Chap.  XXVIII.),  and  the  same  is  at  least  equally  true  of  the 
curvature.  Thus  let  us  suppose  that  there  is  a  section  of  a  mile 
and  a  half  out  of  one  of  those  four-  or  five-mile  tangents,  in 
moderately  difficult  country,  for  which  the  following  curved 
alignment  may  be  substituted  with  some  economy  in  first  cost: 


CURVBS. 

Central 
Angle. 

Total  Length  of 

Tangents  between 

Intersections. 

I*  L    for  300  ft. 
li'  i?  •*    600  •' 
2*  Z    •*    600  '* 
2*  R    '*     500  •' 
2'  L    ••    200  " 

Total 

1 

4* 

2.500  ft. 
2,500  •* 
2,000  ** 
1,100  ** 

38* 

8,100  ft. 

Such  an  alternate  alignment  would  perhaps  have  the  effect  of 
reducing  a  succession  of  considerable  cuts  and  fills  materially. 
How  much  does  it  damage  the  operating  value  of  the  line  ? 

The  difference  in  distance  is  as  nearly  as  may  be  23  feet  in 
about  8350.  The  amount  of  curvature  introduced  is  38°.  Then 
to  an  hypothetical  line  running  10  trains  per  day  each  way  and 

•Note  to  Table  116. — Near  the  Pittsburg  Station  on  the  Pennsylvania  Railroad  ^s  .1 
eurve  of  319  feet  radius  on  the  main  line.  At  a  fre'ijhi-house  \\\  the  s;ime  ciy  is  a  curve  of 
137.6  feet  radius,  aruu'id  which  22  cars  are  puliid  b\  (jnc  enffnu- 
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paying  8  per  cent  for  capital  the  value  of  the  difference  would 

be— 

23  feet  distance  at  (possibly)  0.30  cts.  X  10,    $69  00 

38°  curvature  at  $5.41  X  10, 2,055  80 

Total, $2,124  80 

Many  a  tangent  has  been  broken  up  improperly  to  effect  less 
saving  than  this;  but,  on  the  other  hand,  a  saving  of  8000  to 
10,000  cubic  yards  of  excavation  is  enough  to  balance  it;  and  if 
we  reduce  the  estimated  traffic  by  two  thirds  or  three  quarters, 
in  all  ordinary  country  the  saving  by  breaking  up  the  tangent 
would  far  more  than  justify  doing  so,  even  in  light  work,  for  the 
above  figures  fully  represent  every  measurable  disadvantage 
from  a  moderately  curved  line  of  that  character. 

Especially  if  the  general  character  of  the  work  is  heavy,  the 
caution  of  par.  14  becomes  of  vital  moment  on  such  alignment 
if  the  most  careful  engineer  would  avoid  error. 

Table  116.  ♦ 
Sharpest  Curves  in  Regular  Use  on  Standard-Guage  Roads. 

(Chiefly  from  a  list  published  in  the  Railroad  Gamettg  of  Oct.  4,  1878.) 


Road. 

Locality. 

Sharpest  Curvb. 

Radius. 
Ft. 

Degree. 

N.  Y.,  New  Haven  ft  Hartford 

Springfi^lrl^  M^RS        .       .  . 

410 

383 
390 
310 
400 
375 
300 

136 

395 

300 

838 

300 

346 

«75 

55  to  135 

90,  xoo,  103. 5, 

"5.  »50 

50 

15* 

18* 

Lehigh  &  Susquehanna 

Uppei  Divisions      

(4                                            «t 

Stony  Creek 

14                                         U 

Butler  Branch 

i8o  3a' 
i4»2a' 

43* 

14^  3a' 
I9»  It/ 
«4'  X5' 
X9«»io^ 

83*  y/ 

33'  1$' 

Baltimore  &  Ohio 

Harper's  Ferry,  Md.  side 

Ilchester 

•4                                        %% 

t(                              M 
44                                  t« 

Y  for  Consolidation  Engines. . . 
In  Peru 

Virginia  Central  

Over  Rockfish  Gap  Tunnel 

ti                     44                     44                  44 

Centennial  Grounds 

Pennsylvania  Railroad  tracks 

PitUburg,  Fort  Wayne  &  Chicago. 
Canarsie  ft  Rockaway 

Pittsburg 

Brooklyn    

Brooklyn,  Bath  ft  Coney  Island..  . 

Manhattan  Elevated 

Petersburg,  Va 

4( 

New  York  City    J 

U.  S.  Military  Railway 

[   63'' 
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The  curve  last  given  was  thus  described  in  a  discussion,  by  Mr.  C.  L.  McAlpine,  of  a 
paper  by  Mr.  S.  Whinery  (Trans.  Am.  Soc.  C.  £.,  1878),  and  is  one  of  the  most  remvlc- 
able  on  record : 

*' Petenburg  and  Richmond,  Virginia,  fell  into  the  hands  of  the  Federal  troops  near  the 
close  of  the  war.  The  base  of  the  latter  for  many  months  had  been  at  City  Point,  on  the  James 
River. 

**  Early  one  morning  imperative  orders  were  received  to  run  the  trains  of  the  United  States 
Miliury  Railways  into  Petersburg  with  the  least  possible  delay.  This  was  done  by  noon  of 
the  same  day,  under  circumstances  that  would  be  most  interesting,  but  foreign  to  the  subject 
under  discussion. 

"  This  order  was  followed  up  by  another— that  railroad  communication  with  Richmond 
^ould  be  effected  at  once. 

**  The  railroad  bridge  at  Petersburg,  over  the  Appomattox,  had  been  burned.  No  connec- 
tion at  that  place  had  ever  been  made  in  neace  times,  and  the  first  eitamtnations  showed  that 
heavy  excavations,  etc.,  requiring  timt  (for  which  the  department  never  made  allowance), 
mutt  be  made,  before  any  reasonable  connection  with  the  Richmond  line  could  be  effected. 
This  drove  the  engineer  in  charge  into  the  apparently  inadmissible  curve  adopted. 

**  Contrary  to  the  advice  of  trackman  and  bridge-builders,  a  sharp  curve  was  laid  out,  of 
more  than  one  hundred  degrees,  with  a  radius  of  fifty  feet,  on  what  was  to  become  the  main 
iine.  The  curve  was  on  trestle-work,  and  the  ouuide  posts  were  framed  eight  inches  longer 
than  the  inner  ones.  The  ties  were  of  sound  white  i^ne,  three  inches  in  thickness,  and  the 
rails  were  double  spiked.    Two  guard  rails  were  used,  also  double  spiked. 

"  The  locomotive  engineers  generally  condemned  the  bridge  and  curve  at  first  sight  after 
completion,  and  a  strong  prejudice  was  created  against  it.  But  the  writer  selected  the  worst 
curve-following  engine  m  the  service,  the  *  Government,'  and  ordered  her  to  make  the  first 
trial. 

'  Walking  backwards,  and  in  front,  as  this  engine  slowly  made  iu  way,  it  was  easy  to  per* 
ceive  her  action  on  this  sharp  curve. 

**  A  little  pressure  on  the  outer  rail  seemed  to  drive  the  wheels  (both  of  the  trucks  and 
drivers)  down  on  to  the  inner  rail,  and  demonstrated  practically  what  had  been  intended,  that 
the  trains  must  be  passed  through  the  curve  at  greater  speed. 

'*  Thereafter,  when  the  locomotive  men  became  accustomed  to  the  curve,  the  speed  through 
it  was  usually  from  eight  to  ten  miles  an  hour. 

"  A  very  large  traffic  passed  over  this  curve  for  months  afterwards,  supplying  the  armies  of 
•occupation  in  Richmond,  and  at  other  points  to  the  southward,  and  no  accident  or  trouble 
whatever  was  experienced  at  the  place  in  question.** 

On  the  4  per  cent  grades  of  the  Mexican  Railway,  reversed  curves  of  150  ft.  radius  on 
^temporary  track  around  tunnels  were  operated  by  ordinary  locomotives  for  a  year  or 
more  at  its  first  opening,  and  many  other  cases  of  such  temporary  use  of  very  sharp 
•curves  might  be  adduced.  All  of  the  above  curves,  however,  are  in  permanent  track,  al- 
though most  of  them  are  in  localities  where  it  is  convenient  to  operate  them  at  very  slow 
speedy.    The  sharpest  curves  on  the  open  road  of  three  of  the  trunk  lines  are : 

New  York,  Lake  Erie  &  Western, io« 

Pennsylvania, 8* 

Baltimore  &  Ohio, 9*  3^* 

The  first  of  these  curves  is  a  reversed  curve  at  Passaic,  a  few  miles  out  of  New  York, 
and  an  enormous  traffic  passes  over  it.  It  could  be  taken  out  at  very  moderate  expense, 
but  has  not  proved  sufficiently  objectionable  to  make  this  appear  worth  while.  The  New 
York  Central  has  one  very  sharp  curve  of  about  14*  on  its  main  line,  but  in  a  yard 
where  speed  is  slow. 

Narrow-gauge  roads  have  rarely  used  sharper  than  24*  curves  in  any  part  of  the 
world,  although  a  few  as  sharp  as  39"  are  in  use  in  Colorado  and  elsewhere. 
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CHAPTER   IX. 

RISE    AND    FALL. 

361.  The  expense  of  gradients,  as  we  saw  in  part  in  Chapter 
VI.,  arises  from  two  causes,  which  are  totally  distinct  and  must 
be  kept  so  to  form  any  correct  estimate  of  their  cost  or  of  their 
proper  adjustment.  The  association  between  them  is  accidental. 
The  distinction  between  them  is  vital  and  fundamental. 

The  first  of  these  causes  is  the, direct  cost,  for  wear  and  tear 
and  fuel,  of  ascending  to  and  descending  from  any  given  eleva- 
tion, instead  of  running  on  a  level ;  in  other  words,  the  cost  of 
RISE  AND  FALL.  This  is  the  branch  of  the  subject  that  we  pro- 
pose now  to  consider. 

The  second  objection  to  gradients  is  the  effect  which  the 
maximum  or  rather  ruling  grade  (since  the  ruHng  grade  may, 
owing  to  the  effect  of  variations  of  velocity,  be  either  greater  or 
less  than  the  nominal  maximum  of  the  profile)  has  to  increase 
the  cost  of  operating  the  entire  line,  however  short  the  ruling 
grade  itself  may  be,  not  by  increasing  the  direct  expense  per 
train-mile,  but  by  limiting  the  number  of  cars  to  a  train. 

362.  This  latter  objection  to  gradients  (i.e.,  to  one  particular 
gradient,  the  worst  one  on  the  line)  is  greatly  more  important 
than  the  former,  but  it  has  no  real  connection  with  it  whatever, 
being  different  both  in  its  nature  and  in  its  effect  in  detail  on  the 
operating  expenses. 

In  fact,  it  is  hot,  properly  speaking,  an  attribute  of  gradients 
at  all,  except  that,  owing  to  the  limitations  of  the  locomotive 
engine,  gradients  happen  to  be  the  most  usual  cause  which 
limits  the  weight  of  trains.  But  this  is  not  invariably  so.  Some- 
times curvature,  and  not  gradients,  is  the  limiting  agent.  For 
example,  the  Hudson  River  Railroad  probably  approaches  the 


"^ 
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nearest  to  being  on  a  direct  level  throughout  of  any  line  of  its 
length  in  the  world,  yet  in  laying  out  that  line  the  locating  en- 
gineer has  freely  introduced,  upon  slight  occasion,  short  gra- 
dients of  0.3  to  0.5  per  cent  (15  to  25  ft.  per  mile),  which  could 
have  been  avoided  at  slight  expense;  and  wisely  so,  because  the 
unavoidably  sharp  curvature  of  the  line  effectually  limits  the 
weight  of  trains  to  such  as  is  easily  hauled  on  a  considerable 
gradient.  Up  to  a  certain  grade,  therefore,  curvature  takes  on 
this  line  the  place  of  gradients  as  a  limiting  agent.  Had  the 
topography  of  the  Hudson  River  permitted  such  an  alignment  as 
that  of  the  Canada  Southern  Railway,  for  example,  which  has 
no  curvature  to  speak  of,  a  very  great  expenditure  might  have 
been  justifiable  to  eliminate  these  same  gradients  which  have 
thus  been  freely  and  wisely  introduced. 

363i  And  if  at  some  time  in  the  future  the  locomotive  engine 
should  be  so  improved,  or  such  new  motor  discovered,  as  to  be  able 
to  exert  an  indefinitely  varying  power  according  to  the  need  at 
various  points  on  the  line  (even  if  the  cost  for  power  were  no 
less  per  foot-pound  than  now),  all  objections  to  both  grades  and 
curvature  except  such  as  is  inherent  in  them — the  resulting 
wear  and  tear  and  waste  of  fuel — would  disappear,  and  they 
might  be  introduced  with  great  freedom  ;  for  neither  of  them 
would  then  have  in  addition  to  their  own  inherent  disadvantages 
the  further  effect  of  limiting  the  weight  of  trains. 

The  strength  of  couplings  would  then,  perhaps,  become  the 
limiting  agent,  and  all  that  great  value  which  now  attaches  to  the 
reduction  of  the  rate  of  grades  would  be  taken  bodily  from  it 
and  transferred  to  securing  the  strongest  possible  coupling.  The 
direct  cost  of  the  rise  and  fall  on  those  gradients,  however  (its 
effect  to  cause  wear  and  waste  power),  might  remain  entirely  un- 
affected. 

Some  radical  change  of  this  kind  seems  possible — it  might  almost  be 
said  imminent — from  the  development  of  electricity  as  a  motive-power. 
An  electric  motor  so  simple  that  it  could  be  applied  to  each  axle  of  every 
car  would  revolutionize  the  art  of  laying  out  and  operating  railways. 

364.  To  put  into  technical  terms  the  whole  distinction  between  rise  and 
fall  proper  and  limiting  effect  on  trains.  The  cost  of  rise  and  fall  bears  a 
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closely  approximate  ratio  to  the  foot-pounds  of  work  required  to  lift  a 
train  a  feet  high»  which  is  independent  of  the  rate  of  the  grade.  Any  new 
electrical  or  other  motor  might  and  probably  would  leave  the  cost  of 
power  per  foot-pound — which  is  a  small  matter  as  it  is — entirely  unaf- 
fected. But  the  great  objection  to  heavy  gradients  on  railways  as  at 
present  operated  lies,  not  in  their  effect  to  increase  the  footpounds  of 
work  to  be  performed,  but  in  the  increase  which  they  cause  in  the  pounds 
of  tension  which  the  locomotive  is  required  to  exert  while  on  them.  The 
pounds  of  tension  which  the  locomotive  can  exert  being,  from  its  con- 
struction, strictly  limited,  we  are  obliged  to  increase  xhtfeet  passed  over 
in  surmounting  elevations  (i.e.,  to  reduce  the  rate  of  grade)  by  every  pos- 
sible device,  and  at  large  expense,  in  order  to  enable  the  locomotive  to 
pull  large  trains. 

This  lack  of  adaptability  in  the  locomotive,  i.e.,  inability  to  exert  any 
pull  whatever  if  the  speed  be  reduced  enougli,  or  to  give  any  speed  what- 
ever if  the  resistance  be  reduced  enough,  is  its  greatest  mechanical  defect. 
A  partial  remedy  has  been  found  in  rack  railways,  etc.,  as  noted  in 
Chap.  XL 

365.  It  therefore  results  that  the  cost  of  a  ruling  grade  is 
directly  as  the  rate  of  grade  and  independent  of  its  length  or  of 
the  elevation  surmounted,  while,  per  contra,  the  cost  of  rise  and 
fall  is  directly  as  the  elevation  surmounted,  and  (within  moder- 
ate limits)  independent  of  the  rate.  ' 

366.  This  contrast  alone  is  enough  to  show  the  radical  dis- 
tinction between  them  ;  but  while  the  distinction  is  readily 
enough  admitted  in  the  abstract,  it  is  frequently  confused  in 
practice,  and  such  a  practical  confusion  of  these  two  wholly  dis- 
tinct objections  to  gradients  destroys  the  value  of  any  discus- 
sion or  estimate  of  either,  and  forbids  any  clear  understanding 
of  the  proper  adjustment  of  grades  ;  leading,  on  the  one  hand, 
to  very  erroneous  theories  that  "undulating  gradients"  (in  other 
words,  mere  surface  roads  on  any  convenient  grade)  are  not 
seriously  objectionable, — which  in  some  cases,  on  some  parts  of 
a  line,  may  be  very  nearly  the  case, — and,  on  the  other  hand,  to 
equally  mistaken  expenditures  to  mtroduce  as  long  and  as 
nearly  level  grades  as  possible  at  all  points  of  the  line  indiscrim- 
inately.    The  latter  is  a  particularly  danj;erous  and  common 
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error.  By  trusting  chiefly  to  one's  impressions  or  "experience" 
in  such  matters,  habit  may  make  it  a  second  nature  to  reduce  all 
grades  as  much  and  as  speedily  as  possible,  and  to  stretch  out 
the  longest  piece  of  thread  which  can  be  made  to  lie  on  the  pro- 
file in  fixing  the  grades.  A  thousand  feet  further  is  not  far  on 
the  profile,  but  it  often  entails  a  considerable  expense  for  con- 
struction to  no  purpose  whatever.  On  the  other  hand,  the  con- 
trary error — ^an  undiscriminating  readiness  to  use  *'  undulating 
grades" — has  seriously  reduced  the  value  of  more  miles  of  railway 
in  the  Western  United  States,  perhaps,  than  all  the  other  causes 
combined  ;  because,  unfortunately,  nature  has  left  it  possible  in 
that  region  to  run  almost  from  anywhere  to  anywhere  in  very 
nearly  an  air-line  if  we  are  willing  to  accept  what  are  euphem- 
istically called  **  moderate"  grades  of  25  to  75  feet  per  mile ;  in- 
stead of  the  dead  level,  or  nearly  that,  which  in  many  cases  was 
equally  easy  to  obtain  by  moderate  deviations  from  some  "50- 
mile  tangent." 

367.  To  some  extent  the  cost  of  rise  and  fall,  as  well  as  the 
limiting  effect  of  gradients,  depends  upon  the  rate  of  grade,  for 
it  must  be  divided,  as  respects  cost  and  disadvantages,  into  three 
quite  'distinct  classes,  according  to  the  grades  on  which  it 
occurs. 

These  classes  are : 

A.  Rise  and  fall  on  grades  so  light  or  so  situated  as  never  to 
require  the  use  of  brakes  nor  variations  in  the  power  of  the 
engine. 

B.  Rise  and  fall  on  grades  heavy  enough  to  require  the 
slight  use  of  brakes  or  shutting  off  steam,  or  both,  in  descend- 
ing, but  not  such  as  to  be  a  serious  tax  upon  the  engine  in 
ascending. 

C.  Rise  and  fall  on  maximum  grades,  requiring  the  full  power 
of  the  engine  m  ascending,  with  more  or  less  use  of  sand,  danger 
of  slipping  drivers,  and  the  use  of  brakes  m  descending. 

To  which  one  of  these  classes  any  given  grade  will  belong, 
will  depend  in  good  part  upon  the  general  character  of  the  line ; 
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but  as  between  the  classes  themselves  there  is  a  marked  and 
decided  difference  in  cost,  in  passing  from  one  to  the  other. 

In  order  to  determine  the  method  by  which  they  may  be  cor- 
rectly distinguished  from  each  other,  it  will  be  necessary  to 
consider  now  one  of  the  most  important  departments  of  the 
subject  of  ruling  or  limiting  gradients,  as  well  as  of  rise  and 
fall,  viz.:  

THE  LAWS  OF  ACCELERATED  AND  RETARDED  MOTION,  AND  THE 
EFFECT  THEREOF  ON  THE  MOVEMENT  OF  TRAINS. - 


368.  We  cannot  go  into  the  general  theory  of  this  question  as  fully  as  \  \  C 
might  be  desirable,  because  the  final  results  of  such  a  discussion,  which  we  shall 
need  to  use,  will  be  in  so  simple  a  form  that  any  one  can  use  them  almost  me- 
chanically. The  student  is  urgently  recommended,  if  not  already  familiar  with 
the  general  laws  of  mechanics,  to  study  and  master  the  elementary  principles  at 
least  of  theoretical  mechanics,  which  it  requires  no  great  labor  to  do.  Almost 
any  treatise,  thoroughly  mastered,  will  suffice,  but  Todhunter's  "Mechanics 
for  Beginners'*  (the  title  being  somewhat  misleading)  is  particularly  useful  for 
those  who  desire  to  go  thoroughly  into  the  subject,  and  test  their  knowledge  by 
example.  In  this  respect  Todhunter's  entire  mathematical  series  are  quite  un- 
equalled. A  fair  but  in  some  respects  deficient  general  idea  can  be  obtained 
from  Trautwine's  "  Pocket-Book."  which  may  be  assumed  to  be  in  the  hands  of 
every  engineer.  The  writer  knows  of  no  treatise  in  which  the  important  prac- 
tical applications  of  these  general  principles  which  we  are  about  to  discuss  are 
more  than  obscurely  hinted  at. 

369.  A  railway  train,  or  any  other  body,  acted  upon  by  any  force  or 
any  number  of  forces,  as  gravity,  the  tractive  power  of  the  locomotive, 
friction,  etc.,  which  are  for  the  time  being  uniform  in  their  action  and 
yet  do  not  exactly  balance  and  destroy  each  other,  is  under  the  condition 
technically  known  as  uniformly  accelerated  or  retarded  motion,  the  laws 
of  which  are  the  same  as  for  a  body  falling  freely  in  a  vacuum,  acted  upon 
by  gravity  alone.  Rather,  the  latter  also  is  but  one  particular  case  of  a 
general  law. 

When  one  of  the  forces,  as  train  resistance  or  air  resistance,  \v.  not 
constant,  but  increases  or  decreases  with  the  velocity,  the  body  will  not 
be  governed  by  the  laws  of  uniformly  accelerated  motion,  but  by  laws 
much  more  complicated.  Within  moderate  limits,  however,  and  within 
limits  sufficiently  broad  for  our  present  purposes,  the  motion  may  be  as- 
sumed to  be  uniformly  accelerated  or  retarded  without  sensible  error, 
and  we  shall  so  consider  it,  except  where  otherwise  explicitly  stated. 
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370.  All  energy  or  work  communicated  to  any  body  must  be  em- 
ployed either  (i)  in  overcoming  frictional  or  other  resistances,  or  (2) 
stored  up,  so  to  speak,  within  the  body,  111  the  form  of  an  mcrease  of 
velocity.  The  energy  so  stored  up  is  reconvertible  into  work  at  any 
time  without  loss,  and  its  amount,  for  any  given  velocity,  may  be  very 
simply  determined  by  formula,  or  instantly  from  a  table  (Tables  117  and 
118). 

371.  To  determine  by  formula  the  work  represented  by  a  given  ve- 
locity, or  the  velocity  attainable  by  a  given  amount  of  work :  It  was 
found  experimentally  long  since — by  Galileo,  at  the  leaning  tower  of 
Pisa — ^that  a  body  falling  freely  toward  the  earth,  with  no  opposing  re- 
sistances to  impede  its  motion  (in  other  words,  a  body  continually  acted 
upon  by  a  force  equal  to  what  we  term  its  weight),  will  fall  through  16.08 
feet  in  one  second  of  time  (in  the  latitude  of  Italy  or  New  York,  16.04  at 
the  equator,  16.095  ^^  London,  51**  31'  N.;  16.127  at  80°  N.),  and  will  ilien 
be  moving  with  a  velocity  of  twice  its  average  velocity,  or  32.16  feet  per 
second.  In  the  second  second  the  velocity  previously  acquired  will  cany 
it  through  32.16  feet,  and  the  continuous  action  of  the  original  force  will 
carry  it  through  an  additional  distance  of  16.08  feet,  and  communicate  an 
additional  velocity  of  32.16  feet  per  second,  making  the  total  distance 
fallen  through  in  the  second  second  48.24,  and  the  final  velocity  acquired 
64.32  feet  per  second.  By  this  process,  which  can  be  varied  in  many 
ways,  and  which  was  in  the  beginning  purely  empirical,  the  general  laws 
have  been  determined  which  may  be  summarized  thus: 

The  total  time  being  as  1,2.  3.  4,  etc.,  the  velocity,  either  average  or 
final,  will  be  as  i,  2,  3,  4,  etc.  The  total  spaces  passed  throu<?h  will  be  as 
the  square  of  the  velocities,  or  i,  4,  9.  16,  etc.,  and  the  spaces  for  each 
time  as  i,  3,  5,  7,  9.  etc.  The  final  velocity  is  always  twice  the  average 
velocity. 

The  height,  =  h,  through  which  a  body  must  fall  to  acquire  a  velocity 
of  V  feet  per  second  is 


2^       64.32' 
or  to  acquire  a  velocity  of  V  miles  per  hour ;  since  v  =:  -^ — ^  V^ 


\6o  X    6r>j 


h^ — ^6^3; —  =  0.033445^'. 
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372.  Why  the  constant  32.16  above  noted  should  be  precisely 
what  it  is,  instead  of  22.16  or  42.16,  is  unknown,  and  science  does  not 
even  tend  to  determine  it ;  but  it  is  known  that  this  constant,- which  is 
called  the  acceleration  of  gravity,:^!!!  vary  directly  wkh  the  force, 
if  the  latter  be  greater  or  less  than  gravity;  so  that  with  this  change 
made,  the  formula  is  of  general  application  to  a  body  acted  on  by  any 
uniformly  accelerating  force  whatever. 

373.  From  this  formula  Table  117  is  calculated.  It  gives  at  once  the 
velocity  in  miles  per  hour  which  will  be  acquired  by  a  train  (or  any  other 
body)  falling  without  frictional  resistance  through  a  given  vertical  dis- 
tance (acted  on  by  a  force  equal  to  its  weight  for  a  given  distance)  and 
hence,  conversely,  the  vertical  distance  through  which  momentum  alone 
will  lift  the  train  moving  at  any  given  velocity  against  the  force  of  grav- 
ity. Nothing  more  than  this  table  and  a  general  understanding  of  the 
subject  is  needed  to  solve  all  ordinary  problems  connected  with  location 
arising  from  variations  of  velocity,  except  for  one  detail,  which  makes 
Table  1 18  the  better  one.to  use. 

Table  117. 


Height  in  Vertical  Feet  through  which  a  Body  must  Fall  to  acquire 

a  Given  Velocity  in  Miles  Per" Hour, 

Or  the  height  through  which  the  energy  due  to  that  velocity  will  lift  the  body  against 

gravity  only  before  it  comes  to  rest. 


MlLBS 

Per 
Hour. 

0. 

.. 

2. 

3. 

4. 

5. 

6. 

7. 

8. 

». 

10. 

ao. 

30. 

40. 

so 

0.00 
3-34 
13-38 
30.10 
53- 5X 
83.61. 

0.03 
40s 
M.75 
39.14 
56.22 
-86.99 

0.13 
482 
16.19 
34-aS 
58.99 
90.43 

0.30 

S.65 
17.69 
36.4a 
61.84 
93.94 

0.54 
6.55 
19.26 
38.66 
64.75 
97. 5« 

0.84 
7.5* 
so. 90 
40.97 
67.72 
101.17 

1. 90 
8.56 
39.61 
43  34 
70.77 
104.88 

1.64 
9.67 
«4.38 
45.78 
.73.88 
to8.66 

a.  14 
X0.84 
96.29 
48.29 
77.05 
iia.50 

a. 71 
X2.07 
a8.,3 
50.87 
80.30 
X16.49 

Formula 


/  5^80  y 

^_  \6ox6o/ 


F"*  (in  miles  per  hour) 


:  0.033445  V^, 


64.32 

For  computations  connected  with  the  movement  of  trains  the  following  Tftble  iz8 
should  be  used. 


374t  The  formula  of  par.  371  assumes  that  the  body  is  in  motion  as 
a  whole,  but  that  its  parts  are  at  rest  relatively  to  each  other.     In  a  mov* 
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ing  train  this  is  not  so ;  for  the  wheels  and  axles,  in  addition  to  their  for- 
ward motion,  are  in  rapid  rotation*  so  that  additional  energy  is  stored  up 
within  them  as  in  so  many  fly-wheels.  To  put  the  same  truth  in  another 
way :  Each  particle  in  the  wheels  and  axles  (except  on  the  axis)  moves 
more  feet  per  second  through  space  (albeit  in  a  curved  path)  than  the 
train  as  a  whole,  so  that  they  necessarily  have  more  energy  sU^red  within 
them. 

The  energy  due  to  the  rotation  of  the  wheels  and  stored  up  in  them 
as  in  a  fly-wheel  is  usually  computed  separately  from  that  which  thcjr 
have  in  common  with  the  rest  of  the  train,  when  it  is  computed  at  til ; 
but  for  all  purposes  in  connection  with  the  motion  of  trains  for  which 
the  one  is  required  to  be  known,  the  other  may  be  said  to  be  Also,  and  ir. 
Table  ii8  the  two  are  included  together.  If  the  wheels  were  not  in  con- 
tact with  the  rails,  but  were  mounted  like  fly-wheels  within  the  car,  they 
would  exercise  no  effect  upon  the  forward  motion  of  the  train.  After 
the  train  had  been  brought  to  a  stop  they  would  continue  to  spin  around 
indefinitely  until  stopped  by  their  own  friction ;  but,  being  in  contact 
with  the  rails  (or  if  mounted  on  the  body  of  the  car  and  connected  with 
the  wheels  by  gearing),  they  act  very  effectually  to  carry  the  train  dong 
just  so  much  farther,  in  the  same  way  as  the  rotating  fly-wheel  on  the 
little  toy  locomotives,  which  almost  every  one  has  seen,  causes  the  latter 
to  move,  being  in  that  case  the  only  motive- ]X)wer. 

379i  The  amount  of  energy  in  any  rotating  body  is  determined,  ab  may  be 
seen  in  any  treatise  on  mechanics,  by  determining  the  position  and  velocity  of 
a  point  called  the  centre  of  gyration,  which  is  the  point  at  which,  if  the  whole 
mass  of  the  rotating  body  were  concentrated,  any  given  force  would  communi- 
cate the  same  velocity  of  rotation  as  it  does  to  the  actual  body.  Motion  in  a 
circular  or  other  curved  path  at  any  given  linear  velocity  means  the  accumula- 
tion of  the  same  amount  of  energy  as  if  the  body,  as  a  whole,  were  moving  in  a 
right  line  at  the  same  velocity,  and  if  the  body  be  both  revolving  and  moving 
forward,  like  the  wheels,  the  two  are  separate  and  in  addition  to  each  other. 

376.  The  manner  of  determining  this  radius  of  gyration  it  is  needless  to  go 
into  in  detail.  According  to  the  pattern  of  wheel,  it  will  vary  between  0.7  and 
0.8  of  the  actual  radius,  being  in  car  wheels  nearer  0.7  and  in  locomotive  driven 
fully  0.8.  Assuming  a  minimum  radius  of  0.7,  it  will  be  plain  that  poinit  on 
that  circle  are  rotating  with  a  linear  velocity  of  0.7  times  the  velocity  of  the 
train,  and  hence  that  the  rotative  energy  only  of  the  wheels  will  be  0.7*  or  0.49 
—in  round  numbers  one  half  that  due  to  the  forward  motion  of  the  wheels  in 
common  with  the  rest  of  the  train.  Really  it  should  be  a  little  more  than  this 
even  figure  for  ordinary  patterns  of  wheels,  and  in  locomotives  it  is  fully  six- 
tenths. 
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Estimating  ordinary  car  wheels  to  weigh  2\  tons  per  8- wheeled  car,  or  561 
pounds  per  wheel,  the  ratio  of  the  weight  of  the  wheels  to  the  total  weight  will 
be  about — 


Weighing 

Per  cent  of  weight  of  wheels 

Making  an  addition  to  the  total 
energy  of  the  train  of  about.. . . 


In  a  Pasaenser 
or  Loaded 
Freii^ht  Car. 


22|  tons. 
10  p.  c. 

5  p.  c. 


In  an  Empty 
Freight  Car. 


9  tons. 
25    p.  C. 

I2i  p.  C. 


In  Locomotire  aod 
Tender. 


10  to  I2i  p.  C. 
6  to    7i  p.  C. 


We  may  say,  therefore,  that  the  rotative  energy  of  the  wheels  will  add 
about  6  per  cent  as  a  minimum  to  the  accumulated  energy  or  '*  velocity  head  " 
of  the  train  as  a  whole,  in  the  case  of  ordinary  passenger  or  loaded  freight 
trains,  which  with  very  heavily  loaded  cars  may  be  a  little  less,  but  in  the  case 
of  long  trains  of  empty  cars  may  be  some  4  or  5  per  cent  higher.  Under  this 
assumption,  assuming  6.14  per  cent  for  ease  of  computation,  Table  118  was 
computed,  which  is  the  proper  one  for  use  in  all  computations  concerning  the 
energy  stored  in  trains  at  various  velocities. 


Table  1ia 

Total  Energy  of  Potential  Lift  in  Vertical  Feet  (or  Velocity  Head) 
IK  Trains  moving  at  Various  Velocities. 

Including  the  Effect  of  the  Rotative  Energy  of  the  Wheels  for  Passenger  or  Loaded 
Freight  Trains,  assumed  at  6.14  per  cent  of  the  total  energy.  For  trains  of  empty 
flat  or  coal  can  add  about  4  per  cent  to  the  quantities  below,  and  proportionately  for 
mixed  trains. 


MiLSS 

Per 

Hour. 
Vel.  ft.. 

0. 

0.00 

1. 
0.04 

2. 

0.14 

8. 
0.3a 

4. 

0.57 

5. 

0.89 

6. 
i.«8 

7. 

1.74 

8. 
«.a7 

0. 
a.88 

MiLBS 

Pkr 
Hour. 

.0 

.1 

.2 

.3 

.4 

.5 

.6 

.7 

.8 

.• 

10 

3.55 

3.6a 

3.69 

3.77 

3.84 

3.9a 

3.99 

4.07 

4. IS 

4.aa 

II 

sa 

»3 

14 

Jl::::;: 
;r::::: 

«9 

4.30 

5  II 
6.00 

6.96 

7.99 
9.09 

10.  a6 
ia.8a 

4.38 
5.19 
6.09 

8.10 

9.ai 

10.39 
It. 63 

xa.96 

4.46 
S.a8 
6. 19 

7.16 
8.ax 
9.3a 
10.51 
11.76 
J3.09 

4-54 

9-44 
10.64 
IX. 90 
13.33 

5.46 
6.38 

737 
8.43 
9-55 
10.76 
ia.03 
13.37 

4.70 

6.47 
7-47 

\% 

10.88 
ia.x6 
13. 5» 

6. 57 

7-57 
8  6s 
9.79 
XX. 01 
xa.ao 
13.64 

4.87 

7.68 
4.76 
9.90 

11.13 

6.76 

It 

10. oa 

II. a6 
ia.56 
13-92 

503 

1% 

XO.I4 

11.38 
xa.6Q 
14.06 

20 

14. ao 

14.34 

14-49  1     14  64 

14.78 

'4.93 

15.08 

'Sa3 

15.38 

15.59 
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Table  118. — Continued. 


MlLBS 

Pbr 
Hour. 
Vcl.  ft.. 

0. 
coo 

1. 
0.04 

8. 

0.X4 

0.3a 

4. 
O.S7 

5. 
0.89 

t.«8 

7. 
1.74 

8. 
a.ty 

a 

9.M 

MiLBS 

Pbr 
Hour. 

.0 

•  1 

.2 

.3 

.4 

.5 

.6 

.7 

.8 

•• 

20    ... 

X4.ao 

14.34 

14.49 

14.64 

M-78 

14-93 

15.08 

15.93 

15.38 

«5.5> 

ai 

«4 

3::::: 

•9 

'5.67 
17.19 
18.79 

*>.46 
aa.20 
•4. 00 

•5J8 

15-83 
17.35 
18.95 

90.63 
aa  38 
24.18 

96.07 
28.03 
30.06 

«5.97 
17. 5t 
19. IX 

90.80 
33.56 
8437 

26.37 
98.33 
30.37 

16. 13 
X7.67 
19.27 
ao  98 

94.56 
96.46 
a8.43 
30.48 

16.28 
17.83 
19.44 

91. 16 
39.93 

a4.75 
96.66 
98.64 
30.69 

X6.43 
«7-99 
X9.6X 

91.34 
93.10 

"4  93 
96.85 
98.84 
30.90 

16.58 
19.78 

91. 5T 
93.38 

95.  xa 

97.05 
29.05 
31.11 

16.73 
18.31 
19.95 
91.68 
8346 
95.31 
97.9., 
99-95 
31. 3» 

16.88 
18.47 
90.19 

91.84 
93  64 
95-50 

%:^ 

31-53 

90.39 
91.0a 

31.74 

30 

3x95 

3:1.16 

33.18 

33.60 

39.81 

3303 

33.95 

33.47 

3369 

3390^ 

3«  

3a 

33 

34 

%:■:. 
a:::::: 

39 

|i 

41.04 
43  49 

46. ox 

51.96 
5400 

38.90 
41.28 

48.87 

39  •«3 
41.53 

54.56 

34.79 
37  •<H 
39-37 

41.77 

49-39 
53.08 
5484 

35. ox 
37.97 
39.61 

43.0a 
44.50 
47.04 
49.66 
5a. 36 
55." 

35.94 
37.50 
39.85 

43.26 
44-75 
47.30 

49.93 
59.63 
55.40 

35.46 

40.08 

42.51 
45.00 
47  56 
50.90 

35.68 
37-97 
40.39 

4a.75 
45.96 
47.8a 

50.47 
53.  »8 
55.06 

35.91 
38.30 
40.56 
43.00 

'56.34 
59.10 

36.13 

u 

43.94 

51 .00 

5S.59 

40.  ... 

56.80 

57.09 

57.37 

57.66 

57.95 

58.34 

1    58.5a 

58.81 

59-39 

4« 

4a 

43 

44 

%■:::::. 

49 

§.12 

65.64 
68.73 

71.89 
75." 
78.4a 
81.79 

85  24 

59-97 
62.99 
65.94 
69.05 
79.  ax 
75.45 

83.13 
85 -59 

60.37 
«9.3« 

85.94 

60.56 

6968 
73.86 

76.  XI 

86.39 

60.86 

Ui] 

70.0a 

76.44 
79.76 
83.17 
86.64 

61.15 

70.34 
73-50 
76.77 

80.10 

8v5X 
86.99 

61.45 

67.69 

70.65 

73 -8a 
77.10 

80.44 
83.85 
87.34 

61.74 
64.73 
67.80 

70.97 
74.  «5 
77.43 

80.77 
84.30 
87.69 

63.04 

7i.a8 
74.47 
77.76 

8r.ix 

62.33 
65 -34 
68.43 

71.60 
74.79 
78.09 

81.45 

50.   ... 
Difb... 

88.75 

3-59 

127.80 

4.30 

173.95 
5.01 

133.10 
4.36 

178.96 
5.07 

95.99 
3.73 

136.46 
4-44 

184.03 
5.15 

99.72 
3.80 

140.90 
4.S« 

189.18 
5.aa 

xo3.5a 
3.87 

145.4X 
4.58 

X94.40 
5.99 

107.39 
3.94 

111.33 
4-01 

154.64 
4.79 

905  05 
5.43 

"5. 34 
408 

159.36 
4-79 

910.48 
5.50 

164.15 
4.87 

915.98 
5.58 

123.58 
4.23 

169.09 
4.93 

Formula :  Vel.  head  : 


'ao33445''* 


«;•  in  ft.  per  sec.  _  1.467*^*  (in  miles  per  hour) 
64.3a  ""  64.3a 

To  which  add  6. 14  per  cent  for  rotative  energy  of  the  wheels  ■  0.002055  F* 

Giving  as  the  final  formula,  by  which  the  table  is  computed,  Vel,  head  as  0.035500  P'* 


The  above  table  is  exact  for  the  even  miles.    The  heights  for  tenths  of  a  mile  per  he  1  r 
\  filled  in  by  interpolation,  and  the  last  digit  may  be  in  error. 
The  process  of  computing  the  result  of  a  brake-test  by  the  aid  of  this  table,  which  maj 
be  useful  for  reference  in  connection  with  it,  is  as  follows  : 
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FIELD  NOTES  REQUIRED  FOR  COMPUTING  BRAKE  TESTS. 

1.  Speed  in  miles  per  hour  at  instant  of  applying  brakes. 
3.  Distance  run  after  applying  brakes,  in  feet. 

3.  Rate  o/grade^  ascending  or  descending,  in  per  cent,  i.e.,  feet  per  station  of  zoo  ft 

4.  Proportion  of  the  total  weight  of  the  train  to  which  brahes  were  applied,  (Except 
•as  necessary  to  determine  this  proportion^  the  total  weight  of  the  train,  or  the  total  weight 
•on  braked  or  unbraked  wheels,  is  unessential,  and  does  not  enter  into  the  computation.) 

To  these  essential  notes  should  preferably  be  added : 

5.  Time  of  stop  in  seconds  (best  taken  with  a  stop-watch). 

PROCESS  OF  COMPUTATION. 

z.  Take  from  the  table  the  height  in  vertical  feet  corresponding  to  its  speed,  Le.,  the 
'"  Vel.  head."  Divide  it  by  the  length  of  the  stop  in  stations  of  100  ft.  The  quotient 
(which  will  in  all  ordinary  cases  be  between  the  extreme  limits  of  2.00  and  20.00)  is  the 
equivalent  grade  of  retardation  for  a  stop  on  a  level  grade. 

2.  To  this  quotient  add  the  actual  rate  of  grade,  if  descending,  or  subtract  it  if  ascend- 
ing. Subtract  also  the  grade  representing  the  average  train  resistance  during  the  entire 
-Stop,  which  may  be  approximately  assumed  as  follows : 

Miles  per  hour. 

Initial  speed, 25       30       40       50       55       60 

and  less. 

Pouods  per  ton  (3000  lbs.). 


Average  resistance  during  stop,    .    .    8         9       10       Z2       Z4       z6 

Per  cent  (or  feet  per  100). 

Equivalent  grade, 0.4     0.45     0.5      0.6      0.7     a8 

3.  The  resulting  sum  or  difference  is  the  actual  equivalent  grade  of  retardation^  in  feet 
per  zoo :  or  the  effect  of  the  brakes  as  a  whole  on  the  train  as  a  whole.  The  figures  ex- 
pressing this  grade,  as  5.00,  8.50,  Z2.45,  express  also  the  efficiency  of  the  brakes  upon  the 
train  as  a  whole,  in  percentages  of  the  total  weight  of  the  train. 

4.  Divide  this  grade  or  percentage  by  the  per  cent  of  the  total  weight  of  the  train 
upon  which  brahes  acted  or  were  adapted^  intended,  or  expected  to  act.  The  quotient  is 
the  actual  efficiency  of  the  brakes  upon  the  load  carried  by  the  braked  wheels,  or  upon 
that  portion  thereof  which  it  was  intended  to  rely  upon  in  proportioning  the  brakes. 
This  quotient  will  always  lie  between  the  extreme  limits  of  25.00  and  i.oo,  usually  be- 
tween 3.00  and  Z4.00,  and  is  the  only  one  by  which  comparisons  with  different  trains 
having  differently  distributed  brakes  can  properly  be  made. 

Byfonn«la:Gr«i«of«UMadon  =  :^^j  +  «'«?^^^^rPS-«-~}   - 

Grade  of  retardation 

grade  of  rolling  friction ;  and 7-— — 7-—: . .  .   ^—r --3  «  Efficiency  of 

*  *  p.  c  of  wt.  of  tram  on  which  brakes  adied 

Imkes'  in  per  cent  of  weight  on  which  they  acted. 

EXAMPLES. 

I.  Train  with  9i  (75  pc  cent)  of  weight  braked;  20  miles  per  hour;  284  ft  (2.84 
ttatioDs),  distance  run ;  grade,  52.8  ft.  per  mile  (z.o  per  cent)  descending. 
22 
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Assumed  average  grade  of  rolling  friction,  as  above,  =  a4.    Then 

14.  ao  (from  table) 

-^ =  5.00  +  X.00  -  0.4  =  5.6  +  a75  =  7.47, 

being  the  percentage  of  the  efficiency  of  the  brakes  or  rate  of  an  equivalent  grade ;  and 
grade  of  7.47  X  ao  =  159.4  lbs.  per  ton  retarding  force  from  brakes. 

3.  Train  90  per  cent  braked ;  60  miles  per  hour ;  1014  ft.  length  of  stop ;  grade,  26.4 
ft.  per  mile  (0.5  per  cent)  ascending. 

Assumed  average  grade  of  rolling  friction,  as  above,  =  aS. 

137.80  (from  table)  ^  « 

=  12.60  -  0.50  —  0.8  =  11.30  -»-  0.90  =  12.56. 

377.  The  magnitude  of  any  force  is  expressed  (in  English)  in  pounds 
or  some  multiple. 

The  work  done  (or  which  has  been  or  can  be  done)  by  the  continued 
application  of  any  force  is  expressed  in  foot-pounds^  i.e.,  by  the  force  in 
pounds  multiplied  by  the  distance  in  feet  through  which  it  acts  or  has 
acted  or  can  act.  A  Consolidation  locomotive  has  a  tractive  force  of,  say» 
20,000  lbs.  The  Work  done  by  such  an  engine  in  running  a  mile  is 
20,000  X  5280  =  105,600,000  foot-pounds.  A  horse-power  is  33,000 
foot-pounds  per  minute.  If,  therefore,  such  an  engine  run  a  mile  in  4 
.     105.600,000     „     , 

m mutes  Its  horse- power  is =  800  horse-power.  If  it  run  a  mile 

^  33.000  X  4 

.  ,  ,      ,     105,600,000 

ui  5  minutes  it  is  exertini?  a  force  of  only =  640  horse-power. 

33,000  X  5 

If  a  train  at  a  certain  velocity  has  an  average  resistance  of  10  pounds 
per  ton,  the  power  consumed  by  it  will  be  10  foot-pounds  per  ton  per 
foot,  or  52.800  foot-pounds  per  ton  per  mile.  If,  again,  the  resistance  of 
brakes  be  added,  assuming  the  total  pressure  on  the  brake  blocks  to  be 
equal  to  half  the  weight  of  train  or  1000  lbs.  per  ton,  and  assuming  the 
coefficient  of  friction  to  be  at  0.16  (it  is  in  reality  very  variable),  the  re- 
tarding force  of  the  brakes  will  be  1000  X  0.16  =  160  lbs  per  ton.  and 
the  work  done  per  ton  by  the  brakes  (in  dissipating  energy)  will  be  160 
foot-pounds  per  foot  through  which  the  brakes  act. 

378.  The  same  amount  of  energy  (in  excess  of  all  retarding  forces) 
communicated  from  any  source  to  any  body  moving  in  any  direction 
will  cause  that  body  to  move  through  space  with  the  same  velocity. 
The  DIRECTION  of  the  motion  may  vary.  The  velocity  of  motion  will 
not  vary,  and  will  always  be  equal  to  that  required  to  lift  the  body 
through  the  vertical  height  through  which  the  body  would  have  to  fall 
freely  in  a  vacuum  to  acquire  that  velocity. 


CHAP,  IX.^RISE  AND  FALLr-EFFECT  OF  VELOCITY,     339 


379.  From  the  above  it  necessarily  results  that  it  is  a  general  law  of 
motion  on  inclined  planes 
that  a  body  descending 
freely  along  any  incline, 
regular  or  irregular,  as 
AC,  AD,  AE,  or  AF,  Fig. 
62,  under  the  action  of 
the  same  vertical  force,  as 
gravity,  will    be  moving 


h 


o 

Fig.  6a. 

through  space  at  any  point,  C,  D,  E,  or  F,  which  lies  at  the  same  verti- 
cal distance  below  A,  with  the  same  velocity  as  it  would  have  at  B  if  it 
had  fallen  verticaMy  through  AB,  The  direction  of  motion  will  vary 
in  each  case.  The  time  of  descending  to  the  line  bb  will  also  vary  in 
each  case,  but  the  velocity  with  which  the  body  is  moving  through  space 
as  it  passes  any  given  level  bb  will  always  be  the  same,  by  whatever  path 
it  has  reached  that  level,  and  always  that  "  due"  to  the  vertical  height  of 
the  plane  (less  the  loss  by  friction),  this  being  the  necessary  result  of 
the  fact  that  the  same  number  of  foot-pounds  of  work  have  been  com- 
municated to  the  body  in  either  case. 

380.  The  time  occupied  in  the  descent,  if  it  be  a  regular  plane,  will 
be  greater  than  that  "  due*'  to  the  vertical  fall  in  the  ratio  of  the  length 
of  the  plane  to  its  height.  If  it  be  a  curved  or  broken  surface,  the  time 
of  descent  will  bear  no  such  constant  ratio,  but  the  final  velocity  at  a 
given  vertical  distance  below  A  will  in  all  cases  be  the  same. 

381.  Conversely,  the  accelerating  or  retarding  effect  of  gravity  on 
any  incline,  and  in  the  direction  thereof,  as  on  a  railway  grade.  Fig.  63, 
is  less  than  the  weight  of  the  body  in  the  same  ratio  as  the  height  ab 
of  the  plane  is  less  than  its  length 
ac ;  that  is  to  say,  the  force  Wy 
Fig.  63.  which  represents  the 
weight  of  the  body  O  acting  verti- 
cally downward,  may  be  resolved 
—or  rather  resolves  itself— into 
the  force/ acting  parallel  w'ith  the 
plane  and  tendinjj  to  produce  mo- 
tion down  it,  and  the  force  W* — (al- 
ways less  than  W) — acting  in  the 
direction  R,  perpendicular  to  the 


b" 7'- 


Fig.  63. 


rail,  ac  representing  the  actual  pressure  of  the  wheel  thereon.     It  is  geo- 
metrically evident  from  Fig.  63  (on  account  of  the  similarity  of  triangles) 
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that  the  force  /  (technically  known  as  the  grade  resistance,  although  in 
descending  it  is  not  a  resistance  but  an  accelerating  force)  bears  the  same 
ratio  to  the  weight  that  the  rise  in  any  distance  does  to  the  length  ac, 
measured  on  the  slope,  and  not  korisontaUy.  Practically,  however,  on  any 
ordinary  railway  grade  the  horizontal  distance  be  is  not  sensibly  differ- 
ent from  the  length  measured  along  the  surface  of  the  rails  ac,  and  hence 
it  is  customary  and  proper  to  assume  dc  :^ac\  whence  we  have,  approxi- 
mately, 

Wbc' 

or,  if  we  let  the  horizontal  distance  be  =  lOO,  and  the  height  abz=r  = 
rate  of  grade  or  rise  in  loo  (whether  feet  or  other  horizontal  unit,  if  we 
use  the  same  for  both  vertical  and  horizontal),  then  we  have 

IV"  loo^^^"  loo- 

382.  If,  in  this  equation,  we  let  ^  =  2000  =  the  number  of  pounds  in 
a  ton,  we  have 

/=2or, 

or.  The  grade  resistance  in  lbs.  per  ton  =  rate  of  grade  per 
CENT  X  20.  This  rule  should  be  memorized  by  every  railroad  engineer, 
preferably  in  the  still  simpler  form  :  "  Rate  of  grade  in  tenths  X  2."  E.  g. 
on  a  I  per  cent  or  i.o  grade  the  grade  resistance  is  20  lbs.  per  ton ;  on  a 
0.4  grade,  8  lbs.  per  ton. 

For  the  long  ton  of  2240  lbs.  it  is  only  necessary  to  increase  the  re- 
sult by  12  per  cent.    The  rule  amounts  tone  more  than  saying  that  if 

I      the  rate  of  grade  be  yJu,  the  resistance  per  ton  will  be  ^  ton,  which  is 
20  lbs. 

i  "  383.  The  trifling  importance  of  the  error  in  assuming  in  Fig  63,  that,  for 

all  practical  purposes,  the  hypothenuse  ae  and  the  base  ai  may  be  assumed 
equal,  when  computing  grade  resistance,  is  shown  by  Table  119. 

On  a  4  per  cent  grade,  which  may  be  considered  the  utmost  limit  of  ordi- 
nary practice,  the  error  in  the  computed  resistance  is  only  0.0008,  or  less  than 
one  tenth  of  i  per  cent.  On  the  heaviest  grade  on  which  the  locomotive  has 
ever  worked,  10  per  cent,  the  error  Is  only  one  half  of  one  per  cent. 

The  error  can  be  avoided  by  substituting  for  the  actual  weight.  fT,  Fig.  63, 
the  value  of  the  component  PV*  at  right  angles  to  the  plane ;  but  for  any  grade 
less  than  the  most  extreme  this  is  unnecessary  trouble,  as  the  error,  what  there 
is  of  it,  tends  to  safety  by  exaggerating  the  grade  resistance. 


CHAP,  IX^—RISE  AND  FALL^EFFECT  OF  VELOCITY.    34I 


Table  119. 

Comparative  Length  Per  Station  of  100  Ft.  (or  other  Unit)  or  Various 
Grades,  measured  Horizontally  and  Along  the  Slope. 

Gfring  also  the  percentage  of  excess  in  the  computed  grade  resistance  under  the  rule 

/=  aor  of  par.  38a. 


Rise  in  loa 

(a*,  Fiy.  63.) 

(=s  rate  of  grade 

per  cent.) 

Length  on  Slope 
for  Horizontal  Distance 

(^)  of  ICO. 

1. 00 

100.005 

2.00 

100.020 

3.00 
4.00 

100.045 
100.080 

5.00 
6.00 

100.125 
100.180 

7.00 

100.245 

8.00 

100.319 

9.00 

100.404 

10.00 

100.499 

Note. — This  table  likewise  affords 
a  good  opportunity  for  testing  the 
convenient  rule  elsewhere  given  for 
solving  right  -  angled  triangles  of 
small  altitude,  viz. : 

Diff.  between  hyp,  and  base  =  A/.* 
-•-  twice  hyp,  or  base  (whichever  is 
known). 

It  will  be  seen  to  be  correct  with 
these  triangles  to  within  a  very  mi* 
nute  percentage. 


384t  The  grade  which  produces  a  longitudinal  force  precisely  equiva- 
lent in  pounds  per  ton  (or  any  other  unit)  to  the  "rolling  friction"  of  the 
car  at  any  given  velocity  is  called  the  grade  of  repose  for  that  velocity, 
being  that  grade  on  which,  if  a  car  or  train  were  descending,  the  accel- 
erating force  of  gravity  would  just  balance  the  resistance  to  motion,  and 
hence  enable  it  to  continue  in  motion  forever  at  the  same  speed,  neither 
gaining  nor  losing  velocity,  which  is  the  theoretical  condition  of  all 
bodies  to  which  a  given  velocity  has  once  been  communicated,  accord- 
ing to  Newton's  first  law  of  motion. 

385.  As  the  frictional  resistance  per  ton  varies  with  either  the  veloc- 
ity or  the  length  of  train,  the  "  grade  of  repose"  will  also  vary  with  either ; 
but  these  grades,  as  determined  by  Table  166.  in  Chap.  XI 1 1.,  are  given 
in  Tables  120,  180,  pp.  358.  579. 

386.  The  term  "  grade  of  repose'*  is  ill-chosen,  and  originated  in  the  mistaken 
idea  that  a  grade  which  was  heavy  enough  to  more  than  equal  the  resistance  of 
motion  when  a  train  was  once  moving,  was  heavy  enough  to  start  a  train  from 
a  sute  of  rest.  In  reality,  a  grade  several  times  heavier  is  necessary,  and  this 
latter  grade  only  can  properly  be  called  a  **  grade  of  repose."  But  the  ill- 
chosen  term  is  still  the  common  one,  as  is  likewise,  unhappily,  the  erroneous 
idea  in  which  it  originated.  Otherwise,  probably,  there  would  be  fewer  stations 
on  limiting  grades. 
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387.  When  a  railway  train  descending  a  grade*  or  any  other  falling 
body,  is  acted  upon  by  an  accelerating  force  which  remains  uniform. — 
like  the  traction  of  a  locomotive  or  gravity, — in  opposition  to  a  retarding 
force  which  increases  with  the  velocity,— rl ike  the  resistance  of  a  train, — 
the  velocity  of  motion  will  continue  to  increase  until  the  retarding  force 
becomes  equal  to  the  accelerating,  and  thereafter  the  body  will  continue 
in  motion  indefinitely  at  a  uniform  velocity.  The  net  resultant  of  all 
the  forces  acting  is  then  zero,  and  consequently  the  body  continues 
indefinitely  in  motion  at  an  unvarying  velocity,  as  theory  requires. 

388.  This  sutement  should  be  read  over  until  its  meaning  is  fully 
grasped.  A  railway  train  in  motion  at  a  uniforni  velocity  is  acted  on  in 
one  sense  by  two  forces,  but  in  a  truer  sense  by  no  force.  The  frictional 
and  other  resistances  and  the  traction  of  the  locomotive  act  upon  and 
destroy  each  other  within  the  body,  without  either  acting  upon  the  body 
itself,  except  to  produce  internal  stress.  Such  a  body  is  therefore  one  of 
the  nearest  examples  in  practical  mechanics  of  Newton's  abstract  con- 
ception of  a  body  moving  on  indefinitely  in  vacuo  (rom  original  impulse, 
without  gain  or  loss  of  energy,  as  do  the  heavenly  bodies. 

389.  Under  such  conditions  any  new  force— whether  accelerating 
or  retarding,  like  a  change  in  the  rate  of  grade  or  in  the  tractive  force  of 
the  locomotive — will  act  upon  the  body  precisely  as  if  no  other  forces 
existed  to  act  upon  it ;  i.e.,  the  whole  of  the  new  force,  undiminished 
by  frictional  or  other  losses,  will  act  upon  the  body  to  vary  its  velocity, 
and  will  vary  it  precisely  as  theory  requires.  This  fact  bears  with  it  im- 
portant consequences. 

To  illustrate  this  interconvertibility  of  work  and  velocity :  Let  us  assume 
any  body,  as  a  car,  weighing  20,000  pounds  to  have  fallen  freely  (i.e.,  without, 
or  in  excess  of,  the  loss  by  friction)  16.08  feet.  It  would  then  have  20,000  X 
16.08  =  321,600  foot-pounds  of  work  stored  up  in  it,  and  would  be  moving 
through  space  with  the  precise  velocity  of  32.16  feet  per  second  or  about  21 
miles  per  hour. 

If,  instead  of  having  fallen  vertically,  either  gravity,  or  the  tension  on  the 
draw-bar.  or  any  other  force,  had  been  communicating  to  that  same  car  body 
continuously  a  force  of  20  pounds  (or  one  pound  per  ton  in  excess  of  all 

321  600 

resistance),  the  car  would  have  to  move  through  a  distance  of  - — r=  z6,o8o 

20 
feet  to  store  up  within  itself  321,600  foot-pounds,  and  hence  to  acquire  the  same 
velocity  that  it  acquires  when  falling  freely  through  space,  or,  when  acted  upon 
(in  any  direction)  by  a  force  equal  to  its  weight,  in  16.08  ft. 

390.  This  velocity  once  acquired,  the  corresponding  amount  of  energy  stored 
in  the  car  may  be  expended  in  any  one  of  the  following  ways : 

First.  It  may  (theoretically)  by  proper  mechanical  appliances  be  made  to  lift 
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Che  body  vertically  through  a  height  of  16.08  feet,  which  it  will  do  in  one  second 
of  time,  and  bring  it  to  a  state  of  rest. 

391.  Secondly,  It  may  be  made  to  lift  the  body  up  an  inclined  plane  A^  A\ 
A'\  A"\  Fig.  64,  as  on  a  grade  of  any  rate,  against  the  action  of  gravity.     In 


Fig.  64. 

this  case,  if  there  be  no  other  resisting  force  but  gravity,  the  body  will  rise 
through  the  same  vertical  height  in  all  cases  before. coming  to  rest.  The  dis- 
tance run  and  the  time  occupied  in  the  ascent  will  alone  vary.  The  vertical 
elevation  surmounted  will  not  vary.  But  as  there  is  a  resisting  force  (rolling 
friction)  which  is  so  much  per  foot  run,  these  conditions  do  not  precisely  obtain 
in  practice. 

392.  Thirdly,  It  may  be  made  to  propel  the  body  on  a  level  against  the 
resistance  of  axle  and  rolling  friction.  If  the  natural  resistance  to  motion  be 
7  lbs.  per  ton,  or  70  lbs.  for  the  car,  its  accumulated  energy  of  321,600  foot- 
pounds will  continue  it  in  motion  for  a  disunce  of ^ =  4594  feet  before  it 

70 

comes  tcy  a  state  of  rest. 

This  '*  rolling  friction,"  so  called,  of  7  or  a  pounds  per  ton  of  2000  pounds  is 
precisely  equivalent  in  its  mechanical  effects  to  a  grade  rising  7  or  a  feet  in 
2000,  or  to  the  *'  grade  of  repose"  before  explained  (par.  384). 

It  follows,  therefore,  that  any  given  grade  other  than  ia  level  is  equivalent  in 
its  mechanical  efifect  upon  the  train,  if  it  be  an  ascending  grade,  to  the  actual 
rate  of  grade //»j  the  grade  of  repose;  and  if  it  be  a  descending  grade,  to  the 
actual  rate  minus,  the  grade  of  repose. 

393.  Fourthly,  The  accumulated  energy  of  the  car  may  be  sooner  exhausted 
by  calling  in  the  action  of  brakes  in  addition  to  the  resistances  of  gravity  and 
rolling  friction.  If  there  be  brake-blocks  on  half  the  wheels  only  (which  has 
until  recently  been  the  general  custom  for  freight  service),  and  the  pressure  on 
them  be  equal  to  the  load  on  the  wheel,  which  is  somewhat  more  than  that 
which  the  ordinary  brake  leverage  is  intended  to  give  (modern  experiments 
indicate  that  not  more  than  two  thirds  of  the  load  on  the  wheels  is  a  safe 
pressure),  and  if  the  coefficient  of  friction  between  brake  and  wheel  be  \  which 
is  about  an  average  (it  varies  in  reality  from  \  to  i)  then  the  retarding  forces 
on  the  car  will  be— 

Brakes,  ?^^52?  x  i  X  t  =  1,667  lh«. 

Normal  rolling  friction  as  above  =      70   " 
Resistance  of  grade  if  on  a  level  =       o   " 


Total  resistances  on  a  level  =  i,737  lbs.  or  173.7  lbs.  per 
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ton  of  2O0O  IbSk     The  car  will,  consequently,  come  to  a  state  of  rest  on  a  lev^ 

grade  in  a  distance  of  - — ^ r^ '•  =  185   feet,  supposing  the  brakes  to  be 

instantly  applied  and  with  their  full  force,  neither  of  which  is  very  likely  to  be 
the  case. 

If  the  car  be  on  an  ascending  or  descending  grade  instead  of  on  a  level  the 
-|-  or  —  resistance  of  the  grade  is  to  be  included  among  the  resisunces.     If  the 

173.7 
car  stood  on  a  descending  grade  of  ~^-=^'  =  8.69  per  cent,  or  45S  ft.  per  mile,  it 

would  continue  in  motion  forever  at  the  same  velocity  even  with  brakes  set. 

This  has  repeatedly  been  proven  practically  on  8  and  10  per  cent  grades. 

If  there  were  10  cars  in  the  train,  moving  at  the  velocity  of  32.16  feet  per 

second,  and  only  one  of  them,  as  above,  had  brakes  set,  then  we  should  have- 
Brake  resistance,  1*667  lbs. 
Rolling  friction  70  X  10,  700    " 

Total  resistances  on  a  level.  2,367  lbs. 

3,216,000  ft. -lbs. 

and  = T— jr =  ^359  feet,  as  the  distance  in  which  the  train  would  come 

2,367  lbs.  ^^^ 

to  a  state  of  rest.* 

394i  Fifthly,  The  accumulated  energy  of  the  car  may  be  made  to  act  con- 
jointly with  the  full  power  of  the  loco- 
motive to  carry  it  over  a  particularly 


•'-r 


difficult  gradient.  If  the  full  power 
of  the  locomotive  is  just  sufficient  to- 
carry  the  car  or  train  over  any  grade 
of  a  per  cent.  Figs.  65  to  67,  the  en- 
ergy of  momentum  will  carry  the  car 
Fig.  65.  or  train  up  a  grade  which  rises  in  all 

16.08  feet  higher;  whether  that  rise 
be  by  a  uniform  excess  of  rate,  as  in  Fig.  65,  or  in  a  local  excess  at  certain 
points,  as  in  Figs.  66  and  67. 

In  this  case  the  office  of  the  locomotive  is  simply  to  neutralize  all  grades- 
and  rolling  resistances  due  to  the  a  per  cent  grade.  Ail  extraneous  forces  thus 
neutralizing  and  destroying  each  other,  the  vis  viva  of  the  body  lifts  it  through 
the  additional  rise  of  16.08  feet,  precisely  as,  and  to  the  full  extent  that,  theory 
requires;  but  if  the  power  of  the  locomotive  is  completely  used  up  on  the  a  per 

*  This  calculation  is  not  quite  correct,  because  the  wheels,  in  addition  to  their  linear 
velocity  in  common  with  the  remainder  of  the  car,  have  an  energy  of  rotation  which  adds 
some  6  per  cent  to  the  total  vis  viva  of  the  car,  as  noted  in  par.  374  et  seq.  Nor  should 
computations  of  this  kind  be  ordinarily  made  as  above,  but  by  the  '*  velodty-heads** 
given  in  Table  izS,  which  include  the  rotative  energy  of  the  wheels. 
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cent  grade,  the  train  will  come  to  a  state  of  rest  at  the  summit,  which  is  16.08 
feet  higher,  in  spite  of  the  exertion  of  the  fnll  power  of  the  locomotive  and  the 
aid  of  the  stored  energy  jointly.    Grades  so  operated  are  called  momentum 

GRADES. 


Fic  66.  Fig.  67. 

395i  Sixthly,  The  accumulated  energy  in  the  car  may,  in  theory,  be  made 
by  proper  mechanical  appliances  to  compress  a  spring,  drive  a  pile,  or  do  any 
other  Icind  of  worlc  whatsoever  capable  of  measurement  in  foot-pounds.  If  a 
spring  required  a  force  of  10,000  pounds  to  compress  it  one  inch  and  its 
resistance  continued  uniform,  then  the  energy  of  the  car  body  would  compress 

321,600 
the  spring  -rrrrr  =  3216  inches.    A  perfectly  elastic  body,  to  which  a  spring 

approximates,  would  immediately  give  back  this  energy  to  the  car  and  repel  it 
with  equal  velocity.  A  perfectly  inelastic  body,  such  as  a  bank  of  earth,  which 
required  a  pressure  of  10, coo  pounds  to  enable  a  body  of  the  size  of  the  car  to 
penetrate  it  one  inch,  would  (if  the  resistance  continued  uniform)  be  likewise 
penetrated  32. 16  inches,  and  would  not  repel  the  body.  The  energy  would  be 
converted  into  heat. 

A  pile  which  opposed  a  static  resistance  to  motion  of  100,000  pounds  would 

in  theory  be  driven  ~ — ^ =  3.21  feet,  or  322  similar  piles  would  be  driven 

'  100,000      J  '        -»  «- 

0.01  feet,  if  the  resistance  to  motion  were  uniform,  which  it  is  not 

396.  A  rod  of  iron  of  one  square  inch  section,  which  would  require  a  load 

of  26,000,000  pounds  to  extend  it  to    double  its    length  if  its  resistance  to 

extension  continued  uniform, — i.e.,  whose  modulus  of  elasticity  was  26  000.000, 

— would  sustain  a  force  of  only  some  50,000  pounds  without  rupture,  and  say 

25,000  pounds  without  producing  a  permanent  set.     Therefore,  if  those  effects 

are  to  be  avoided,  the  stress  on  the  rod  must  at  no  time  exceed  that  limU:  and 

since,  if  the  car  is  to  be  stopped  by  the  rod,  321,600  foot-pounds  are  to  be 

absorbed,  by  reaction  against  a  force  beginning  at  zero  (since  the  slightest 

force  will  extend  the  bar  somewhat)  and  gradually  increasing  to  50,000  or  25,000 

pounds  respectively,  we  have 

321,600  o  ^    r     . 

-^ =  128.64  feet 

50,000  -1-2 

as  the  length  which  the  rod  would  have  to  stretch  to  avoid  the  rapture,  and 

321.600  at. 

~= =  257.28  feet 

25,000-1-2 
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as  the  length  which  the  rod  would  have  to  stretch  to  avoid  exceeding  the  elastic 
limit.     But  (assumiog  uniformity  of  elasticity)  the  rod  can  only  stretch  in  any 

case  the      SO-ooQ  ^  ^^  j^^  length  I ■  without  rupture,  and  only  half  that 

26,000,000  u,3oo/ 

without  permanent  set. 

Therefore,  to  avoid  these  effects  and  yet  enable  the  bar  to  do  (or  use  up)  the 
requisite  amount  of  work  in  stopping  the  car,  it  would  have  to  be 

128.64  X  1300  =  167,232  ft.  long  to  avoid  the  rupture,  and 
257.28  X  2600  =  668,928  ft.  long  to  avoid  permanent  set; — 

which  are  rather  long  bars.  The  consequences  to  the  car  body  also  we  will  not 
consider,  but  the  example  will  serve  to  illustrate  the  laws  of  the  mutual  converti- 
bility of  energy  or  work,  and  velocity. 

397.  From  this  ready  interconvertibility  of  velocity  and  work 
results  the  undoubted  fact — too  little  considered  by  engineers — 
that  train  resistance,  in  practical  operation  (i.e.,  as  measured  by 
the  tension  on  the  draw-bar  of  the  locomotive,  or  graphically 
recorded  by  a  dynamometer)  bears  no  very  close  and  apparent 
relationship  to  what  may  be  called  the  dead  resistance,  as  deter- 
mined by  adding  the  nominal  grade  resistance  to  a  certain 
rolling  friction,  without  paying  any  regard  to  the  effect  of 
differences  of  velocity.  This  is  well  understood  by  all  those 
who  have  had  occasion  to  deal  with  dynamometer  experiments, 
and  is  the  greatest  difficulty  in  deducing  valuable  results  from 
such  experiments.  It  is  also  well  understood  in  a  practical  way 
by  locomotive  engineers,  who  appreciate  the  great  advantage  of 
a  ''  run  at  a  hill  "  and  the  disadvantage  of  a  stop  on  it. 

398.  Now  the  object  before  the  engineer  in  laying  out  a  rail- 
way is,  obviously,  to  lay  out  his  line  so  that  the  demand  on 
THE  LOCOMOTIVE,  and  not  the  absolute  g^ade  resistance  (which 
latter  is  in  itself  a  thing  of  no  moment),  shall  be  as  nearly  uni- 
form as  possible,  under  the  conditions  which  actually  exist  In 
the  daily  routine  of  operation.  If,  at  a  certain  point,  the  veloc- 
ity of  the  trains  has  certainly  to  be  increased,  in  addition  tQ 
overcoming  the  normal  grade  and  rolling  resistances,  the  gradi- 
ent is  in  effect  increased  at  that  point.  If  at  a  certain  other 
point  velocity  can  safely  be  acquired  before  reaching  it  and  then 


CHAP.  IX.—RISE  AND  FALL— EFFECT  OF  VELOCITY.    347 

surrendered,  the  grades  are  in  effect  reduced.  The  virtual  oi 
equivalent  profile,  including  these  effects  of  velocity,  is  what  th^ 
engineer  should  study,  and  should  consider  as  the  true  profile 
of  the  line  for  operating  purposes,  as  distinguished  from  the 
nominal  grades  shown  by  the  levels  and  the  plotted  profiles. 

399.  The  two  are  widely  different  even  in  freight  service, 
and  much  more  so  in  passenger  service.  Thus,  when  a  train 
starts  out  from  a  station  it  has  to  acquire  a  certain  velocity  as 
speedily  as  possible — say  15,  20,  or  40  miles  per  hour;  giving 
which  velocity  is  mechanically  equivalent  to  lifting  the  train 
vertically  (see  Table  118)  7.99,  14.20,  or  56.80  feet.  This  rise, 
divided  by  the  distance  in  which  the  velocity  is  or  must  be  at- 
tained, gives  a  grade  which  is  in  effect  an  addition  to  the  actual 
grade.  Thus,  if  there  be  a  station  at  A^  Fig.  68,  on  a  nominally 
level  grade,  and  it  be  necessary  to  acquire  a  velocity  of  21.3 
miles  per  hour  (being  nearly  the  "velocity-head,"  as  per 
Table  118,  for  16.08  feet),  and  it  be  necessary  to  acquire  that 
velocity   in  at   most   2000  feet,  the   "virtual"   grade  is  that 

16  08 

shown  by  the  solid  line  in  Fig.  68,  or =  .804  per  cent. 

20 

If  the  train   then  strikes  a  down  grade,  no  change  in   the 
strain  upon  the  draw-bar  necessarily  take's  place,  nor  probably 
will  take  place,  if  the  grade  be  short 
or  the  speed  high.     More  probably, 
the   same   steam-power  and    ten- 
sion on  the  draw-bar  will  be  contin-  ^- 
uously  exerted,  and  the  excess  of  fig.  68. 

power  over  that  consumed  by  the 

resistances  will  be  stored  up  in  the  train  as  velocity,  to  be 
surrendered  in  part  on  the  next  up  grade;  and  so  on  indefi- 
nitely. 

In  fast  passenger  service,  with  a  sufficiently  good  track  and 
alignment  to  admit  of  high  speed,  the  amount  of  energy  required 
to  cause  even  slight  modifications  of  speed  between  stations  is 
so  great  that  the  effect  of  undulations  of  gradients,  even  of  con' 
siderable  size,  is  almost  wholly  eliminated. 
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400i  Thus,  Fig.  69  is  an  ex* 
ample  from  actual  practice  of  a 
very  bad  undulatory  profile  (for 
freight  service),  which  not  only- 
may  be,  but  actually  is,  operated 
by  express  passenger  trains  almost 
as  a  level  grade. 

To  determine  in  practice  how 
velocity  affects  the  operation  of 
this  or  any  other  similar  profile  is 
a  problem  of  the  simplest  possible 
character.  We  require  nothing 
to  aid  us  but  Table  118.  Thus^ 
let  us  suppose  that  an  express 
passenger  train  approaches  the 
point  A^  Fig.  69,  as  it  actually 
does,  at  a  velocity  of  about  50 
miles  per  hour,  the  point  being 
situated  at  the  foot  of  a  long  gen- 
tle incline.  This  velocity  being 
given,  in  order  to  run  without  a 
stop  to  the  point  By  a  distance  of 
about  eleven  miles,  no  further 
burden  is  laid  upon  the  locomo- 
tive than  to  furnish  the  power 
which  is  necessary  to  keep  the 
train  moving  on  the  "  equivalent" 
maximum  grade,  which  in  this 
case  is  a  dead  level,  despite  the 
fact  that  the  profile  maximum  is 
I  per  cent  or  52.^*  ft.  per  mile. 

The  process  of  determming  in 
advance  whether  it  will  be  possi- 
ble to  operate  this  undulating 
grade  as  a  level  gradient  in  this 
manner,  and  what  the  fluctuations 
of  velocity  must  be  to  do  it,  is  as 
follows : 

401.  The  train  at  the  point 
A,  moving  (by  assumption)  at  50 
miles  per  hour,  has  sufficient  vis 
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wvaor  '•velocity-head"  (Table  118)  to  lift  it  through  88.75  feet  verti- 
cally before  coming  to  a  state  of  rest.  In  running  to  b,  it  makes  a 
rise  of  130—  80  =  50  feet,  and  if  the  engine  is  to  do  only  the  work  due  to 
a  level  grade  all  the  work  of  lifting  the  train  through  this  50  feet  must 
be  done  from  the  energy  stored  as  velocity,  and  there  will  consequently 
be  left  in  the  train,  on  reaching  by  only  88.75  —  50  =  38.75  vertical  feet  of 
•*  head,"  which  corresponds  (Table  1 18)  to  33  +  miles  per  hour.  The  par- 
ticular grade,  and  hence  the  horizontal  distance,  between  A  and  b  makes 
no  difference,  because  the  engine,  if  it  is  to  operate  the  grade  as  a  level, 
furnishes  the  power  to  overcome  the  frictional  resistances  on  a  level,  and 
no  more;  and  these  alone  are  affected  by  the  horizontal  distances. 

From  ^  to  ^  the  train  descends  30  feet.  Therefore,  the  engine  being 
supposed  to  continuously  exert  the  same  amount  of  force  to  overcome 
the  frictional  resistances,  all  the  additional  accelerating  force  due  to  the 
descending  grade  will  be  communicated  to  the  train  in  the  form  of  ve- 
locity, and  at  the  foot  of  the  grade,  at  c,  the  train  will  be  moving  with 
the  velocity  due  to  38.75  +  30=  68.75  vertical  feet,  which  (Table  118)  is 
44  miles  per  hour. 

From  ctod  there  is  a  vertical  rise  of  20  feet,  and  consequently  the 
train  will  be  moving  at  d  at  the  speed  due  to  68.75  —  20=  48.75  feet,  or 
(Table  118)  37  +  mil6s  per  hour. 

402.  So  the  undulations  of  speed  continue,  as  shown  by  figures  and 
the  dotted  diagram,  until  on  reaching  the  point  ^,  which  is  neither  higher 
nor  lower  than  the  initial  point  A,  the  train  is  found  to  be  moving  with 
the  same  velocity  as  at  a,  or  50  miles  per  hour.  Whether  this  will  be  the 
case  at  any  point  we  can  determine  at  once,  without  tracing  up  the  inter- 
mediate velocities,  simply  from  its  relative  level  compared  with  A. 

Thus,  the  highest  point  on  the  stretch  is  at  elevation  140,  or  60  feet 
above  A.  The  train  here,  consequently,  will  have  only  the  velocity  due 
to  88.75  —  60  =  28.75  vertical  feet,  or  nearly  28!  miles  per  hour.  The 
lowest  point  is  the  point  n,  which  is  70  feet  below  A,  and  the  velocity 
at  that  point  will  consequently  be  that  due  to  88.75  +  7©  =  158.75  vertical 
feet,  or  66.9  miles  per  hour. 

403.  Now  if  we  had  a  dynamometer  record  of  the  tension  on  the 
draw- bar  during  such  a  run  as  this  (which  the  writer  has  made  many 
times  over  that  identical  piece  of  track  at  approximately  the  assumed  ve- 
locities) we  should  find  it  absolutely  uniform  and  unvarying,  without  any 
appreciable  trace  or  evidence  in  the  recorded  strains  that  there  were  any 
undulations  in  grade  or  deviations  from  a  perfect  level  on  the  stretch 
passed  over.     If  we  were  to  stand  and  watch  any  coupling  of  the  train 
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we  should  be  led  to  the  same  conclusion.  Assuming  the  vertical  curvet 
connecting  the  grades  to  have  been  properly  put  in,  there  would  be  no 
** slack"  at  any  time,  nor  crowding  of  one  car  upon  another;  but,  on  the 
contrary,  there  would  be  a  continuous  and  substantially  uniform  tension 
on  every  draw-bar,  whether  going  up  hill  or  down,  and  the  motion  of  the 
train  would  be  as  steady  as  if  the  grade  were  in  fact  level,  as  to  all  intents 
and  purposes  it  is — ^at  that  velocity.  At  slower  velocities,  or  with 
inter\'ening  stops,  or  with  very  high  summits,  the  conditions  are  widely 
different. 

404.  To  determine  the  effect  of  all  these  and  similar  facts  in  advance 
for  any  piece  of  track  and  any  assumed  speeds,  we  have  only  to  construct, 
with  the  assistance  of  Table  ii8,  what  may  be  termed  the  equivalent  or 
virtual  profile,  which  is  the  actual  profile  so  modified  as  to  include 
these  effects  of  probable  or  admissible  variations  of  velocity.  Thus  atyf. 
Fig.  69  or  70,  moving  at  50  miles  per  hour,  the  train  is  in  the  same  con 
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dition  mechanically,  as  respects  demands  upon  the  motive-power,  as  if  it 
were  at  A\  Fig.  70,  88.75  ^cet  higher,  moving  at  0+  miles  per  hour.  In 
either  case  it  would  arrive  at  the  point  ^,  on  a  level  with  A\  at  a  velocity 
of  0+  miles  per  hour.  As,  however,  it  has  only  to  rise  50  feet  to  b,  it 
will,  on  arriving  at  b,  still  retain  a  velocity  which  will  lift  it  through 
38.75  vertical  feet,  and  consequently  the  point  for  the  equivalent  profile 
is  at  b'  38.75  feet  above  b.  To  have  the  equivalent  pr^  '^le  continue  a  level 
line,  its  altitude  above  c  ?X  c'  must  be  68.75,  ^^^  ^^^  train,  consequently, 
must  be  moving  at  ^  at  44  miles  per  hour.  As  this  is  an  admissible  pas- 
senger velocity,  to  operate  the  line  a^  as  a  virtual  level  at  passenger 
speed  is  not  impossible. 

405.  If,  at  the  point  r,  it  were  necessary  to  slow  up  to  a  velocity,  say, 
of  20  miles  per  hour,  to  pass  through  a  town  or  for  sharp  curvature,  or 
any  other  reason,  this  level  virtual  profile  could  not  be  maintained. 
What  the  equivalent  profile  would  actually  be  equivalent  to,  must  be 
determined  by  laying  off  above  c  the  vertical  altitude  due  to  a  velocity 
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of  20  miles  per  hour,  or  14.20  feet.  We  then  find  that  the  equivalent 
profile  becomes  a  sharp  descent  to  r, — requiring  the  excessive  use  of 
brakes.— and  an  equally  sharp  ascent  to  d' ',  thus  showing  that  it  is 
practically  impossible  to  resume  the  original  velocity  at  d. 

406.  To  determine  what  velocity  we  might  obtain  at  d'.  Determine 
by  computation,  or  from  experience  elsewhere,  what  \t  the  maximum 

grade,  /,   Fig.    71,  up   which    the j^ 'dSZ>'M 

full  power  of  the  engine  could  keep  j  7T 

the  train   moving  at  20  miles  per         Jj       ^  y*      \ 

hour,  which  will  be  a  pretty  stiff    ^*^^^^25^,       ^*^^^,^^^^%^ 
grade.    The  difference,  dd'\  Fig.  71.  |     ^^^^'^^c^''^    o 

between  the   elevation    which    the         ^    \     \    ^ 1 1 | ^     1 

train  might  attain  on  such  grade  ^'°*  7"* 

and  that  which  it  actually  has  to  attain  at  d  will,  if  the  engine  does  so 
exert  its  full  power  between  c  and  d,  be  communicated  to  the  train  in 
the  form  of  velocity,  and  it  will  be  moving  at  d  with  the  velocity  due  to 
14.20  +  dd"  feet.  If  the  equivalent  grade  were  2  per  cent,  or  105.6  feet 
per  mile,  instead  of  the  actual  grade  of  0.5  per  cent  mile,  the  value  of  dd!' 
would  be  30  feet,  and  the  train  would  be  moving  at  d  with  the  velocity 
due  to  14.20+30  =  44.20  feet  =  35.3  miles  per  hour.  The  point  at  which 
it  will  be  mechanically  possible  for  the  train  to  entirely  recover  from  the 
effect  of  a  check  or  stop  at  c  may  be  determined  with  equal  simplicity 
(assuming  that  the  train  resistance  did  not,  as  it  would,  increase  with 
speed}  by  prolonging  the  2  per  cent  equivalent  grade  cd'*  imtil  it  inter- 
sects at/  the  level  equivalent  grade  for  the  run  without  a  stop.  At  that 
point  the  traction  of  the  engine  may  be  reduced  to  that  due  to  a  level 
grade  and  the  run  continued  as  before,  as  shown  in  Fig.  69. 

407.  In  this  simple  manner,  it  will  be  evident,  an  equivalent 
profile — which  for  all  operating  purposes  is  the  profile,  and 
which  is  consequently  the  only  one  which  the  engineer  should 
consider  in  laying  out  the  line — may  be  constructed  almost  by 
inspection,  assisted  by  Table  118,  for  any  grade  or  section  of  line 
whatever,  and  for  any  speed  or  variations  of  speed  whatever. 
Such  an  equivalent  profile,  if  constructed  for  high-speed  trains, 
will  bear  little  or  no  resemblance  to  the  actual  profile;  and  even 
at  low  freight  speeds  it  will  be  very  seriously  modified,  and  widely 
different  in  appearance  from  the  actual  profile.  At  points  where 
a  stop  or  a  slackening  of  speed  occurs  the  equivalent  grade  may 
be  very  much  higher  than  the  actual.     At  other  points  where 
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considerable  velocity  at  the  foot  of  grades  is  probable  and  ad 

missible  it  will  be  very  much  lower. 

In  only  one  respect  is  such  a  profile 
liable  to  be  deceptive.  The  profile  it- 
self demands  no  allowances,  but  the 
hauling  power  of  an  engine  is  materially 
4^  greater  in  making  a  start  from  what  it 
is  at  speeds  above  lo  or  15  miles  per 
hour,  at  which  latter  speeds  or  higher 
it  is  not  possible  ordinarily  to  utilize 
the  full  adhesion  of  the  locomotive,  for 
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.^  >{   reasons  given  in  Chapter  XI.  and  XIII. 
o    Therefore   a   higher   virtual    grade  at 
^   stopping  points  only  is  not  necessarily 
g   a  limiting  gradient. 
^         408i  Fig.  72  is  a  representation  of  a  vir- 
^  e    tual  and  actual  profile,  constructed  in  the 
-^  ^    above  manner,  for  an  assumed   maximum 
freight  speed  of  25  miles  per  hour.     We 
have  only  to  take  each  governing  point  in 
succession  ;  determine  for  each  what  is  the 
actual,  probable,  necessary,  or  safe  velocity 
at  that  point ;  lay  off  vertically  above  it  the 
vertical  feet  to  which  this  velocity  is  equiva- 
lent, as  given  in  Table  118 ;  and  connect  the 
points  thus  fixed  by  right  lines.     This  gives 
the  equivalent  and  for  all  operating  purposes 
the  actual  profile,  except  that  the  varying 
train  resistance  at  various  speeds  must  be 
_      remembered,  and  likewise  the  greater  adhe- 
rX  ^  sive  power  of  the  locomotive  when  starting 

and  using  sand. 

409.  Thus  at  c,  where  a  stop  is  neces- 
sary, the  velocity  will  be  zero,  and  the  virtual 
and  actual  profiles  will  coincide.    The  grades 
— o^'"^         approaching  this  position  on  each  side  are 
•^  necessarily  much  heavier  in  the  virtual  than 

in  the  actual  profile.     At  other  points,  as  at  the  depression  d,  the  veloc- 
ity will  be  considerable,  and  the  approaching  grades  on  each  side  are 
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ou  the  virtual  profile  very  much  reduced  by  that  fact.  At  still  other 
points,  as  at  the  foot  of  the  long  grade  e^  the  velocity  of  approach  may  be 
considerable,  and  yet  the  grade  so  long  that  this  velocity  has  but  a  slight 
effect  in  reducing  the  virtual  grade.  If  there  were  a  station  or  a  pretty 
heavy  minor  grade  near  the  foot  of  the  long  grade,  as  is  apt  to  be  the 
case,  no  surplus  velocity  at  all  could  be  assumed,  and  the  virtual  and 
actual  profile  would  again  coincide. 

For  a  further  example  from  practice  of  the  effect  of  varying  velocity  to  mod- 
ify gradienis,  and  of  the  deceptive  indications  of  the  power  of  engines  obuined 
by  neglecting  it,  see  the  close  of  Chapter  XX. 

410.  It  will  be  evident  that,  in  practical  work,  a  virtual  profile  need 
not  be  constructed  for  the  entire  length  of  the  line,  but  only  at  points 
where  it  is  likely  to  make  an  important  difference.  On  long  stretches 
of  level  or  minor  gradients  we  need  feel  no  anxiety,  unless  at  stopping 
points.  On  long  stretches  of  maximum  grade  we  know  that  we  must 
accept  the  actual  as  the  virtual  grade.  In  such  a  sag  as  that  at  d.  Fig. 
72,  it  is  plain  that  virtual  profile  will  differ  importantly,  but  it  is  unneces- 
sary to  draw  it  as  in  the  cut.  Granting  our  assumed  safe  velocity  in  the 
hollow  d^  of  25  miles  per  hour  (vel.-head,  by  Table  118,  22.2  ft.),  and  the 
assumed  velocity  of  10  miles  per  hour  (vel.-head,  3.55  ft.)  on  the  summits 
on  each  side,  the  assumed  difference  of  velocity  in  effect  makes  a  filial 
dol  22.2—3.5  =  '67  feet.  We  have  therefore  merely  to  lay  off  vertically 
16.7  feet  above  d  and  connect  the  point  thus  fixed  and  the  actual  sum- 
mits by  a  dotted  grade  line,  and  we  obtain  the  same  virtual  profile  as 
that  shown  in  Fig.  72,  but  3.55  feet  lower,  so  as  to  touch  the  actual 
grade  line  at  the  summit ;  and  so  at  any  other  point. 

411.  The  danger  in  using  such  a  process  as  this  as  a  basis  for 
laying  out  grades  is  solely  one  common  to  most  engineering 
and  other  work — bad  judgment  as  to  the  practical  possibilities 
and  necessities.  Thus,  a  stop  may  be  required  where  one  is  not 
anticipated,  or  a  velocity  may  be  assumed  which,  owing  to  cur- 
vature or  other  cause,  may  not  be  practicable  or  expedient  The 
possible  use  of  sand  in  starting  or  at  particular  points,  or  the 
varying  power  of  the  locomotive,  may  be  forgotten,  or  a  speed 
may  be  assumed  at  summits  so  low  as  to  leave  an  insufficient 
margin  for  head  winds  and  similar  contingencies.  The  lowest 
speed  that  can  properly  be  assumed  at  a  summit,  as  a  general 
rule,  in  view  of  these  contingencies,  is  about  10  miles  per  hour 
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for  freight  trains  and  20  miles  per  hour  for  passenger  trains. 
Even  that  is  leaving  very  little  margin,  for  when  a  train  has 
fallen  below  a  speed  of  10  miles  per  hour  it  requires  very  little 
to  stall  it. 

Nevertheless  with  reasonable  care  and  skill  it  is  a  simple  mat- 
ter to  construct  such  a  profile  and  save  the  consequences  of  the 
vague  and  rash  guesses  as  to  the  effect  of  "taking  a  run"  at 
grades,  which  are  sometimes  made,  when  the  effect  of  momentum 
is  considered  at  all. 

This  most  important  caution  should  be  remembered,  however: 
With  the  virtual  profile  once  properly  constructed,  no 
FURTHER  LIBERTIES  CAN  BE  TAKEN  WITH  IT.  The  maximum  vir- 
tual grade  represents  precisely  the  power  of  the  engine;  and 
whether  the  virtual  gradient  be  100  feet  or  100  miles  long,  it  is 
equally  decisive  of  the  power  of  the  engine,  except  as  the  latter 
may  itself  vary. 

412.  It  will  be  evident  from  the  preceding  discussion  that 
rise  and  fall  has  the  most  serious  effect  on  slow  freight  service, 
and  will  in  all  cases  become  inadmissible  for  such  service  con- 
siderably before  it  becomes  of  serious  moment  for  passenger 
trains.  Such  an  undulation  of  profile  as  is  shown  at  d^  Fig» 
72,  for  example,  produces  hardly  any  measurable  effect  upon 
the  speed  of  a  fast  passenger  train,  simply  causing  an  undula- 
tion of  a  few  miles  per  hour  in  ordinary  passenger  speed  (say 
from  50  to  55  miles  per  hour),  which  is  hardly  perceptible  to  the 
senses.  In  this  rise  and  fall  is  unlike  curvature,  for  the  latter  (if 
the  grades  have  been  properly  compensated)  is  most  objection- 
able for  high-speed  service. 

413.  The  extremely  important  effect  which  even  very  mod- 
erate fluctuations  of  velocity  may  have  to  modify  nominal 
grades,  even  for  slow  freight  trains,  is  illustrated  in  Fig.  73. 
According  to  the  profile  this  is  a  0.8  per  cent  (42  feet  per  mile) 
maximum  grade,  and  even  allowing  somewhat  for  the  effect  of 
**  momentum"  it  would  be  very  apt  to  be  classed  as  a  0.6  grade. 
In  reality,  the  0.8  grade  at  the  top  of  the  hill  may  be  one  mile 
long,  and  it  can  still  be  operated  as  a  virtual  0.4  grade  (21  feet 
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per  mile)  if  we  may  count  with  certainty  on  approaching  the  foot 


miles  per  hour.     We  shall    still 


of  the  hill  at  a  speed  of  23! 
be  able  to  turn  the  hill  with 
a  velocity  of  nearly  10  miles 
per  hour,  our  highest  inter- 
mediate velocity  being  28 
miles  per  hour. 

If  we  cannot  count  on  a 
higher  velocity  than  15  miles 
per  hour  at  the  foot  of  the 
hill,whether  because  of  curva-        ' 
ture,  a  station,  or  bad  grades, 
we  cannot  quite  do  this.     We 
shall  have  only  18  instead  of 
24  vertical  feet  of  "  head  "  in 
the  train  at  elevation  120,  3  of 
which    we    must    have    at    the 
summit  to  avoid  danger  of  stall- 
ing.     As   we  use  up  0.4  feet  of 
head  for  each  station  of  0.8  grade 
the    0.8    grade,    at     the     top    of 
the   hill    cannot    be    longer    than 

18  —  3        15  .  .^    , 

=  —^  —  37.5  stations,  if  the 

0.4         0,4 

entire  grade  is  to  be  operated  as  a 
virtual  0.4. 

Such  undulations  are  often  ex- 
tremely desirable  for  economy's  sake, 
or  to  make  an  otherwise  impossible  lo- 
cation feasible.  Let  us  therefore  deter- 
mine their  exact  effect  on  slow  train 
service  and  the  consequent  limits  of  safe 
practice  ;  since  if  these  limits  are  passed 
unnecessary  injury  may  be  done  to  the 
line.  In  Fig.  73,  for  example,  the  virtual  gradient  shown  is  a 
reasonable  one  because  at  no  point  does  it  reduce  the  speed  very 
low,  but  if  the  points  at  elevations  60  and  no  were  ten  or  fifteen 
feet  higher  it  would  no  longer  be  so. 
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The  introdnction  of  close  couplers  is  now  (1890)  rapidly  reducing  the 
need  for  Tery  long  Tertical  curves. 

SAFE  LIMITS  OF  UNDULATIONS  OF  GRADE. 

414.  We  will  suppose  a  train  of  40  cars,  say  1300  feet  long  and  weigh- 
ing 1600  tons,  to  be  moving  with  a  uniform  velocity  of  15  miles  per  hour 
(22  feet  per  second)  toward  station  100,  Fig.  74.  The  pull  of  the  loco- 
motive is  perhaps  16,000  lbs.,  being  in  any  case  precisely  that  required 
to  move  the  train  at  15  miles  per  hour  on  a  long  0.2  grade. 

It  has  been  already  stated  (pars.  399,  403)  that  so  long  as  the  steam- 
power  of  the  locomotive  is  unvaried  the  relative  motion  of  the  train  and 
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Fig.  74. 

the  tension  on  each  draw-bar  will  be  practically  uniform  and  unvarying, 
whatever  the  variation  of  grade,  the  change  in  resistance  talcing  the  form 
of  increased  or  decreased  velocity.  The  only  time  when  the  tension  on 
the  draw-bar  is  not  absolutely  fixed  and  unvarying  is  in  passing  from 
one  grade  to  another,  and  this  occurs  as  follows : 

415.  As  the  engine  passes  over  station  too.  Fig.  74,  continuously 
exerting  the  same  steam-power,  the  change  in  the  rate  of  grade  (from 
+  0.2  to  —  0.2)  makes  a  difference  of  8  lbs.  per  net  ton  of  its  weight,  or, 
say,  8x62.5  =  500  lbs.  in  all,  in  its  pull  on  the  draw-bar,  thus  increasing 
its  pull  on  the  train  for  the  moment  from  16,000  to  16,500  lbs.,  or  about 
3  per  cent.  This  increased  traction  will  immediately  begin  to  make  the 
train  move  faster,  and  as  some  of  it  must  be  absorbed  in  making  the 
engine  itself  move  faster,  not  all  of  it  will  be  transmitted  backward  to 
the  train. 

Three  seconds  afterwards,  two  other  cars  will  have  passed  over  sta- 
tion too,  and  will  increase  the  traction  on  the  draw-bars  behind  them  by 
some  320  lbs.  more.  This  increase  of  tractive  force,  likewise,  having  no 
extra  resistance  to  use  it  up.  will  take  the  form  of  an  increase  )«  velocity. 

So  as  each  car  in  succession  passes  over  the  break  of  grade  the  accel^ 
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eratifig  force  gradually  increases  from  zero  (as  the  engine  approaches 
station  loo)  to  8  lbs.  per  ton  of  weight  of  the  whole  train,  when  the 
entire  train  has  finally  passed  over  the  apex. 

416.  The  instant  that  this  occurs  the  tension  on  the  draw-bars  will  be 
precisely  the  same  as  before  throug^hout.  viz.,  that  due  to  the  work  of  the 
engine  only,  and  will  be  employed  in  tlie  same  manner — in  overcoming 
the  normal  train  resistance  on  a  grade  of  +  0.2  at  the  original  velocity ; 
while  the  extra  accelerating  force  from  the  change  of  grade  will  be  act- 
ing upon  the  train  independently  to  communicate  velocity,  precisely  as 
if  it  were  descending  the  same  plane  without  resistance  and  with  no 
other  force  acting. 

The  final  velocity  at  stations  125  and  140  will  be  precisely  the  same  as 
if  it  had  fallen  freely  through  a  height  equal  to— not  the  actual  differ- 
ence of  level  between  100  and  140— but  through  a  vertical  height  equal 
to  the  drop  in  the  actual — 0.2  grade  from  the  dotted  +  0.2  grade,  on 
which,  by  assumption,  the  locomotive  was  exerting  just  enough  power  to 
keep  the  train  moving  at  1 5  miles  per  hour. 

What  will  be  the  velocity  of  motion,  then,  at  125  ?  Computing  it  as 
before,  we  have — 

The  original  velocity  of  15  miles  per  hour  is  equivalent  to  a 

fall  through  space  of  (see  Table  118) 7.99  feeL 

The  dip  in  the  grade  is 10.00    " 

Hence  the  train  at  125  will  have  the  velocity  "  due"  to  a  free 

fall  of 17.99    " 

which  by  Table  118  will  be  22.5  miles  per  hour. 

This  is  an  entirely  safe  and  unobjectionable  velocity.  At  station  140 
the  "dip"  is  16  feet  instead  gf  10.0  feet,  and  the  velocity  acquired  is 
16.0  +  7.99  =  23.99  vert,  feet  =  a  velocity  of  26.0  miles  per  hour,  which 
may  be  claimed  to  approach  the  utmost  limit  of  expediency  for  freight 
service. 

Had  the  dip  been  20  feet,  the  velocity  acquired  would  have  been 
about  28.1  mi\es  per  hour.  A  dip  of  20  feet  may  therefore  be  considered 
about  the  maximum  which  it  is  permissible  to  ride  over  in  freight  ser- 
vice without  shutting  off  steam,  on  good  track  and  with  favorable 
alignment. 

417.  These  velocities  would  actually  be  somewhat  less  than  the  fig- 
ures given,  owing  to  the  fact  (i)  that  the  centre  of  gravity  of  the 
train  does  not  rise  quite  as  high  or  fall  quite  as  low  as  the  highest  or 
lowest  point  of  the  track,  and  (2)  that  the  resistance  of  the  train  in- 
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creases  with  the  velocity  (see  Table  120  and  Chap.  XIII.),  whereas  we 
have  assumed  it  to  be  constant;  but  as  the  difference  is  of  no  great 
moment  in  the  details  we  are  now  considering,  and  as  the  neglect  of  it 
tends  to  safety,  it  is  not  here  considered. 


Table  120. 

Approximate  Grades  op  Repose  for  Various  Trains  (as  Determined  in 
Table  166).    See  also  Table  180. 


Velocity. 

Miles 

Pbk 

HOUK. 

Fkkight  Trains 

OP— 

Passbncbk  Trains 

OF— 

Approximatb  Gbnbral 

AVBRACB. 

Twenty 
Cars. 

Fifty 
Cars. 

Four 
Cars. 

Twelve 
Cars. 

Grade 
Per  Cent. 

Feet 
Per  Mile. 

10 

15 

20 

25 

30 

40 

50 

60 

70 

0.30 
0.36 
0.46 
0.58 

0.73 
1. 10 

0.28 

0.33 
0.40 
0.48 
0.59 
0.90 

0.34 
0.40 
0.52 
0.69 
0.88 
1.38 
2.02 
2.81 
3.74 

0.27 
0.34 
0.42 

0.53 
0.65 
0.98 
1.39 
1.89 
2.49 

0.30 

0.35 
0.40 
0.50 
0.65 
I.OO 
1.50 
2.25 
"3.00 

16.84 
J9.48 
21.12 
26.40 
36.32 
52.80 
79.20 
118.80 
168.40 

The  resistance  in  pounds  per  ton  is  g^ven  by  multiplying  the  above  by  aa 

418.  Now,  what  taices  place  in  the  hollow  at  140,  when  the  engine  be- 
gins to  ascend  }  Here,  if  anywhere,  is  the  point  of  danger,  and  here  is  in 
fact  a  very  great  danger,  the  precise  nature  and  limits  of  which  should  be 
determined.  The  danger  arises  from  the  fact  that  in  the  hollow  of  a 
grade,  where  the  head  of  the  train  is  on  an  up  grade  and  the  rear  of  the 
train  on  a  down  grade,  there  is  liable  to  be  a  momentary  crowding  to- 
gether of  the  train. 

This  liability  occurs  only  when  the  head  and  rear  of  the  train  are  on 
different  grades.  We  have  just  seen  (pars.  415, 416)  that  when  the  whole 
train  is  on  the  same  grade,  however  great  its  rate  of  ascent  or  descent,  the 
tension  on  the  draw-bars  will  remain  the  same,  being  that  arising  from  the 
traction  of  the  locomotive,  and  the  additional  energy  communicated  to  or 
taken  from  the  train  by  the  grade  will  take  the  form  of  an  increase  or 
decrease  of  velocity,  which  is  uniform  throughout  the  train  because  the 
grade  is  uniform. 

419.  In  the  hollow  of  a  grade  this  is  not  so,  and  hence  arises  the 
tendency  for  the  rear  of  the  train  to  run  up  against  the  front  when  pass- 
ing such  points  under  certain  conditions,  taking  all  the  "slack"  out  of 


CffAP,  IX.—RISE  AND  FALL^SAFE  LIMITS  OF,  359 

the  train  and  bringing  the  draw-bars  into  more  or  less  compression.  The 
next  instant,  when  the  hollow  is  passed  and  the  uniform  grade  (whatever 
it  may  be)  is  struck,  the  normal  condition  of  tension  throughout  the  train 
returns,  but  returns  with  a  jerk ;  for  with  the  present  awkward  style  of 
couplings  the  difference  in  length  of  a  train  in  tension  or  compression  is 
very  considerable.  The  '*  slack"  varies  from  4  to  6  inches  or  more  per  car, 
according  to  the  degree  of  force  with  which  the  springs  are  compressed 
and  extended,  so  that  a  train  of  60  or  80  empty  cars  may  shorten  as  much 
as  30  to  40  ft.  The  jerk,  when  this  slack  is  ''taken  out,*'  is  exceedingly 
apt  to  break  the  train  in  two,  and  it  is  at  such  hollows  in  grades  that  most 
of  such  breakages  occur. 

420.  The  reality  of  the  danger  may  be  illustrated  by  a  literally  truthful 
anecdote :  In  the  old  days  of  iron  rails,  some  thirty-five  years  ago,  when 
-derailments  were  much  more  frequent  and  more  easily  caused  than  now,  a 
certain  especially  [)oor  road  was  having  very  frequent  derailments,  so  that 
each  conductor  was  having  derailments  every  few  days.  One  of  the  older 
conductors  was  singularly  exempt  from  such  accidents,  for  which  no 
reason  appeared.  In  answer  to  repeated  questions,  he  at  last  confessed 
that  he  "always  kept  his  caboose  brake  set  up  a  little."  This  was  con- 
trary to  orders,  but  it  had  the  practical  effect  of  keeping  the  draw-bars 
always  in  tension,  and  at  the  cost  of  a  slight  waste  of  power  prevented 
the  more  serious  danger. 

Such  crowding  together  is  dangerous,  not  only  for  the  quick  jerk 
which  must  almost  inevitably  follow  it,  but  because  it  tends  to  crowd  the 
cars  out  sidewise  against  one  or  the  other  rail,  and  so  produce  irregularity 
of  motion,  causing  the  wheels  to  hunt,  as  it  were,  even  more  zealously 
than  they  ordinarily  do,  for  the  first  defect  by  which  they  may  escape 
from  the  track.     Especially  on  curves  this  is  very  dangerous. 

421«  The  philosophy  of  trains  breaking  in  two  is  simply  this :  At  the  top  of 
the  grade  the  steam  is  partially  shut  off  and  the  brakes  put  on  slightly  ;  but 
before  reaching  the  foot  of  the  grade  the  brakes  are  almost  always  let  off,  and 
the  train  strikes  the  foot  of  the  ascent  '*  full  of  slack."  A  careful  engineman 
will  then  let  on  steam  gently,  and  all  will  be  well.  The  more  careless  will  "  pull 
out"  with  a  jerk,  and,  if  he  be  careless  enough,  he  will  be  almost  certain  to 
break  a  link  or  pull  out  a  draw-head,  for  such  parts  can  hardly  be  made  strong 
enough  (at  least  in  the  present  fashion)  to  resist  a  too  sudden  exertion  of  the 
-power  of  the  engine.  To  a  great  extent  the  number  of  such-  accidents  is  en- 
tirely in  the  hands  of  the  engineer.  It  has  not  unfrequently  happened  that, 
when  the  employ6s  were  annoyed  by  an  increase  of  train  or  other  cause,  the 
feeling  of  annoyance  has  taken  the  form  of  a  jerky  fashion  of  pulling  out  the 
throttle,  which  has  resulted  in  an  alarming  increase  in  such  accidents  and  ter* 


360  CHAP,  IX.— RISE  AND  FALL— SAFE  LIMITS  OF, 

rified  a  doubting  or  inexperienced  superintendent.  So,  too,  the  introduction  of 
heavier  engines  has  had  and  will  almost  certainly  have  dangerous  consequences, 
— for  a  time, — partly  because  the  enginemen  are  really  inexperienced  in  hand- 
ling such  powerful  machines  and  partly  from  a  secret  willingness  to  throw  dis- 
credit upon  them. 

422.  We  will  consider  the  mechanical  reasons  why  a  very  slight  set- 
ting up  of  brakes  on  a  rear  car  should  reduce  these  dangers,  and  how — 
as  that  remedy  is  objectionable  as  a  regular  reliance — it  also  can  be  safely 
dispensed  with  in  passing  sags. 

A  train  of  cars  coupled  together  may  be  considered  as,  mechanically, 
A  single  solid  body.  All  solid  bodies  have  m  ore  or  less  elasticity,  and 
alter  their  dimensions  under  exterior  force  applied  to  certain  parts  only. 
A  train  has  more  than  usual  longitudinal  elasticity :  that  is  all. 

The  motion  of  such  a  body,  as  respects  the  action  of  gravity,  is  the 
same  as  if  its  mass  were  concentrated  at  its  centre  of  gravity. 

423.  The  centre  of  gravity  of  such  a  train  does  not  descend  into  the 
apex  of  the  hollow  in  Fig.  74  or  75  (assuming  such  sharp  intersections  of 


Fig.  75. 

grade  to  exist  in  practice),  although  each  individual  car  does.  Its  path 
lies — for  simple  geometrical  reasons  which  the  student  may  be  assumed 
either  to  understand  or  to  take  for  granted — at  a  uniform  distance  above 
a  circular  arc  or  parabola  (according  to  the  assumptions  made)  tangent  to 
the  two  grades  at  the  points  e.g.,  one  half  train-length  from  the  apex.  In 
Fig.  75  we  assume,  as  the  simplest  case,  that  a  level  grade  intersects  an 
0.6  per  cent  ascent,  instead  of  a  —  0.2  and  +  0.4  g^de  in  Fig.  74.  The 
results  we  shall  reach  are  not  essentially  varied,  whatever  the  rates  of  the 
separate  grades,  if  their  angle  of  intersection  is  the  same. 

Let  us  assume  for  the  moment  the  train  in  Fig.  75  to  be  exerting 
within  itself  just  energy  enough  to  balance  its  own  resistances,  so  that  it 
is  in  the  theoretical  condition  of  a  body  moving  in  vacuo  without  either 


CHAP.  IX.—RISE  AND  FALIy^SAFE  LIMITS  OF.  36 1 

gaining  or  losing  velocity,  and  moving  at,  say,  26  miles  per  hour,  equal 
to  a  "velocity-head"  (Table  118)  of  23.99  ^^^t.  For  simplicity  we  will 
assume  the  train  to  be  1200  feet  long  and  to  weigh  uniformly  one  ton 
per  foot,  and  we  will  assume  it  to  consist  of  only  8,  12,  or  more  very  long 
cars  instead  of  some  40,  as  it  probably  would. 

424.  Under  these  conditions,  when  the  train  has  reached  the  position 
mdicated  by  the  black  line  OC  in  Fig.  76,  with  the  rear  car  just  past  the 
apex  O,  its  centre  of  gravity  B  will  be  precisely  6.00  x  0.6  =  3.6  feet  higher 
than  at  A^  and  the  train  as  a  whole  will  have  surrendered  an  amount  of 
energy  and  of  velocity  corresponding  to  that  height.    The  centre  of 
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Fig.  76. 

gravity  will  have  moved  in  the  arc  AOB,  and  the  velocity  with  which 
the  train  as  a  whole  is  moving  at  any  point  Oor  B\%  given  with  absolute 
precision  by  substracting  the  ordinates  to  the  curve  from  the  base-line 
AA*  from  the  initial  "  velocity  head,"  as  is  done  in  Fig.  76.  At  B  the 
velocity  will  be  only  24.0  miles  per  hour. 

With  the  train  in  this  position,  each  car  considered  separately  would 
have  surrendered  the  energy  and  velocity  represented  by  the  successively 
diminishing  ordmates  aa\  and  if  the  train  were,  as  assumed,  a  body 
moving  through  space  from  original  impulse  without  resistance  or  com- 
municated force,  the  inevitable  effect  of  such  conditions  would  be  to  pro- 
duce a  uniform  compression  throughout  the  body  at  all  the  points  aa' 
(each  rear  particle  pressing  against  that  in  front  of  it)  whenever  the  path 
of  the  body  were  deflected  upward,  however  slightly. 

429.  But  the  train,  although  as  a  whole  it  is  in  the  condition  stated, 
yet  internally  to  itself  is  in  very  different  condition.  A  strong  acceler- 
ating force  (the  engine)  is  acting  in  front  at  C;  a  strong  retardmg  force 
(say  10  lbs.  per  ton)  throughout  the  rear  of  the  body.  The  two  counter- 
act and  destroy  each  other,  their  net  resultant  being  zero ;  but  in  so  doing 
they  produce,  or  tend  to  produce,  a  state  of  tension  throughout  the  train. 
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What  is  required  is,  not  that  this  tension  shall  not  be  reduced  in 
|>assing  changes  of  grade,  but  that  it  shall  not  be  exchanged  in  any  part 
of  the  train  (or  only  in  a  very  small  part)  for  a  state  of  compression.  A 
tnrin  may  be,  as  respects  its  couplings,  in  three  conditions : 

1.  In  tension,  its  normal  condition,  which,  whether  greater  or  less,  will 
only  extend  the  springs  a  little  more  or  less,  but  make  no  material  differ- 
ence in  the  whole  length  of  the  train. 

2.  In  neither  tension  nor  compression^  the  two  adjacent  cars  tending 
for  the  moment  to  move  with  the  same  velocity,  so  that  no  force  of  any 
kind  is  communicated  from  one  to  the  other.  This  condition  can  only 
be  momentary. 

3.  In  compression,  the  cars  behind  crowding  upon  those  in  front. 

In  the  transition  from  the  first  to  this  last  condition  lies  the  whole 
danger.  So  long  as  we  do  not  pass  the  second  (which  is  more  properly 
merely  a  line  of  demarcation  between  the  first  and  third)  we  are  safe. 

426.  This  we  shall  avoid  if  the  rear  car  (or  cars),  where  the  tension  is 
least,  nowhere  itself  tends  to  move  faster  than  the  train  as  a  whole  is 
moving  at  the  same  moment,  during  the  period  of  transition  from  one 
grade  to  another.  Figs.  75,  76.  or  78. 

The  rear  car,  when  travelling  on  a  grade  of  any  rate,  as  a^  b,  or  r.  Fig. 

^^,  has  a  certain  frictional  resistance 
which  will  make  it  of  itself,  without 
exterior  assistance,  surrender  veloc- 
ity as  if  it  were  moving  on  the  dot- 
ted  grade  without  friction,  instead  of 
^°-  77-  on   the  actual   grade  with   friction. 

The  diflFerence  between  the  dotted  and  actual  grade  is  the  so-called 
"  grade  of  repose,"  marked^  in  Fig.  78.  By  even  a  slight  application  of 
brakes  this  grade  of  repose  may  be  very  greatly  increased. 

Since  the  train  as  a  whole,  then,  is  moving,  mechanically,  without 
friction,  and  surrendering  velocity  at  the  same  rate  as  if  its  mass  were 
concentrated  at  its  centre  of  gravity  and  moving  in  the  path  thereof  (A 

^  B,   Figs.  76  and  78),  at 
azz  Grade. of  R9pose  of/^tsf  ^^^-^^f^f^    ^^^  P^^"^  *"  ^^^  passage 

^  w---^^^^  ^^^"^  -.4  to  ^  the  train 

1       Jk-''"'         A         ^^^^fi***^\^^  as  a  whole  is  surrender- 

ee-   '"'  ing  velocity  at  the  rate 

^^  ^  due    to    the   grade    on 

^hich  the  centre  of  gravity  is  for  the  moment  moving  m  its  path  AB. 
The  steepest  point  on  this  curve  is  at  the  tangent  point  B,  at  which  same 
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instant  the  rear  car  of  the  train  itself  strikes  the  up  grade  at  O^  and  en- 
counters the  same  retarding  resistance  as  the  rest  of  the  train,  so  that 
the  danger  of  its  crowding  up  on  it  is  then  past. 

427.  By  comparison  of  the  conditions  just  stated  for  the  last  car  and 
the  whole  train  we  deduce  this  simple  rule : 

To  OBVIATE  ALL  DANGER  OF  THE  REAR  PORTION  OF  THE  TRAIN 
CROWDING  UPON  THE  CARS  IN  FRONT,  WITHOUT  THE  USE  OF  BRAKES. 
AT  ANY  SAG  IN   A   GRADE  LINE: 

The  rate  of  the  grade  on  which  the  head  of  the  train  stands  must  in  no 
case  exceed  that  on  which  the  rear  of  the  train  stands  by  more  than  the 
** grade  of  repose  "  of  the  last  car.  Otherwise  the  latter  will  crowd  up 
upon  the  train, 

428.  The  grade  of  repose  may  be  increased  for  the  time  being  above 
the  normal  (1)  by  applying  brakes,  and  (2)  by  the  engineman  ••  pulling 
out  "or  beginning  to  exert  more  force  upon  the  train  at  or  quite  near  to 
the  apex  O,  In  the  latter  case,  until  the  train  has  acquired  a  velocity 
corresponding  to  the  new  tractive  force,  the  **  grade  of  repose"  of  the  rear 
car,  or  its  resistance  to  moving  with  the  train,  will  be  considerably  greater. 
The  .first  of  these  remedies  is  objectionable  as  a  regular  reliance,  and  the 
second  is  too  uncertain.  Therefore  the  rule  above  may  be  considered 
one  which  it  is  desirable  to  adhere  to  strictly  whenever  possible. 

429.  Since  the  conclusions  reached  above  depend  on  the  differ- 
ences in  the  rate  of  grade  (see  Figs. 
77  and  78),  it  is  obvious  that  they  ap- 
ply alike  to  all  hollows  in  grade  lines, 
whether  both  be  ascending,  both  de-  '''o-  79. 
scending,  or  one  descending  and  one 
ascending.  To  see  this  more  clearly 
(which  should  be  almost  self-evident),  ^*     " 

tip  Fig.  78  in  various  directions  so  as 

to  correspond  to  all  the  conditions  of  practice.  It  will  be  obvious  that 
although  the  changes  in  the  absolute  velocity  of  the  train  and  every  part 
of  it  will  be  greatly  modified,  yet  that  the  relation  of  the  motion  of  the 
rear  car  to  the  whole  train  will  not  be  modified. 

430.  We  see  in  what  has  preceded  the  urgent  reasons  why  the 
use  of  long  and  easy  vertical  curves  in  the  hollows  of  grade  lines 
should  never  be  neglected.  The  conditions  are  entirely  different 
in  a  salient  or  rising  angle  in  a  grade-line  like  Fig.  79. and  in  a 
hollow  like  Fig.  80.     In  passing  over  the  former  there  is  only  a 
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momentary  increase  in  the  normal  tension.  If  too  sudden,  this 
is  objectionable,  so  that  vertical  curves  should  be  used  in  all 
cases;  but  it  is  the  reversal  of  strain  in  a  hollow  which  is  par- 
ticularly objectionable,  and  for  them  the  rule — The  cnange  in 
rate  of  grade  in  a  train-length  should  never  exceed  the  grade  of 
repose  of  the  last  car — should  be  strictly  adhered  to  when  the 
c^ost  of  doing  so  is  not  too  great. 

431.  From  this  it  follows  that  the  longer  the  train  and  the  lower  the 
grade  of  repose  the  easier  should  be  the  vertical  curve,  and  vice  versa. 
As  the  grade  of  repose  increases  with  the  velocity,  it  is  evident  that 
short  trains  at  high  speed,  like  passenger  trains,  are  in  little  danger  of 
any  such  effect,  and  that  to  obviate  it  altogether  the  longest  possible 
train  and  the  lowest  possible  resistance  for  the  last  car  or  cars  should 
be  assumed. 

The  lowest  probable  resistance  for  the  rear  of  the  train  at  any  such 
point  is  about  6  lbs.  per  ton.  Dynamometer  tests  of  freight  trains  show, 
indeed,  average  resistances  of  3i  to  4  lbs.  in  frequent  instances,  but  the 
speed  is  likely  to  be  high  at  the  particular  localities  in  question,  and 
there  is,  moreover,  a  certain  atmospheric  resistance  from  suction  at  the 
rear  of  the  train  (which  may  be  estimated,  by  analogy,  from  experiments 
on  a  small  scale,  at  about  half  as  much  per  square  foot  as  that  at  the 
head  of  the  train)  which  will  increase  the  resistance  of  the  rear  cars 
somewhat  above  the  rest  of  the  train.  Curve  resistance,  if  uncompen- 
sated (and  still  more  when  compensated,  in  descending  a  grade),  may 
affect  the  question  either  way,  according  to  its  location.  Grade  resist- 
ance, as  we  have  seen,  does  not  in  itself  affect  the  question  in  the  slight- 
est. The  difference  between  the  grades  at  the  rear  and  head  of  the  train 
alone  concerns  us. 

432.  The  utmost  length  of  train  will  depend  on  the  ruling  grade 
of  the  road.  An  empty-car  train  will  have  about  twice  the  length  of  a 
loaded  train  ;  but  empty-car  trains  are  unusual,  their  rolling  friction  is 
higher,  and  the  phenomenon  is  not  so  objectionable  that  it  may  not  in 
occasional  instances  t>e  permitted,  especially  as  it  can  be  avoided  by 
brakes,  or  "  pulling  out,"  if  desired.  A  35-  or  40-car  train  will  be,  say, 
1200  ft.  long,  and  this  may  not  unreasonably  be  taken  as  an  average  maxi- 
mum. On  heavy-grade  lines  a  shorter  assumed  length  of  train  may  suf- 
fice, and  on  low-grade  lines  the  trains  may  be  much  longer. 

433.  Assuming  1200  ft.  (12  stations)  length  of  train,  and  6  lbs.  per 
ton  (0.3  grade)  for  the  resistance  of  the  rear  car  or  cars,  we  have  the  rule — 
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Vertical  curves  in  sags  should  be  400  //.  long,  or  200  //.  on  each  side 

of  the  vertex  ( \  for  each  tenth  in  change  of  rate  of  grade,  making 

the  change  in  rate  of  grade  per  station  not  ever  0.025  P^  station,  if  ALL 
POSSIBILITY  of  bringing  the  drawbars  of  any  part  of  the  train  into  com- 
pression while  passing  over  it  is  to  be  avoided.  With  half  this  length  of 
curve,  which  is  considerably  more  than  is  usual  in  laying  out  vertical 
curves,  all  danger  of  "  taking  out  the  slack  "  in  the  front  half  of  the  train* 
where  there  is  most  danger  of  breaking  in  two,  will  be  avoided. 


434.  A  short  and  simple  method  of  putting  in  vertical  curves  is  given  at 
the  close  of  this  chapter.  The  omission  of  such  curves,  and  the  neglect  to  make 
them  long  enough  when  used  at  all,  is  one  of  the  most  prevalent  and  unfortu- 
nate of  the  minor  errors  of  location,  for  it  often  converts  a  sag  which  would 
otherwise  be  almost  innocuous  into  a  serious  disadvantage.  The  bad  results  in 
such  a  case  will  very  naturally  be  ascribed  to  the  sag  itself  instead  of  to  the 
bad  manner  of  putting  in  the  sag ;  and  in  this  way  a  prejudice  even  greater 
than  the  facts  justify  exists  against  such  breaks  of  grade.  With  proper  care 
they  may  be  used  harmlessly  with  some  freedom,  especially  as  it  is  nearly 
always  possible  to  take  them  out  in  part  or  whole  at  any  time  when  circumstan- 
ces seem  to  require  and  permit,  by  increasing  the  height  of  the  fills  or  grading 
a  new  line.  In  this  manner,  in  fact,  it  is  often  possible  to  provide  for  eventually 
securing  better  line  and  grades  than  it  would  otherwise  be  possible  to  obtain. 

So  soon  as  an  automatic  close  coupler  shall  be  adopted,  eliminating  all  loose 
slack  from  the  train  (and  it  is  now  clear,  for  reasons  given  in  Chapter  XII.» 
that  such  a  coupler  is  the  only  proper  form  to  adopt),  much  of  the  impor- 
tance of  connecting  breaks  of  grade  by  extremely  easy  vertical  curves  will 
disappear.  It  is  hardly  safe,  however,  to  count  upon  any  speedy  and  gen- 
eral action  in  that  direction. 

435i  Let  it  therefore  be  repeated,  that  so  long  as  (i)  it  is  not  neces- 
sary to  alter  in  any  way  the  steam-power  of  the  engine  to  avoid  too  high 
speed,  and  (2)  so  long  as  the  transition  from  one  grade  to  another  is  ex- 
tremely gentle  and  gradual,  such  breaks  are  a  matter  of  the  most  trifling 
moment.  But  to  this  rule  there  are  some  exceptions.  Thus,  a  sag  of  10 
or  15  feet  might  be  entirely  innocuous  on  a  long  tangent  between  sta- 
tions, yet  at  some  other  point  on  the  line,  where  the  profile  is  precisely 
the  same,  it  might  be  a  serious  and  even  dangerous  evil.  A  sharp  curve 
at  the  bottom  of  the  sag  might  necessitate  a  very  low  speed  there,  or  a 
heavy  grade  near  at  hand  make  high  speed  desirable.  A  station,  or  a 
siding,  or  crossing,  or  water-tank  may  in  the  future,  if  not  at  present, 
necessitate  a  stop  there.  In  any  such  case  the  sag  would  at  once  change 
its  ciiaracter  from  a  harmless  economy  to  a  serious  and  costly  error,  if  it 
be  for  any  reason  a  permanency.     If.  on  the  other  hand,  it  can  be  taken 
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out  at  any  time  by  simply  filling  up  the  hollow,  of  course  far  greater 
boldness  may  be  used. 

436.  It  will  be  obvious,  furthermore,  that  the  effect  and  disadvan- 
tages of  such  sags  are.  other  things  being  equal,  the  same,  whatever  the 

rate  of  the  grade  on  which  the 
sag  occurs.  Thus  in  Fig.  81 
there  is,  literally  speaking,  no  rise 
and  fall  at  all,  because  it  is  a  con- 
tinuous up  grade ;  yet  if  the  loco- 
motive be  ascending  this  grade» 
and  exerting  just  power  enough 
to  maintain  a  uniform  velocity, 
the  effect  of  the  mere  break  of 
grade  is  precisely  the  same  as  the 
actual  sag  and  rise  and  fall  in  Fig. 
82.  In  each  case,  if  the  train  be 
moving  at  a  uniform  velocity  of  12  or  15  or  20  miles  per  hour  (=  velo- 
city-head, by  Table  118,  of  5.1 1,  7.99,  and  14.20  ft.),  the  sag  will  increase 
the  velocity- head  by  4.0  ft.,  to  9.1 1.  11.99,  ^"^  '^20  ft.,  and  the  velocity 
in  the  bottom  of  the  hollow  (neglecting  the  fact,  as  heretofore,  that  the 
centre  of  gravity  of  the  train  does  not  rise  quite  so  high  nor  fall  quite  so 
low  as  the  angles  of  the  grade)  will  be  increased  to  16.0,  18.4,  and  22.6 
miles  per  hour.  After  passing  the  bottom  of  the  hollow  the  train  begins 
to  lose  velocity,  and  on  again  reaching  the  main  grade  is  moving  at  the 
same  velocity  as  when  it  left  it. 

437.  The  above  makes  clear  that  it  is  a  fallacy  to  count  up  the  num- 
ber of  feet  of  rise  and  fall  merely  from  the  ups  and  downs  as  shown  by 
the  differences  of  elevation  of  the  profile,  as  one  of  the  criterions  of  the 
excellence  of  a  line.  Ordinarily  this  may  not  prove  very  deceptive  but 
the  true  comparative  importance  to  be  ascribed  to  rise  and  fall,  and 
hence  the  limits  of  the  three  classes  of  rise  and  fall.  A,  B.  and  C,  as  sum- 
marized in  par.  367,  and  again  in  par.  451,  must  be  determined  in  a  dif- 
ferent way. 


LIMITS  OF  THE  CLASSES  OF  RISE  AND  FALL. 

438.  Limits  of  Class  A,  (The  least  objectionable  class.)— The  nor- 
mal freight  speed  may  be  assumed  to  be  15  miles  per  hour,  but  in  certain 
locations  it  is  not  likely  to  be  more  than  10  miles  per  hour,  and  in  other 
locations  it  may  usually  and  naturally  be  as  high  as  20  miles  per  hour. 
Assuming  a  train  to  be  approaching  a  sag  in  any  grade- line  at  these  rates 
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of  speed,  we  have  in  Table  121  the  maximum  velocity  which  sags  of  vari- 
ous depths  will  give  to  the  train. 

Table  121. 

Effect  of  Sags  of  Various  Depths  below  a  Continuous  Grade-Line 
and  having  the  form  of  either  fig.  8l  or  fig.  82  to  modify  the 
Speed  of  Trains. 

(Computed  by  the  aid  of  Table  xx8,  as  explained  in  par.  400  et  seq.) 


GSBATBST 

Sag  in 
Fbkt. 

Vbl.-Hbad  in  Train  at  Lowest 

Point  op  Sag  for  Spbbds  of  Approach 

IN  MiLBS  Pbr  Hour  of— 

Maximum  Spbbd  in  Botiom  of  Sag 

POR  Spbbd  of  Approach  in  Milbs 

Pbr  Hour  of— 

10 

15 

20 

10 

15 

20 

None. . . . 

5 

10 

15 

20 

25 

30 

3.55 
8.55 
13-55 
18.55 
23.55 
28.55 
33-55 

7.99 
12.99 

17.99 
22.99 

27.99 
3299 
37.99 

14.20 
19.20 
24.20 
29.20 
34.20 
39.20 
44.20 

10. 

15. 5 

19-5 

22.9 

25.8 

28.3 

30.8 

'5- 

19.1 

22.5 

25.4 
28.1 
30.5 
32.7 

20. 

23.2 

26.1 

28.7 

31.0 

33.2 

35.3 

This  table  assumes  that  the  train  is  approaching  at  a  uniform  speed,  and  that  the 
k>comotive  continues  to  exert  the  same  uniform  power  in  passing  the  sag.  The  original 
Telocity  will  then  be  resumed  after  passing  it. 

If  there  is  an  excess  of  accelerating  or  retarding  force  in  approaching  the  sag,  both  the 
speed  in  the  bottom  of  the  sag  and  the  speed  after  passing  it  will  be  correspondingly 
higher  or  lower  than  the  speed  of  approach,  but  the  table  will  not  be  essentially  modified. 

The  manner  of  computing  Table  121  should  be  carefully  studied.  It 
will  be  seen  how  little  the  speed  of  approach  affects  the  resulting  speed 
at  the  bottom  of  a  sag  in  grade-line  of  any  considerable  depth.  Twice 
the  speed  of  approach,  20  miles  per  hour  instead  of  10,  increases  the 
speed  in  the  hollow  only  some  15  per  cent,  or  4i  miles  per  hour.  It  will 
also  be  seen  how  comparatively  slight  is  the  effect  of  increased  depth  of 
sag.  A  lo-ft.  sag  increases  10  miles  per  hour  to  20,  but  it  takes  20  ft. 
more,  or  a  30  ft.  sag  in  all,  to  increase  the  20  miles  per  hour  to  30.  At  a 
3peed  of  approach  of  20  miles  per  hour  a  lo-ft.  sag  increases  the  speed 
6.1  miles  per  hour ;  the  next  10  ft.  (20  ft.  in  all)  only  4.9  miles  per  hour, 
and  the  next  10  ft.  only  4.3  miles  per  hour. 

439.  The  table  likewise  shows  in  part  (for  fuller  explanation  see 
Chap.  XVIII.)  why  a  very  slight  break  upwards  from  a  long  continuous 
grade-line  is  so  very  much  more  injurious  than  even  a  considerable  drop 
below  it.  Sags  even  of  30  ft.  will  not  produce  an  absolutely  dangerous 
speed,  but  a  rise  of  even  3^  ft.  above  a  grade-line  will  bring  a  train  mov- 
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ing  at  lo  miles  per  hour  to  a  stop,  or  a  train  moving  at  15  miles  per  hour 
to  a  speed  of  1 1 .2  miles  per  hour. 

440.  The  highest  freight-train  speed  which  can  be  regarded  as 
reasonably  safe  and  practical  at  favorable  points  is  about  30  miles  per 
hour.  Such  speeds  are  ordinarily  far  less  objectionable  on  long  straight 
grades  than  on  undulating  grades,  for  the  reason  that  the  true  objection 
to  higli  freight  speeds  (within  reason)  is  not  the  speed  itself,  but  abrupt 
alterations  of  speed.  With  long  and  easy  vertical  curves  (usually  want- 
ing), and  with  breaks  of  grade  so  designed  that  their  depth  will  not  give 
a  dangerous  maximum  speed  if  they  are  operated  as  virtual  continuous 
grades,  by  making  no  change  in  the  work  done  by  the  locomotive  but 
permitting  its  excess  of  work  to  take  the  form  of  velocity,  speeds  of  30 
miles  per  hour  for  the  moment  only  on  good  alignment  cannot  be  con- 
sidered as  in  the  least  objectionable,  and  are  very  common  in  present 
practice,  and  likely  to  become  more  so.    (See  par.  444.) 

If  we  assume  50  miles  per  hour  as  a  maximum  speed  at  certain  favor- 
ably situated  points  where  considerable  speed  is  desirable,  it  results  (see 
Table  121)  that  sags  of  20  or  even  30  ft.  from  a  grade-line,  according  to 
the  speed  of  approach,  may  be  operated  as  a  virtual  continuous  grade. 

441.  We  therefore  conclude  that,  as  a  general  rule,  but 
with  a  number  of  modifying  special  conditions,  a  sag  of  not 
exceeding  20  ft.  in  vertical  depth  from  the  main  grade-line,  if 
eased  off  by  a  long  and  easy  vertical  curve  in  the  hollow,  will 
not  require  any  slacking  up  or  variation  in  steam-power,  and 
that,  if  it  does  not,  it  is  entirely  innocuous,  except  for  the  greater 
wear  and  tear  which  may  result  from  the  higher  speed.  That  ex- 
pense we  will  estimate  in  par.  452  et  seq. 

442.  If  the  sag  be  deeper  than  20  ft,,  and  sometimes  if  it  be  consider- 
ably less  than  20  ft.,  we  have  a  more  objectionable  class  of  rise  and  fall 
(Class  B.  pars.  367  and  451).  It  will  then  be  necessary  either  to  put  on 
brakes  (which  is  really  the  best  practice)  or  to  merely  shut  off  steam  and 
"  pull  out"  again  at  the  foot  of  the  grade,  which  is  the  too  common  prac- 
tice. 

It  is  in  this  latter  kind  of  sags,  especially  if  they  have  no  adequate 
apology  for  a  vertical  curve,  that  most  of  the  draw-heads  are  pulled  out 
and  trains  broken  in  two,  in  the  way  explained  in  par.  418-421.  In  part 
this  is  avoidable  by  care  in  running.  Nevertheless,  with  the  greatest 
practicable  care,  it  is  not  possible  to  prevent  frequent  serious  jerks  to 
trains  in  sags  of  considerable  depth,  which  will  sometimes  break  them 
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in  two.  Such  sags,  therefore,  become  more  and  more  objectionable  as 
they  increase  in  depth,  even  when  it  is  not  necessary  to  use  any  brakes. 

443.  The  point  at  which  it  certainly  becomes  necessary  to  apply  brakes, 
and  consequently  the  point  at  which  the  cost  of  rise  and  fall  is  materially 
increased  (Class  C,  pars.  367  and  451),  varies  in  part  with  the  rate  of  grade, 
and  may  be  determined  as  follows : 

The  grades  of  repose  for  various  speeds,  i.e.,  the  grades  on  which  the 
accelerating  force  of  gravity  just  suffices  of  itself  to  keep  the  train  in 
motion  at  the  given  speed  without  assistance  from  the  engine  and  without 
either  gain  or  loss  of  velocity,  are  about  as  given  in  Table  120,  page  358. 

It  follows  from  Table  120,  that  if  the  admissible  limit  of  speed  on  any 
part  of  the  line  be  given,  any  grade,  however  long,  on  a  rate  not  exceed- 
ing the  grade  of  repose  for  thaf  speed,  may  be  of  indefinite  length  without 
ever  requiring  the  use  of  brakes,  because  all  that  is  necessary  is  to  shut 
pff  steam  at  the  top  of  the  grade  A,  Fig.  83 ;  when  the  train,  in  descend- 
ing the  grade,  will  of  itself  either  acquire  or  lose  velocity  until  it  attains 


Fig.  83.  C>>!  ^f"*.^ 

The  dotted  line  shows  ^n^^-^v^     \  ^'*'**^ 

the  virtual  grade-line  of  a  *^    ^^***'S«.^  *^****^ 

train  starting  from  the  top  of  the  hill  with  a  small  ve-        lfc**>^^  ^^"* 

locity,  which  gradually  increases  until  it  becomes  as  '^^^^'^'^w^ 

great  as  the  acceleration  of  gravity  is  able  to  maintain.  ^*"***<«|,«*.^ 

On  the  stretch  AB  the  speed  and  resistance  are  small,  ' 

and  the  ordinate  B  represents  the  vertical  energy  stored  in  the  train  as  velocity.  On  the 
next  stretch  the  resistance  is  higher,  because  of  the  higher  speed,  but  there  is  still  an  ex- 
cess of  acceleration.  So  with  the  next  stretch ;  but  as  the  resistance  grows  higher  and 
higher  with  each  increase  of  velocity  there  necessarily  comes  a  point  where  the  resistance 
and  acceleration  balance  each  other,  as  given  in  Table  120. 

the  velocity  at  which  the  accelerating  force  precisely  balances  the  rolling 
resistance.  This  grade  will  be  seen  to  be  very  high  for  fast  passenger- 
train  speeds,  so  that  there  can  rarely  or  never  be  necessity  for  the  use  of 
brakes  on  descending  grades  of  less  than  i  per  cent  (52.8  ft.  per  mile)  in 
ordinary  passenger  service,  merely  to  avoid  excessive  speed  due  to  the 
gradients  themselves.  Usually,  however,  heavy  gradients  are  accom- 
panied by  heavy  curvature,  which  latter  will  often  necessitate  on  long 
grades  a  raie  of  speed  but  little  higher  than  the  freight  maximum. 

444.  The  customary  speed  in  freight  service  shows  a  steady  tendency 
to  increase  at  points  where  velocity  is  of  assistance  in  hauling  heavy 
trains.  It  is  of  course  greatly  affected  by  the  character  of  the  line  as  to 
24 
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curvature,  but  the  idea  formerly  prevalent  that  the  most  economical 
speed  for  freight  trains  is  a  very  slow  one  has  been  pretty  thoroughly  ex- 
ploded, both  by  theory,  practice,  and  experiment.  Experiments  by  Mr. 
P.  H.  Dudley  on  the  Lake  Shore  &  Michigan  Southern  Railway  have 
shown  directly  that  '*  with  long  and  heavy  freight  trains  it  required  less 
fuel  with  the  same  engine  to  run  trains  at  i8  to  20  miles  per  hour  than  at 
10  to  12  miles  per  hour."  *  This  result — ^as  to  the  substantial  correctness 
of  which  there  is  little  room  for  doubt — is  not  due  to  the  actual  resist- 
ances to  motion  being  any  lower,  or  as  low,  at  the  higher  speed,  but  to 
\he  joint  action  of  the  following  causes : 

1.  To  the  saving  of  power  at  undulations  of  grades,  in  the  manner 
heretofore  discussed  in  this  chapter,  the  extra  velocity  serving  as  a  reser- 
voir of  power  and  so  preventing  waste  thereof. 

2.  To  the  less  time  of  exposure  of  the  locomotive  to  radiation — a  sav- 
ing, in  all  probability,  of  very  great  importance.     (See  pars.  344  et  a/,) 

3.  To  the  less  time  for  radiation  from  the  interior  surface  of  a  cylin- 
der into  the  exhaust  steam  ;  also  a  very  important  source  of  loss. 

On  the  other  hand,  evidence  presented  in  Chapter  XIII.  makes  it  at 
least  doubtful  if  the  resistance  is  more  than  a  pound  or  two  per  ton 
greater. 

445.  Whatever  may  be  the  cause,  the  expediency  and  economy  of  in- 
creasing freight-train  speeds,  on  fair  alignment,  up  to  20  and  even  (at 
pofnts)  30  miles  per  hour  is  very  generally  recognized  and  acted  on  by 
the  more  prominent  managing  officers.  This  tendency  will  probably  be 
greatly  strengthened  in  the  near  future  by  (i)  the  general  adoption  of 
some  form  of  freight-train  brake  and  of  a  more  durable  and  stronger 
coupler,  and  by  (2)  the  increase  in  average  car-load  and  consequent  de- 
crease in  number  of  freight  cars  per  train,  with  the  natural  attendant  in- 
crease of  care  in  the  construction  of  freight  cars.  On  lines  using  the 
"speed  gauge*'  the  usual  maximum  speed  specified  is  22  miles  per  hour, 
a  rate  in  all  probability  which  at  some  points  on  some  lines  has  been  ex- 
pensively low,  and  would  have  been  still  more  so  except  that  the  g^des 
at  stations  are  usually  the  de-facto  limiting  grades,  and  not  those  between 
stations. 

446.  It  will  therefore  be  safe  in  all  cases  to  assume  a  maximum 


*  Trans.  Am.  Soc.  C.  E.,  Oct.  1876.  The  explanation  there  given  by  Mr. 
Dudley,  that  at  the  higher  speeds  *'  the  locomotive  seems  to  produce  its  power 
more  economically  by  using  the  steam  expansively  to  a  greater  extent  than  at 
slow  speeds"  would  seem  to  be  certainly  incorrect,  except  as  the  less  time  for 
internal  radiation  may  be  supposed  to  be  referred  to. 


CHAP,  IX,^RISE  AND  FALLr^LIMITS  OF  CLASSES.      37I 

freight-train  speed  of  about  22  to  25  miles  per  hour  on  long  grades,  cor- 
responding to  a  grade  of  repose  of  something  under  0.5  per  cent,  or  26.4 
feet  per  mile;  and  this,  under  favorable  circumstances,  for  important 
ends,  may  be  assumed  to  be  increased  to  nearly  30  miles  per  hour,  corre- 
sponding to  a  degree  of  repose  of  something  over  0.6  per  cent,  or  32  feet 
per  mile.  On  grades  not  exceeding  these  limits  rise  and  fall  on  grades 
of  any  length  will  not  be  likely  to  require  the  use  of  brakes,  or  to  en- 
danger objectionable  "  slack"  in  the  train,  with  the  most  moderate  care 
in  running, 

447.  The  point  at  which  a  grade  on  rates  exceeding  these  limits  be- 
comes so  long  that  the  use  of  brakes  will  become  necessary  is  readily 
determined  as  follows : 

Let  AB,  Fig.  84,  be  such  a  grade  and  AB*  be  the  average  grade  of  repose 
while  attaining  the  assumed  admissible  velocity,  say  0.4  per  cent,  for  a 


maximum  velocity  of  25  miles  per  hour,  or  0.5  per  cent  for  30  miles  per 
hour.  Let  the  lowest  velocity  at  which  it  is  necessary,  expedient,  or  prob- 
able that  trains  will  approach  A  be  also  determined.  It  will  depend  on  the 
character  of  the  line  back  of  A,  If  A  be  at  the  foot  of  a  long  grade,  no 
lower  velocity  than  the  maximum  admissible  could  safely  be  assumed* 
and  the  application  of  brakes  would  be  immediately  necessary  on  reach- 
ing A,  If  A  were  a  station  the  initial  velocity  would  be  O.  It  is  desira* 
ble  that  the  velocity  should  be  as  low  as  possible,  but  as  enginemen  do 
not  always  pay  close  attention  to  little  matters  of  economy  such  as  sav- 
ing the  use  of  brakes — especially  if  behind  time — it  should  not  be  taken 
too  low.     Let  us  suppose  it  to  be  10  or  1 5  miles  per  hour ;  then  we  have : 

Initial  velocity  at  A.  10  miles  per  hour.  1 5  miles  per  hour. 

Corresponding  velocity-head 3*55  ^t.  7-99  ft. 

Corresponding  velocity-head  at  maxi- 
mum velocity  of  25  miles  per  hour.  22.20  "  22.20  " 

Difference 18.65  *•  14.21  " 


372       CHAP.  IX.^RISE  AND  FALI^LIMITS  OF  CLASSES, 

which  latter  is  the  vertical  distance  D,  Fig.  84,  which  the  grade  will  have 
to  fall  below  the  grade  of  repose  before  the  train  will  acquire  the  maximum 
admissible  velocity. 

This  being  given,  it  is  a  simple  matter  to  compute  the  horizontal  dis- 
tance Aiy  and  the  corresponding  vertical  fall  D  •{■  U,  In  the  above 
example,  the  excess  of  the  actual  grade  over  the  assumed  0.4  grade  of 

repose  bemg  0.6  per  cent,  we  find  />  +  Z^  to  be  — r-  =31.1  stations  for 

14.21 
an  initial  speed  of  10  miles  per  hour  and       ^   =  23.7  stations  for  an  in- 
itial speed  of  15  miles  per  hour.    In  this  manner  we  may  construct  Table 
122. 

448.  Any  grade,  at  any  given  rate  whatever,  which  does  not  exceed 
in  length  and  vertical  rise  the  limits  of  Table  122  can  be  operated  in  the 
routine  of  freight  service  without  the  use  of  brakes  (the  cost  of  such  rise 
and  fall  being,  consequently,  very  much  less)  provided  that  there  be  no 
excessive  curvature  or  other  special  cause  near  the  foot  of  the  grade  to 
require  especially  low  speed  at  that  point.    Ordinary  curvature,  with  a 


Table  122. 

distanck  within  which  the  velocity  of  trains  descending  various 
Grades  without  Steam  or  Use  of  Brakes  will  exceed  the  Limits 
OF  25  and  30  Miles  Per  Hour,  starting  with  Various  Initial  Ve- 
locities. 


Rat«  of 

Graob. 

Admissible  Maximum  Velocity 
OF  as  MiLBs  Per  Hour. 

Admissible  Maximum  Vrlocitv 
OF  30  Milks  Per  Hour. 

"cr  Cent. 

Less  Grade 
of  Repose. 

Initial  Velocity  at  Top  of 
Grade,  in  Miles  Per  Hour. 

Initial  Velocity  at  Top  of 
Grade*  in  Miles  Per  Hour. 

0  + 

10 

15 

Infinite 

20 

Infinite 

04- 

10 

15           20 

0.4 

0.0 

Infinite 

Infinite 

Infinite 

Infinite 

Infinite  Infinite 

0.5 

0.1 

993.0 

186.5 

142.x 

80.0 

•• 

•' 

4* 

4t 

0.6 

0.8 

III.O 

93. a 

71.0 

40.0 

319-5 

a84.o 

339.6 

»77-5 

0.7 

0.3 

74.0 

6a. a 

47.4 

a6.7 

159.7 

143.0 

XX9.8 

88.8 

0.8 

0.4 

55  5 

46.6 

35.5 

ao.o 

106.5 

94-7 

79-9 

59.  a 

0.9 

0.5 

44-4 

37-3 

"8.4 

x6.o 

79  9 

7x0 

59-9 

44-4 

1.0 

0.6 

37.0 

3a. a 

a3.7 

«3-3 

63.9 

56.8 

47.9 

35.5 

■  5 

I.X 

30. a 

17.0 

19. 9 

7.3 

39.0 

38.4 

34.0 

X7-7 

a.o 

X.6 

X3.9 

II. 7 

8.9 

50 

ai.3 

18.9 

x6.o 

XX. 8 

10 

a.6 

8.5 

7, a 

5-5 

3« 

ia.8 

XX. 4 

9.6 

7.x 

CHAP.  IX.'^RISE  AND  FALl^LIMITS  OF  CLASSES.      373 


Table  122. — Continued. 

Total  Vertical  Fall  in  Feet  from  Top  of  Grade  to  Point  wherb  thr 
admissible  maximum  velocity  is  attained,  as  above. 


0.4 
o.s 
0.6 
0.7 
0.8 
0.9 
1.0 
i-S 
9.0 

3.0 


Infinite 

XII  .0 
66.6 
51.8 
44-4 
40.0 
37.0 
30.3 
a7.8 
95.5 


Infinite 
93.t 
55.9 
43S 
37-3 
33.6 
Sa.a 
•5  5 
•3  4 

91.6 


Infinite 
71.0 
49.6 
33. • 
•8.4 
•55 
93.7 
19.4 
17.8 
i«-5 


Infinite 
40.0 
94.0 
X8.7 
16.0 
X4.4 
X3.3 
10.9 
10. o 
9-3 


Infinite 

19X.7 
III. 8 

85.» 

79.0 

63.9 

48.0 

49.6 

38.4 


Infinite 

170.4 
99-4 
75.8 
63.9 
56.8 
49.6 
37.8 
34-a 


Infinite 

"43-8 
83.9 
64.0 
54.0 

47-9 
36.0 
39.0 
98.8 


Infinite 

106.5 
69.9 
47.4 
40.0 
35.5 
96.6 
93.6 
91.3 


Computed  as  follows : 


At  speed  of 

Vel.-head 

Do.  at  95  (and  30)  ffi.  p.h. 

Difference 

Assumed  average  grade 
of  repose 


0 

XO 

«s 

90 



0.00 

3-55 

7-99 

X4.90 

0.00 

3-5S 

7-99 

I4-90 

99. 90 

99. 90 

99. 90 

99.90 

3>-95 

3«-95 

3«.95 

3«.95 

99. 90 

18.65 

14. 91 

8.00 
.40 

3»-9S 

98.40 

93.96 

17.75 
.50 

Then  the  actual  rate  of  gjade,  less  the  grade  of  repose,  gives  the  fall  per  station  which 
goes  to  increase  the  velocity,  and  the  '*  differences"  above,  divided  by  the  surplus  fall  per 
station,  gives  the  number  of  stations  within  which  the  permitted  maximum  velocity  wlU 
be  attained,  as  in  the  first  part  of  the  table  above.  The  number  of  stations  x  rate  of 
grade  per  cent  gives  the  second  part  of  the  table. 


road-bed  in  good  condition,  can  be  operated  by  all  trains  with  almost  as 
great  safety  at  25  to  30  miles  per  hour  as  at  any  lower  speed,  if  the  speed 
does  not  require  to  be  suddenly  checked.  In  ascending  such  a  grade 
the  same  conditions  obtain  as  in  descending,  except  (i)  that  the  locomo- 
tive ascends  the  grade  using  steam,  whereas  it  descends  without  steam  ; 
and  (2)  that  it  starts  or  may  start  with  the  high  velocity  which  gradually 
decreases  instead  oi  with  the  low  velocity  which  gradually  increases. 
We  are  not  now  considering  the  effect  of  limiting  gradients,  which  is  an 
entirely  different  matter,  but  assuming  that  the  locomotive  has  sufficient 
power  to  ascend  all  grades  at  necessary  speeds,  as  of  course  in  all  cases 
it  must.  The  cost  of  decreasing  the  length  and  increasing  the  number 
of  trains  to  effect  this  end,  which  constitutes  the  chief  objection  to  gradi- 
ents,  is  not  now  under  consideration  at  all. 
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449.  Summarizing  the  preceding  discussion  of  the  nature 
of  rise  and  fall,  we  have  found  that  it  may  be  divided  into  the 
following  classes,  having  a  very  different  effect  on  operating 
expenses : 

Class  A.  Rise  and  fall  on  minor  gradients  and  for  small  un- 
dulations, not  sufficient  to  make  it  necessary  to  vary  the  power 
of  the  engine,  but  merely  causing  a  momentary,  gradual,  and 
unobjectionable  fluctuation  of  speed. 

Class  B.  Rise  and  fall  similar  to  class  A,  in  its  effect  in  speed, 
provided  steam  be  shut  off  in  descending,  but  not  requiring  the 
use  of  brakes  in  descending,  nor  seriously  taxing  the  power  of  the 
engine  on  the  ascent.    Tables  12 1-2  give  the  limits  of  this  class. 

Class  C.  Rise  and  fall  requiring  the  use  of  brakes  in  descend- 
ing, in  addition  to  shutting  off  steam,  in  order  to  avoid  exces- 
sive velocities,  and  consequently,  in  almost  all  cases,  more  or 
less  use  of  sand  in  ascending. 

450.  Rise  and  fall  is  most  conveniently  estimated  by  the 
number  of  vertical  feet  of  it,  since  the  cost  of  it  (which  in- 
cludes no  limiting  effect  on  trains)  depends  primarily  on  the 
length  of  grades  and  not  at  all  on  their  rate,  except  as  the  rate 
may  change  the  rise  and  fall  from  one  to  the  other  of  the  above 
classes.  A  foot  of  **rise  and  fall"  is  ordinarily  considered  as 
one  foot  of  ascent  with  its  corresponding  foot  of  descent^  so  that 
in  passing  over  a  hill  100  feet  high  there  are  100  feet  of  rise  and 
fall,  and  not  100  feet  ascending  +  100  feet  descending  =  200  feet. 

4&1.  The  amount  of  rise  and  fall  of  each  kind  on  the  profile 
should  be  determined  thus  : 

A.  All  rise  and  fall  arising  from  hollows  in  grade-lines  not 
exceeding  the  limits  specified  in  connection  with  Table  121  (par. 
435  ^t  seq.),  if  the  grades  are  connected  by  easy  vertical  curves  and 
are  not  too  near  stations,  or  very  bad  curvature,  will  belong  to 
the  least  objectionable  class,  A.  If  the  hollows  are  sharp  and 
abrupt,  however,  even  if  quite  small,  the  rise  and  fall  will  be 
more  objectionable  than  the  worst  class  here  considered. 

B.  All  rise  and  fall  on  grades  too  long  to  come  under  Class  A, 
but  on  rates  of  grade  so  easy  that  the  train  can   never  obtain 
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a  dangerously  high  velocity  when  running  without  brakes  with 
steam  shut  off,  will  belong  to  Class  B.  So  also  will  rise  and  fall 
on  any  grade,  however  steep,  which  is  not  long  enough  for  the 
train  to  obtain  a  dangerously  high  velocity,  as  fixed  in  Table  122 
and  par.  447  et  seq.  So  also,  strictly  speaking,  will  the  upper 
part  of  any  grade,  however  steep  and  however  long,  on  which 
no  dangerously  high  velocity  can  result  according  to  Table  122 ; 
but  it  would  be  an  objectionable  refinement,  tending  to  an  under- 
estimate of  the  cost  of  bad  details  of  location,  to  so  consider. 

C.  Class  C,  therefore,  should  be  considered  to  include  the 
entire  length  of  all  grades  so  long  and  steep  as  to  require  the 
use  of  brakes  in  descending. 

The  ruling  grade  of  the  line  may  belong  to  either  Class  B  or 
Class  C.  In  either  case  it  will  involve  the  occasional  use  of 
sand  and  more  or  less  slipping  of  wheels,  and  perhaps  breaking 
in  two  of  trains  in  ascending,  and  thus  make  an  addition  to  the 
cost  of  either  class  which  would  not  apply  to  the  same  grades  if 
they  were  not  ruling  grades,  and  hence  did  not  so  severely  tax 
the  power  of  the  engine. 

The  limit  of  these  classes  will  vary  in  every  case,  but  there  is  1 
a  tolerably  sharp  line  of  demarcation  between  the  cost  of  each,  ' 
which  may  be  estimated  as  follows :  -         \ 

THE  COST  OF  RISE  AND  FALL. 

452.  Fuel. — Except  as  wasted  by  brakes,  there  is  no  loss  of  power 
(energy),  and  except  as  wasted  by  brakes  and  radiation  combined,  there 
is  no  loss  of  either  fuel  or  power,  from  any  amount  of  rise  and  fall  of 
Class  A,  if  we  neglect  the  slight  difference  in  frictional  resistances  result- 
ing from  a  (so  to  speak)  regularly  irregular  speed  instead  of  from  a  uni- 
form speed  averaging  the  same  in  miles  per  hour.  This  necessarily  fol- 
lows from  elementary  dynamic  laws.  Even  if  there  be  a  difference  in 
the  level  of  the  two  termini,  what  power  is  lost  in  going  in  one  direction 
is  regained  in  returning. 

When,  in  the  case  of  rise  and  fall  on  easy  gradients  requiring  no 
brakes  (Class  B),  we  run  a  part  of  a  distance  of  one  or  two  miles  (th^ 
ascent)  under  steam  and  another  part  of  it  (the  descent)  with  steam  shut 
off,  assisted  by  gravity  only,— or  in  other  words,  assisted  by  the  energy 
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stored  in  the  train  during  the  run  over  the  up  grade  by  the  act  of  lifting 
it  against  gravity,— the  total  time  that  the  locomotive  is  exposed  to  ex- 
terior radiation  is  the  same,  and  probably  also  the  loss  of*  heat.  The  loss 
from  interior  radiation  in  the  cylinders,  a  very  important  loss,  explained 
in  Chapter  XL,  is  affected  as  follows : 

It  is  increased  by  the  (probable)  lower  piston  speed  in  ascending  the 
up  grade. 

It  is  decreased  by  the  (probable)  later  point  of  cut-off,  and  hence  less 
oscillation  of  temperature  in  the  cylinder ;  the  disadvantage  of  this  latter 
very  nearly  balancing,  as  experiment  shows,  the  theoretical  gain  from  an 
earlier  point  of  cut-off.  This  is  to  say,  from  both  of  these  causes  com- 
bined, the  steam  used  for  equal  work  in  the  locomotive  engine  is  about 
the  same  at  all  points  of  cut-off  less  than  half  stroke ;  which  leads  to  the 
conclusion  that  the  steam  (not  fuel)  used  to  run  an  engine  two  miles 
will  be  about  the  same  whether  the  work  is  uniform  for  the  whole  run  or 
is  all  done  during  the  first  mile  in  taking  the  engine  up  an  easy  grade, 
down  which  it  runs  by  gravity  for  the  second  mile.  The  loss  by  ex- 
ternal radiation  during  the  last  mile  will  be  a  net  loss.  The  fuel  used 
will  probably  be  much  more  increased,  not  only  by  possible  blowing  off 
of  steam  from  the  safety-valve,  but  by  blowing  out  more  unconsumed  coal 
from  and  wasting  more  heat  through  the  smoke-stack,  owing  to  the 
stronger  draft.  In  Chapter  XI.  it  is  shown  that  in  proportion  as  the  work 
of  the  engine  is  increased,  economy  of  fuel  consumption  is  decreased. 

From  all  these  causes  combined  a  locomotive  running  without  brakes 
or  steam  down  grades  too  steep  to  continue  the  steam-power  unchanged, 
but  not  steep  enough  or  long  enough  to  require  the  use  of  brakes,  will 
burn  probably  one  fourth  to  one  fifth  more,  and  certainly  not  over  one 
third  more  fuel  in  ascending  one  mile  on  the  grade  equal  to  the  grade  of 
repose  (assumed  at  26  feet  per  mile,  or  0.5  per  cent),  and  then  descend- 
ing one  mile  without  steam,  than  in  running  two  miles  on  a  level.  Al- 
lowing one  third  more,  80  vertical  feet  of  rise  and  fall  on  such  grades 
will  waste  fuel  equal  to  the  averag^e  consumption  per  mile. 

453t  When  brakes  are  required,  owinjj  to  the  grade  being  either  too 
steep  or  too  long  to  permit  of  operating  it  without  them,  the  power  used 
in  ascending  is  entirely  lost,  except  that  portion  of  it  which  is  just  suffi- 
cient to  keep  the  train  in  motion  on  the  grade  of  repose.  That  is  to  say : 
The  rise  and  fall  at  BC,  Fig.  85,  consists  of  two  parts,  the  upper  part.  B^ 
belonging  to  Class  B,  and  the  lower  part  only,  C,  belonging  to  Class  C 
which  is  very  much  more  costly,  objectionable,  and  dangerous.  In  laying 
out  a  line  this  fact  must  be  borne  in  mind ;  the  lower  portion,  C,  estimated 
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at  its  true  value  and  avoided  if  possible ;  the  upper  portion,  B,  less  care- 
fully avoided.  The  limit  between  classes  B  and  C  may  be  taken  in  round 
figures  as  the  height  of  the  point  b^  Fig.  85,  above  or  below  the  grade  of 

repose  descending  from  A,  ^^^ ,.,^ ^^^^ 

although,  strictly  speaking,  J^^^^'^^^^^^^Cr^a Iff 

the  grade  of  repose  should    ^^y^"^  ^**"*'***^s^*^^>S^^"'   * 

be  drawn  in  starting  from  ^""^  ^***'^^*v4p^***    l/r 

the    point    on    the  grade  ^"^"^n.^^ 

where  the  limits  of  Table  * 

122  and  par.  447  are  passed,  ^   '* 

so  that  dangerously  high  speed  before  reaching  the  foot  of  the  grade  is 
certain.  But  when  this  point  is  once  passed  great  care  in  handling  the 
train  on  a  gprade  where  brakes  are  known  to  be  essential  cannot  fairly 
be  assumed,  so  that  it  is  fairer  and  more  reasonable  to  assume  that  all 
the  fall,  C  Fig.  85,  will  be  of  the  objectionable  class. 

When  an  engine  is  descending  a  grade  without  steam,  the  wastage  of 
fuel  by  radiation  and  slow  combustion  is  at  first  (say  for  10  or  15  minutes) 
very  considerable — about  one  fourth  of  the  usual  consumption  per  mile. 
The  loss  of  fuel  on  this  most  objectionable  class  of  rise  and  fall  may  be 
taken  as  equal  to  the  avers^e  consumption  in  running  a  mile  for  every 
26  feet  of  rise  and  fall. 

454.  Repairs  of  Cars  and  Locomotives.— The  use  of  brakes  is 
excessively  destructive  to  wheels.  Table  114,  page  318,  will  make  it 
clear  that  something  like  one  third  of  the  total  cost  of  wheels  arises  from 
this  cause,  and  other  data  that  as  much  as  forty  or  fifty  per  cent  arises 
from  them.  Brakes,  however,  are  used  even  more  for  stopping  and 
'starting  than  on  grades — sometimes  very  much  more;  and  the  whole 
cost  of  wheels  is  only  some  30  per  cent  of  freight-car  repairs  and  very 
much  less  of  passenger  cars.  The  records  of  wheels  drawn  on  the 
Pennsylvania  Railroad  indicate  (a)  that  about  30  per  cent  of  passenger- 
car  wheels  are  drawn  for  being  "  worn  flat  from  sliding,'*  and  that  their 
life  is  from  this  cause  abbreviated  from  one  third  to  one  half.  About 
one  sixth  of  the  wheels  are  drawn  for  being  "worn  flat  or  hollow  on 
tread."  which  class  of  wear  is  distinctly  ascribed  in  the  Pennsylvania 
classification  to  "  wear  from  rail." 

If  we  should  consider  only  such  facts  as  these,  we  might  reach  the* 
conclusion  that  the  wear  due  to  gprades  must  be  a  very  important  element 
in  the  cost  of  freight-car  repairs ;  but  by  referring  to  Table  86,  page  203. 
and  remembering  that  grades  are  only  one  of  many  causes  for  wear  and 
tear  of  cars,  we  shall  see  reasons  for  concluding  that,  while  it  is  exceed- 
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ingly  difficult,  in  fact  impossible,  to  reach  an  exact  estimate  in  such  a 
mattter  as  this,  yet  that  it  is  not  probable,  if  all  grades  were  levelled  down 
flat  so  as  not  to  require  in  any  case  the  use  of  brakes,  except  for  stops, 
wheel  renewals  would  not  be  reduced  more  than  one  sixth  nor  car 
repairs  as  a  whole  more  than  one  tenth.  The  only  item  of  car  repairs 
other  than  the  wheels  affected  to  an  important  extent  is  the  cost  of 
draw-gear  and  links  and  pins,  and  the  loss  in  this  respect,  as  we  have 
seen  (par.  419),  arises  more  from  lack  of  proper  vertical  curves  at  breaks 
of  grade  than  from  the  grades  themselves. 

Table  123. 

Variations  in  thb  Quality  of  Water  Supply,  Chicago,  Burlington  ft 

QuiNCY  Railroad. 


Grains  Pbr  Gallon. 

Lbs. 

Incrustiogr 

Matter  in  Tank 

of  3750 

Gallons. 

Comparative 
Incrustinff 

Locality. 

IncnistiDff 
Solids. 

Alkalies  and 
Non-cnistinff. 

Matter. 

Lake  Michigan 

S  x.oo. 

Chicago  Division : 
Best 

10  666 

28.851 

1.365 
10.  788 

4.19 
n.33 

1.5 
3.9 

Worst 

Average 

St.  Louis  Division  : 
Best 

16.405 

4.898 
20.178 

a.  853 

1.458 
2.449 

6.44 

1.92 
7.93 

2.3 

0.7 

2.8 

Worst 

Average •■  .. 

11.490 

1.678 

4.51 

1.6 

Lake  Michigan 

Hudson  River. ...  . . . . . 

7.305 
7.177 
5.362 
O.911 

0.626 
1. 136 
1.5" 
1.333 

2.87 
2.82 
2. II 
0.36 

i.o 
i.o 

Croion  River,  N.  Y 

Loch  Katrine,  Scotland.. 

0.7 

O.I 

Incrusting:  solids  include  silica,  oxide  of  iron  and  alumina,  carbonates  of  lime  and 
magnesia,  and  sulphates  of  lime  and  magnesia. 

The  standard  tank  of  the  road  carries  2750  gallons. 

The  non-incrusting  matter  may  be  partly  deposited  as  mud  and  partly  mechanically 
combined  with  the  scale.  According  to  this  table,  an  engine  consuming  three  full  tanks 
of  water  per  day  would  in  a  week's  work  with  the  average  water  in  the  Chicago  Division 
accumulate  at  least  116  lbs.  of  incrustation.  With  the  best  water  on  the  St.  Louis 
Division  (taken  from  the  Mississippi  at  Rock  Island)  the  result  of  a  similar  week's  work 
would  be  only  34^  lbs.  of  incrustation.  The  difference  shows  the  importance  of  good 
water. 

The  water  of  Loch  Katrine,  Scotland,  from  which  Glasgow  derives  its  supply,  is  about 
the  purest  and  softest  known. 
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455.  The  cost  of  locomotive  tires  will  be  affected  in  much  the  same 
way  and  to  the  same  extent  as  the  cost  of  car  wheels.  The  life  of  the 
boiler  is  likewise  unfavorably  affected  by  an  intermittent  instead  of 
regular  demand  for  power,  although  this  effect  is  slight  in  comparison 
with  the  injury  suffered  from  the  cooling  off  of  boilers  at  the  end  of  the 
trip,  from  the  effect  of  bad  water  and  many  other  causes  not  connected 
with  the  grades  between  stations.  Table  123  gives  an  idea  of  how  im- 
portant is  the  effect  of  bad  water  on  locomotive  repairs. 

456i  It  is,  moreover,  true  of  both  engine  and  car  repairs  that,  as 
noted  in  par.  164,  when  we  search  for  evidence  of  the  effect  of  much 
rise  and  fall,  or  curvature,  or  (as  usually  happens)  both  together,  by 
comparing  the  cost  of  engine  and  car  service  per  mile  run  on  roads  or 
divisions  having  much  and  having  little  curvature  and  rise  and  fall,  we 
fail  to  find  it.  As  respects  grade,  this  results  in  part,  no  doubt,  from 
lower  speed  and  more  careful  handling  on  them ;  but  as  this  costs  the 
company  nothing  except  a  slight  delay,  we  may  fairly  regard  it  as  an 
offset,  to  some  extent.  In  the  first  edition  of  this  treatise  the  writer 
estimated  the  effect  of  rise  and  fall  at  5  per  cent,  on  the  total  cost  of 
repairs  of  engines  and  cars  per  mile,  for  each  25  feet  per  mile  (0.5  per 
cent,  nearly)  which  would  amount  in  2  per  cent  grades  to  something 
over  20  per  cent  per  mile  of  ascent  and  descent.  Taking  an  average  of 
the  mountain  divisions  of  the  Pennsylvania  Railroad,  this  would  require 
that  a  difference  of  at  least  15  per  cent  should  be  visible,  and  on  the 
Baltimore  &  Ohio  at  least  20  per  cent,  whereas  in  fact  no  such  difference 
appears  in  either  case.  This  fact,  together  with  a  careful  estimate  by 
items,  which  cannot  be  given  more  fully  than  above,  leads  the  writer  to 
believe  that  his  original  estimate  was  too  high  and  it  is  reduced  in  the 
estimate  below  (Table  124)  to  4  per  cent,  which  is  the  utmost  that  the 
statistical  evidence  seems  to  justify. 

On  Class  A  of  rise  and  fall  there  cannot  be  considered  to  be  any 
measurable  increase  in  the  cost  of  rolling-stock  maintenance  if  proper 
vertical  curves  are  used.  On  Class  B  (requiring  shutting  off  steam  for 
descending,  but  not  the  use  of  sand  or  brakes)  there  is  very  little — cer- 
tainly not  over  one  fourth  of  what  exists  on  the  worst  class,  C. 

457,  Wear  of  Rails. — The  effect  of  grades  on  the  wear  of  rails  is 
exaggerated  in  popular  belief  for  want  of  a  proper  distinction  between 
the  effect  of  a  heavy  ruling  grade,  which  increases  the  number  of  trains 
i\  id  the  proportion  of  engine  tonnage,  and  the  effect  of  rise  and  fall 
simply,  on  which  the  number  of  trains  and  proportion  of  engine  tonnage 
is  the  same  as  on  adjacent  sections  of  level  track.    Thus,  in  an  able  and 
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elaborate  report  on  the  wear  of  rails  on  the  Pennsylvania  Railroad, 
already  quoted,  an  increase  of  some  75  per  cent  in  the  wear  of  rails  on 
grades  over  which  almost  three  times  as  many  engines  pass  as  on  ad- 
jacent sections  of  level  track  was  ascribed  to  the  effect  of  grades  as  such, 
whereas  it  is  in  reality  merely  an  expression  of  the  fact  that  an  engine 
wears  the  rails  several  times  as  much  as  the  same  weight  of  cars  (par. 
1 1 5).  In  so  far  as  this  is  the  cause  of  extra  wear  of  rails  it  is  an  effect 
arising  from  the  limiting  effect  of  gradients,  and  not  at  all  an  inherent 
property  of  gradients  as  such. 

When  we  eliminate  this  extraneous  question  we  are  driven  to  the 
conclusion  that  the  wear  of  rails  due  to  gradients  as  such  is  almost  nil, 
except  as  their  rate  may  be  such  to  require  the  use  of  brakes  and  sand. 
The  use  of  sand  is  exceedingly  destructive  to  rails.  The  writer  found 
that  at  specially  exposed  localities  (near  stations  for  the  most  part),  where 
the  use  of  both  brakes  and  sand  was  usual,  the  wear  as  measured  by  loss 
of  weight  was  increased  some  75  per  cent ;  but  loss  of  weight  alone  is  an 
unfair  criterion,  since  the  wear  at  joints  is  a  very  important  factor  in  the 
life  of  rails,  and  often  requires  their  removal  before  they  are  fully  worn 
out.  Such  extreme  use  of  either  brakes  or  sand,  moreover,  is  v^ 
common  on  any  grade  as  at  the  points  covered  by  the  writer's  tests. 

458.  In  the  first  edition  of  this  treatise,  a  considerable  body  of  sta- 
tistics being  presented  and  discussed  to  which  it  appears  unnecessary  to 
again  give  space,  the  writer  estimated  that  the  wear  of  iron  rails  was  in- 
creased not  over  5  per  cent  per  25  vertical  feet  of  rising  grade  and  the 
same  on  the  corresponding  descent,  or  10  per  cent  for  each  25  feet  of 
rise  and  fall,  making,  on  a  2  per  cent  grade  (106  feet  per  mile)  a  differ- 
ence of  20  per  cent  in  the  aggregate  of  this  item  on  both  the  ascent  and 
corresponding  descent.  He  sees  no  reason  to  believe  that  this  estimate 
is  materially  in  error  in  either  direction  (unless  in  excess)  as  measuring 
the  effect  of  gradients  pure  and  simple,  without  modification  in  the  num- 
ber of  engines  used  for  a  given  number  of  cars,  and  this  latter  occurs  only 
on  the  worst  class  of  rise  and  fall,  C.  For  that  class,  a  proper  estimate 
for  iron  rails  might  be  expected  to  still  hold  good  for  steel,  since  the 
proportion  of  the  grade  wear  to  the  level  wear  has  not  been  greatly  af- 
fected by  the  introduction  of  steel  on  such  steep  grades,  where  speed  is 
slow. 

On  Class  A  there  is  certainly  no  direct  evidence  that  the  wear  of  rails 
is  affected  at  all,  with  steel  rails.  With  iron  rails,  which  failed  mostly 
from  lamination  and  which  speedily  wore  to  an  irregular  surface  on  top, 
on  which  any  considerable  increase  of  speed  caused  greatly  increased 
wear  and  tear,  the  case  was  different. 
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Qass  B  of  rise  and  fall  likewise  has  little  effect  to  increase  rail  wear, 
but  as  it  is  apt  to  cause  a  somewhat  high  velocity  in  the  hollows,  it  un- 
doubtedly has  some  ill  effect;  possibly  about  one  half  as  much  as  Class  C. 

459.  Maintenance  of  Road-bed  and  Track.— In  the  former 
edition  of  this  treatise  the  cost  of  these  items  was  estimated  as  increased 
in  about  the  same  ratio  as  the  rail  wear,  viz.,  5  per  cent  for  each  25  feet 
per  mile  (0.5  per  cent  nearly)  of  rise  and  as  much  for  the  corresponding 
fall.  A  liberal  estimate  in  such  a  matter  is  proper,  and  we  may  continue 
the  former  estimate  for  Class  C,  although  it  is  probably  somewhat  too 
high  for  average  conditions. 

On  Class  A  and  Class  B  the  disadvantages  and  advantages  of  the 
grade  may  be  fairly  considered  to  balance  each  other  as  respects  main- 
tenance of  road-bed  and  track.  A  great  compensating  advantage  from 
the  grade,  besides  the  lower  speed,  is  the  more  perfect  drainage,  giving 
a  firmer  road-bed  and  prolonging  the  life  of  ties  and  ballast  as  well  as 
preserving  the  surface.  Level  cuts  are  always  very  objectionable,  as  has 
been  rediscovered  many  times  since  one  of  the  early  English  engineers 
laid  out  one  several  miles  long,  which  caused  immense  dif&culty  (and 
still  causes  it),  several  costly  tunnel  culverts  having  to  be  driven  to  drain 
it.  Grades  of  any  moment  are  usually  situated  in  comparatively  rugged 
and  difficult  regions,  and  the  increased  expense  arising  from  that  cause 
is  very  apt  to  be  erroneously  ascribed  to  the  effect  of  the  gradients 
themselves.  Creeping  of  rails  is  an  annoying  effect  due  in  part  to  gra- 
dients, but  has  been  largely  done  away  with  in  recent  years  by  improved 
forms  of  joints. 

460.  Train  Wages.— It  is  quite  conceivable  that  one  or  more  addi- 
tional brakemen  may  be  required  on  a  line  of  much  rise  and  fall,  yet  it 
would  ordinarily  be  quite  improper  to  include  this  as  one  of  the  ex- 
penses arising  from  it,  for  this  reason :  Whether  or  not  such  additional 
force  will  be  required  is  usually  determined  by  the  general  character  of 
the  line  beyond  hope  of  change  by  the  engineer.  In  comparing  two 
radically  different  lines,  it  might  be  an  element  worthy  of  consideration, 
but  the  slight  modifications  which  are  ordinarily  alone  possible  can 
rarely  be  sufficient  to  in  themselves  make  any  difference  in  this  respect. 

461.  Station,  Terminal,  and  General  Expenses,  as  well  as.train 
wages  and  a  large  proportion  of  the  other  running  expenses,  cannot  be 
considered  as  affected  to  any  appreciable  extent  by  any  changes  in  rise 
and  fall  not  of  the  most  radical  and  extensive  nature. 

462.  From  all  that  has  preceded  we  may  deduce  that  no  lead- 
ing item  of  railway  expenditure  is  largely  affected  by  rise  and 
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fall  in  itself,  and  very  many  of  them  not  at  all  affected.  In 
Table  124  appears  a  detailed  summary  of  the  aggregate  effect 
to  increase  expenses  of  each  of  the  three  classes  of  rise  and  fall, 
A,  B,  and  C: 

A.  Not  requiring  shutting  off  steam  nor  change  in  the  natural 
velocity,  nor  use  of  brakes  or  sand.    (See  foot-note  to  Table  124.) 

B.  Requiring  shutting  off  steam  at  the  head  of  the  grade,  but 
not  use  of  brakes  or  sand. 

C.  Requiring  use  of  both  brakes  and  sand. 

463.  The  summary  of  the  cost  per  year  of  a  foot  of  rise  and 
fall  at  the  foot  of  Table  124  shows  its  cost  to  be — 

Class  C.        '    Class  B.  ClaM  A. 

Cost  on  minor  gradients $2  67  $0  84  $0  28 

Cost  on  ruling  gradients 3  5^  i  ^7           

Addition  to  cost  of  same  amount  of  rise 

and  fall  if  on  ruling  gradient o  83  o  83  — 

These  sums,  divided  by  the  rate  of  interest  on  capital,  what- 
ever it  may  be,  will  give  the  justifiable  expenditure  per 
DAILY  TRAIN  to  avoid  One  foot  of  rise  and  fall.  Thus,  if  capital 
cost  6  per  cent,  the  justifiable  expenditure  per  daily  train  to 
avoid  100  feet  of  rise  and  fall  (i.e.,  100  feet  up,  with  the  corre- 
sponding 100  feet  down)  will  be  for  each  class, — multiplying  the 
above  sums  by  100  and  dividing  by  0.06, — 

Class  C.  Class  B.        Class  A. 

If  on  minor  gradients $4)45o        $iy400        $467 

If  on  a  ruling  gradient 5*833  2,783        

To  reduce  the  ruling  to  a  minor  gradi- 
ent (leaving  the  ruling  gradient  else- 
where unchanged) i>383  1,383        ^— 

It  would  be  impossible,  however,  that  there  should  be  so 
much  as  100  feet  of  rise  and  fall  of  Class  A  at  any  one  point, 
since  if  there  were  so  much,  or  even  half  or  one  quarter  so  much, 
it  could  not  belong  to  Class  A.  The  value  given  for  reduction 
of  a  ruling  to  a  minor  gradient  refers,  of  course,  merely  to  the 
DIRECT  saving  of  wear  and  tear  by  having  tiie  grade  easier,  and 
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Table  124. 

Estimated  Cost  Per  Train-Milk  and  Per  Daily  Train  of  26.4  Feet  or 

THE  Various  Classes  of  Rise  and  Fall. 

(Cost  of  traiD-mile  assumed  at  $x.oo.) 


ITBM. 


Total 
Cost  of 
Item. 


Percentage  of  same 
increasing  with  26.4 
feet  of  rise  and  fall 

belonging  to— 
Class  C.      Class  B. 


Cost  per  train-mile 
of  36.4  feet  of  rise 
ai\4  fall  belonging 

Class  C.  °~Class  B. 


Fuel 

Water,  oil,  and  waste 

Repairs  of  engines 

Switching-engine  service. . 
Train  ^ages  and  supplies. , 

Repairs  of  cars 

Car-mileage 

Renewals  of  rails . . 

Adjusting  track 

Renewing  ties 

Earthwork,  ballast,  etc. . . 

Yards  and  structures 

Sution  and  general 


7.6 
1.2 
5.6 
5-2 

15.4 

10. o 

2.0 

2.0 

6.0 
3.0 
4.0 
8.0 
30.0 


p.  c. 
100 

50 

4.0  I 

Unaffected. 


P.C, 

33i 
20 


4.0  i.o 

Unaffected. 
10. o  5.0 

5.0  0.0 

5.0  0.0 

5.0  0.0 

Unaffected. 


P.O. 

7.6 
0.6 
0.22 


0.4 

0.2 
0.3 
O.I5 
0.2 


p.c. 
2.53 
0.24 
0.06 


O.IO 
O.IO 

0.00 
0.00 
0.00 


Total. 


100. o 


9-7 


3.0 


9.67        3.03 


Per  Foot  of  Rise  and  Fall 366 

Per  Foot  of  Rise  and  Fall  per  Daily  Train  (round  trip). . .  $2.67 


.115 
•0.84 


If  the  Rise  and  Fall  be  on  the  Maximum  Grade,  whether  on  Class  B  or 
Class  C,  the  wear  and  tear  of  rolling-stock  and  track  will  be  so  increased  as  to  add  at 
least  3.0  cents  per  train-mile  to  the  cost  of  26.4  feet  of  rise  and  fall,  giving  us  the  follow- 
ing comparison  : 

Class  C.    Class  B. 
Cost  per  daily  train  per  foot  of  rise  and  fall  on  Minor  Gradients,  as 

above, $3.67        $0.84 

Addition  to  cost  of  the  same  grade  if  a  RuLiNO  Gradient  due  to  the 

extra  wear  and  tear  on  ruling  gradients, a83  0.83 

Giving  as  the  cost  per  daily  train  per  foot  of  rise  and  fall  on  Ruling 

Gradients, $3*So       $1.67 

A  Foot  of  Rise  and  Fall  means  a  foot  of  ascent  with  its  corresponding  descent 
(par.  450). 

Class  A  of  Rise  and  Fall  is  not  included  in  this  table,  because,  as  will  be  seen 
from  the  preceding  discussion  of  the  details  of  expenses,  no  expense  can  be  directly  traced 
to  it  in  any  single  item.  In  considering  this  apparently  doubtful  conclusion  the  strict 
limitations  laid  down  for  the  class  in  par.  435  et  seg,  are  to  be  remembered.  Moreover, 
although  the  effect  on  expenses  of  rise  and  fall  of  this  class  is  so  small  as  to  defy  separate 
estimation  by  items,  yet  as  it  causes  some  variation  in  the  velocity  of  the  train  there  must 
be  considered  to  be  some  disadvantage  arising  from  such  rise  and  fall  for  this  cause  alone, 
and  it  will  lead  to  no  serious  error  to  assume  its  cost  at  one  fourth  to  one  third  the  cost  of 
Class  B. 
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not  at  all  to  the  much  greater  value  which  results  from  reducing 
all  ruling  grades  throughout  the  line,  so  that  the  length  of 
trains  can  be  increased. 

464.  The  above  values  are  to  be  further  multiplied  by  the 
estimated  number  of  trains  per  day  (round  trip).  Thus,  if  there 
are  expected  to  be  10  trains  per  day  each  way,  the  value  of  sub- 
stituting a  level  for  a  hill  100  feet  high  becomes  $14,000  to 
$44,500  for  minor  gradients,  and  $27,830  to  $58,330  for  ruling 
gradients — which  are  very  considerable  sums  if  we  remember 
that  they  are  quite  apart  from  all  limiting  effect  of  the  gradi- 
ents. The  value  of  changing  the  rise  and  fall  from  Class  C  to 
Class  B  is  nearly  $30,000,  and  of  reducing  a  ruling  gradient  to  a 
minor  gradient  without  changing  the  class,  nearly  $14,000. 

465.  In  the  first  edition  of  this  treatise  the  cost  of  rise  and  fall  on  all  grades 
of  over  40  feet  per  mile  was  found  to  be — 

On    I2i       feet  per  mile  (about         0.25)  grades $1  04 

"25  "  4.  ..  (        ..  Q5     J  M  J     55     ^ 

••  35           •*  "  "  (  ••            0.7  )  •*  I  87 

*•  40  to  50  ••  "  "  (  •*  0.8  to  i.o  )  '«  2  08 

"  80           •*  '•  "  (  "             1.5  )  "  2  29 

««  125           "  "  "  '(  "            2.5  )  "  2  40 

The  writer  has  been  forced  to  the  conclusion  that  these  estimates  were  too 
small  to  be  on  the  safe  side,  and,  despite  the  fact  that  the  steel  rail  and  other 
mechanical  betterments  have  materially  reduced  the  disadvantages  of  rise  and 
fall,  has  increased  its  estimated  cost  as  above. 

466.  It  will  be  clear  from  all  that  has  preceded  in  this  chapter 
that  the  disadvantages  of  rise  and  fall  are  measured  more  truly 
by  the  number  of  breaks  of  grade  than  by  the  actual  amount 
of  it  in  vertical  feet,  except  on  the  worst  class  of  all,  C,  on  which 
both  brakes  and  sand  have  to  be  constantly  used.  Even  on  the 
heaviest  grades  this  is  in  a  measure  true.  Thus,  the  long  i  per 
cent  grade  in  Fig.  Z(>y  belonging  to  Class  C,  will  be  considerably 
more  objectionable  to  operate  than  a  corresponding  easy  grade 
belonging  to  Class  A  or  B  of  rise  and  fall,  as  the  0.5  continuous 
grade  in  Fig.  86;  but  the  breaking  up  of  the  i  per  cent  grade 
at  frequent  intervals  by  stretches  of  lighter  gr-ide,  so  that  the 
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descent  is  made  half  on  one  grade  and  half  on  the  other,  so  far 
from  decreasing  the  aggregate  cost  of  the  grade  over  the  straight 


Fig.  86. 

I  per  cent,  will  in  fact  make  it  considerably  more  expensive  to 
operate. 

467.  Again,  1000  feet  of  rise  and  fall  concentrated  on  a  single 
grade  is  not  nearly  so  expensive  in  wear  and  tear  as  when  the 
same  amount  of  it  is  scattered  around  in  a  dozen  or  more  shorter 
and  widely  scattered  grades  of  the  same  rate  and  class  (par. 
462).  If  its  class  is  changed  by  such  breaking  up  the  case  is 
different.  Thus,  the  least  objectionable  class.  A,  of  rise  and  fall 
ckn  only  exist  when  there  is  very  little  at  one  point. 

468.  We  have  seen  (par.  414  et  seq,)  that  long  and  easy  verti- 
cal curves,  properly  used,  very  largely  obviate  the  disadvantages 
of  every  class  of  rise  and  fall,  however  much  broken  up  into 
short  sections;  in  fact,  properly  used,  they  forbid  the  breaking 
it  up  into  over-short  sections. 

It  is  so  extremely  important  that  vertical  curves  should  be 
sufficiently  long  and  should  be  properly  put  in,  that  we  may 
anticipate  here,  from  the  field-book  which  follows  this  volume, 
some  notes  as  to  the  proper  manner  of  putting  in  such  curves: 

469.  We  have  seen  (par.  426  et  seq,)  that  the  length  of  vertical  curves 
should  be  determined,  not  arbitrarily,  regardless  of  the  angle  between 
gradients,  but  by  the  amount  of  change  of  grade  per  station  which  is 
admissible;  the  safest  rule  being  as  already  given — that  the  difference  in 
the  rate  of  grade  under  the  head  and  rear  of  the  train  shall  not  exceed 
the  grade  of  repose  of  the  last  car. 

A  rate  of  change  per  station  (100  feet)  of  .025  will  most  completely 
25 
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fulfil  this  condition  with  all  kinds  of  trains,  including  those  with  a  great 
deal  of  slack  in  the  couplings,  like  coal  trains ;  but  .05  per  sUtion  will 
obviate  all  the  more  serious  effects,  especially  if  the  speed  be  high  or  the 
train  short,  or  both.  After  the  introduaion  of  improved  freight  couplers 
.05  per  station  will  be  ample. 

Both  of  these  rates  give  a  longer  curve  than  is  usual ;  but  more  change 


a\ 


Fig.  87.  Fig.  88. 

per  station  than  that  last  specified  should  never  be  used  in  sags  (Fig. 
87),  unless  for  high  speed  and  very  short  trains.  On  summit  curves 
(Fig.  88)  shorter  curves  are  admissible ;  but  these  also  should  not  be 
shorter  than  o.i  per  station — if  for  no  other  reason,  because  it  is  needless 
to  make  them  so. 

470.  The  angle  between  grade-lines,  a.  Figs.  87,  88/!*  considered  to 
be  the  sum  or  difference  in  the  rate  per  cent  of  the  graces,  or  their 
deflection  from  each  other.     In  Fig.  87,  a  =  1.4;  in  Fig.  88,  ^i^  ^'^*  ^^^ 

If  we  let  r  =  the  change  of  rate  per  station  which  is  considereKj  admis- 
sible, =  0.025  to  o.io  according  to  circumstances,  then  the  aggj^regate 
length  of  any  curve  is  at  once  given  by  the  equation 

r 

If  the  angle  between  grade-lines  be  i.o  per  cent,  this  gives  a  vertica?^ 
curve  10,  20,  or  40  stations  long,  according  as  the  assumed  value  of  r  is 
0.1,  0.05,  or  0.025. 

The  condition  that  the  change  in  rate  of  grade  shall  be  uniform  per 

r 


Pig.  89. 
(In  thii  cut,  which  ii  rather  poorly  executed, 
>t  9)  3.  4t  5  are  successive  stations  of  too  feet 
from  the  unguent  point  T,  but  the  "  curve**  as  drawn  is 
supposed  to  consist  merely  of  a  series  of  straig^ht  lines, 
tf^,  ^c,  cdf  etc.,  tangent  to  the  curve  at  these  stations, 
these  tanffents,  as  prolonged  by  the  dotted  lines,  being  supposed 
to  differ  from  each  other  in  rate  of  gnde  by  a  constant  change 
of  rate,  r.) 

Station  or  other  unit  results  in  the  generation  of  a  curve  such  as  that  Ot2t- 
lined  in  Fig.  89,  which  is,  mathematically,  a  parabola. 


1 
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471.  It  is  to  be  remembered  that  all  geometrical  diagrams  connected 
with  railway  location  are  greatly  exaggerated  or  distorted,  so  that  the 
succession  of  chords  outlined  in  Fig.  89  are  in  fact  practically  coincident 
with  the  curve.  Fig.  90  gives  to  correct  scale  the  intersection  of  a  4 
per  cent  (211  feet  per  mile)  grade  with  a  level,  which  is  perhaps  twice  a» 
lai^  an  intersection  angle  as  actually  occurs  on  any  located  line  in  the 
United  States,  even  on  the  engineer's  profile,  and  four  or  five  times  as 
much  as  is  usual ;  topographical  reasons  generally  requiring  one  or  more 
intermediate  grades  in  cases  of  such  abrupt  change. 

Fijg.  90  will  also  make  it  clear  that  in  the  two  sketches  of  vertical 

-^^^-"^ , =. ^^ 

Fig.  90. 

curves  shown  in  Figs.  91  and  92  the  tangents,  the  chord  M^  and  the 
curves  themselves  are  sensibly  of  the  same  absolute  length,  independent 
of  the  fact  that,  all  distances  being  measured  horizontally,  they  are  neces- 
sarily  equal  as  measured  in  the  field. 

472.  From  the  law  of  the  parabola  it  results  that  in  any  vertical 
curve,  Fig.  91  or  92.  the  ^-r" 

curve  bisects  the  middle  ^^-^-^^C^  *  ' 

ordinate  IM  in    c,    and  'feiisya^  !cT^'^"<^/ 

from  elementary  geomet*  ^f^^r^^^^^'hsL      \                 ^^^^"^^^^ 

rical  relations  we  have  for  ^ 

the  distance    Ic  =  ^,    by  '                 Fig.  91. 
which  the  curve  departs  vertically  from  the  intersection  of  tangents  : 

i      a      la  .,    ^             ^ 

'  =  7'^4=T'  ^^1-— 4^ P« 

or,  9S  i=^  (par.  470),  *""^&^-^^^^'*^ 


a^ 


Fig.  9a. 


473.  From  this  formula  we  can  compute  the  following  Table  125,  giv- 
ing the  first  detail  which  it  is  desirable  to  know  in  laying  out  a  vertical 
curve,  viz. :  How  much  vertical  change  it  will  produce  in  the  position  of 
the  grade-line,  which  is  greatest  at  the  middle  of  the  curve  and  thence 
rapidly  diminishes  in  each  direction,  being  only  one  fourth  as  much  at 
the  "  quarter-points"  of  the  curve  or  at  the  middle  of  each  tangent. 

474.  Having  determined  from  Table  125.  or  otherwise,  what  rate  of 
per  station  will  be  necessary  or  feasible :  To  lay  out  a  vertical  curve, 

HAVING  GIVEN  THE  RATE  OF  THE  TWO  GRADIENTS  AND  THEIR  ANGLE 


388       CHAP,   IX^^RISE  AND  FA LL-- VERTICAL  CURVES. 


Table  125. 

VxKTiCAL  Changs  in  the  Position  of  the  Gradk-Linx  at  Intersection 
OF  Gradients  resulting  from  Vertical  Curves  of  Various  Rates  t* 
AND  WITH  Various  Grade-Angles  a. 

(Computed  by  fcmnula  of  par.  47a.) 


Vertical  Distance  op  Curve  from  Imtersbctiom  of 

Giadb-Anclb 

a. 
Figs.  91,  9s. 

Gradients  —  Ic,  Figs.  91  and  9a,  por  Change  of  Rate 
OF  Grade  per  Station,  =  r  of— 

0.2 

0.1 

0.05 

0.025 

Feet. 

Feet. 

Feet. 

Feet. 

O.I 

.006 

.01 

.025 

.05 

0.2 

.025 

.05 

.1 

.2 

0.3 

.061 

.11 

.225 

•45 

0.4 

.100 

.2 

.4 

.8 

0.5 

.156 

.31 

.625 

1.25 

0.6 

.225 

.45 

•9 

1.8 

0.7 

.306 

.61 

1.225 

2.45 

0.8 

.400 

.8 

1.6 

3.2 

0.9 

.501 

1. 01 

2.025 

4.05 

I.O 

.625 

1.25 

2.5 

5.0 

I.I 

.756 

1. 51 

3.025 

6.05 

1.2 

.900 

1.8 

3.6 

7.2 

1.3 

1.056 

2. II 

4.225 

8.45 

1.4 

1.225 

2.45 

4.9 

9.8 

1.5 

1.406 

2.81 

5.625 

11.25 

1.6 

1.600 

3.2 

6.4 

12.8 

1.7 

1.806     , 

3.61 

7.225 

14.45 

1.8 

2.025 

4.05 

8.1 

16.2 

1.9 

2.256 

4.51 

9,025 

18.05 

2.0 



2.500 

5.0 

10. 0 

20.0 

The  vertical  change  in  the  position  of  the  g;rade-line  a^  the  "quarter-points"  of  the 
curve,  or  at  the  middle  of  the  tangents,  is  in  each  case  one  fourth  of  the  above. 

grade-angle 


The  whole  length  of  the  curve  (both  tangents)  =  -  = 


r     change  of  grade  per  station* 


OF  INTERSECTION  tf,  THE  RATE  PER  STATION  r.  AND  THE  STATION  OF 
THE  INTERSECTION  OF  GRADIENTS: 

CL 

I.  The  total  length  of  the  curve   in  stations  is  —  (which    let  =  n 

stations),  one  half  of  which  is  the  length  of  each  tangent,  whence  the 
station  of  the  tangent-point  can  be  determined  and  the  elevation  of  the 
grade  at  that  point. 
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2.  Having  given  the  station  and  elevation  on  either  grade,  and  the 
rate  (which  let  =  ^  of  the  grade  in  which  it  lies,  write  successively 
R  —  ir,  R—  i^r,  R—2\r,  etc.,  adding  or  substracting  r  from  eachi 
(as  the  case  may  require)  until  n  quantities  have  been  written  down, 
paying  strict  attention  to  the  algebraic  signs,  as  below  specified. 

The  ifth  quantity  thus  determined  will  differ  from  the  rate  R!  of  the 
other  tangent  by  ^r,  and  the  addition  of  the  several  quantities  thus  de- 
termined to  the  elevation  of  the  first  tangent-point  will  give  the  elevation 
of  each  station  of  the  curve,  to  and  including  the  other  tangent- pointy 
where  the  elevation  will  check  upon  that  independently  fixed  by  the 
tangent  grade-line  for  the  second  tangent,  if  the  work  has  been  correctly 
done. 

When  the  angle  between  the  grade-lines  is  upward,  or  on  a  summit^ 
the  successive  additions  of  r  are  — ,  or  subtractions;  when  the  angle  of 
the  grades  is  downward,  the  additions  are  positive. 

Examples. — Curves  to  connect  the  gradients  shown  in  Figs.  93,94,  95*  eacb 
with  the  intersections  of  gradients  at  station  100  and  elevation  loa 


fe       ^ 


(96.8)' 


'/to^,o.2-  8  staf/ofis 

Fig.  93. 


Angle  between  grade-lines 

Rate  of  change  of  grade  per  station 
Total  length  of  curve 


Station  of  tangent-points j     ^ 

Elevations  of  grade  at  do.  (computed). 


P.C.... 
R-^ir.., 
R  -  lir.. 
R  -  air.. 
^  -  3ir.. 
Etc.... 


Additions. 


F.T. 


0.7 
0.5 
0.3 
0.1 

—  o.i 
-0.3 
-0.5 
-0.7 


Elbva-     Stations. 

TIONS. 

96.8 

97.5 
98.0 

98.3 
98.4 
98.3 
98.0 

97.5 
96.8 
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s       ^^ 

ZO  stations  5        •^Cf^ 

Flags. 

Angle  between  grade-lines i.o 

Rate  of  change  of  grade  per  station 0.05 

Total  length  of  curve 20  statical. 

Station  of  tangent- points \  ^ 

Elevation  of  grade  at  tangent-points \  J^^'^ 

Addition!.  Blsvations.  Stations. 

P.  C  108.0  90 

R  -    ir  -  .775  107.225  91 

R  —  l\r  —  .725  106.5  92 

R  —  2\r—  .675  105.825  93 

«^  —  si'"  —  .625  105.2  94 

etc.,         -  .575  104.625  95 

-.525  104.1  96 

—  .475  103.625  97 

—  .425  103.2  98 

—  .375  102.825  99 

—  .325  102.5  100 

—  .275  102.225  lOI 

—  .225  102.0  102 

—  .175  101.825  103 

—  .125  101.7  104 

—  .075  101.625  105 

—  .025  101.6  106 
4-  .025  101.625  107 
-j-  .075  101.7  108 

-4-.  125  101.825  109 

P,  T.       4->i75  102.0  no 

This  method  is  practically  much  the  most  convenient  when  the  curve 
begins  and  ends  at  a  full  station,  or  can  be  assumed  to  do  so  by  comput- 
ing grades  for  half  stations  or  otherwise.  In  other  cases  the  following 
may  be  used : 

475.  By  the  property  of  the  parabola,  Fig.  96,  offsets  to  it  from  its 
tangents  parallel  to  the  "  diameter,"  O,  vary  as  the  square  of  the  distance 
from  the  tangent-point.  Therefore:  Having  given  O  and  A^,  Fig.  94 
TO  DETERMINE  OFFSETS  TO  THE  CURVE,  0,  o\  o".  at  distances  ft,  n\  nf 
from  the  P.  C. 
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Letting  ^V=  the  length  of  one  tangent  we  have,  for  any  offset  o  what- 
ever at  a  distance  n  from  the  P.  C, 

■^  =  -,-.  whence  o  =  O-^ 

Thus,  if  we  divide  the  tangent  N  into  five  parts  the  first  offset,  o,  will  be 

I*        O 
O  x—i,  or — ,  and  the  succeeding  ones  will  be  4,  9,  16  times  the  first. 
5         ^5 
By  this  formula  we  may  compute  the  elevation  of  any  two  points  100 
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feet  apart  on  any  vertical  curve  (presumably  at  full  stations)  and  deter- 
mine the  rate  of  grade  between  them ;  whence,  knowing  the  change  per 
station  in  rate  of  grade,  all  remaining  stations  are  determined  by  succes- 
sive additions  as  above.  To  avoid  cumulative  error,  the  computation 
should  be  carried  out  to  more  decimals  than  it  is  expected  to  use. 

The  entire  curve  may  likewise  be  computed  by  determining  the  off- 
sets o,  (/,  i/\  which  ordinarily  involves  little  labor. 

The  introdnction  of  close  couplers  is  now  (1890)  rapidly  reducing  the 
need  for  Teiy  long  Tertical  curves. 


PART  III. 


LIMITING  GRADIENTS  AND  CURVATURE 


^  The  crime  which  bankrapts  men  and  states  is,  |ob-work;— decfinlne: 
from  your  main  design  to  serve  a  turn  here  and  there." 

*-R.  W.  Emsrson,  Essay  om  ^^WtaUh^ 


PART  III. 
LIMITING  GRADIENTS  AND  CURVATURE. 


CHAPTER  X. 

THI   RELATIVE   IMPORTANCE  OF   GRADIENTS. 

476.  To  summarize  the  conclusions  we  have  reachea  in  the 
preceding  four  chapters  as  to  why  the  minor  details  of  align- 
ment are  properly  so  called,  both  separately  and  collectively: 
Let  us  assume  that  we  have  a  line  over  which  an  estimated 
traffic  of  ID  trains  per  day  each  way  will  pass, — a  very  fair  traffic, 
— and  that  we  have  two  alternate  lines  for  it,  one  of  which  (A) 
is  200  miles  long,  while  the  other  (B)  is  210.  Let  line  A  have 
the  favorable  alignment  of  the  Illinois  Central,  which  (Table  102) 
has  only  8°  of  curvature  per  mile,  and  line  B  the  very  crooked 
alignment  of  the  Lehigh  Valley,  which  has  100°  per  mile,  giving 
1600°  in  all  on  line  A  against  21,000°  in  all  on  line  B.  Let  the 
rise  and  fall  on  A  average  only  10  feet  per  mile,  or  2000  feet  in 
all,  instead  of  20  feet  per  mile  on  B,  or  4200  feet  in  all ;  always 
assuming,  however,  that  the  ruling  gradients  and  length  of  trains 
are  the  same  on  each.  Then  the  entire  value  of  these  very 
marked  and  very  improbably  great  differences  in  minor  details 
will  be  as  follows: 
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Bctimatbd  Cost  Per  Ybak. 
DirFBKBNcss  AGAiMST  LiNB  B.  Per  Daily       For  xo  Daily 

Trato.  Trains. 

lo  miles  excess  of  distance,  which  we  will  assume 

will  not  affect  train-wages,  as  that  is  the  more 

probable,  and  which  ipay  have  a  credit  side  as 

large  as  the  debit,  but  which  we  will  assume  has 

no  credit  side  (see  par.  196  and  Table  89),  .  .  $2,665  00  $26,650  00 
19400^  excess  of  curvature  (Table  115),  at  43.3  cts. 

per"" 8,400  00     84,000  00 

2200  ft.  excess  of  rise  and  fall,  assumed  to  be  all  of 

_,       ^       ,  S  1000  ft.  on  minor  grades, .    .    2,670  00     26,700  00 

Class  C,  and.  sav,  \  ,  ,.  . 

'  I  1200  ft.  on  ruling  grades,  .    .    4,200  00     42.000  00 

(See  par.  463,  and  Table  124.)  

Total  difference  in  yearly  expenses  against  line  B.  $17,935  00  $179,350  00 

Capitalizing  this  sum  at  7  per  cent,  which  is  lower  interest 
than  most  new  lines  ought  to  require  before  increasing  expendi- 
tures, this  represents  a  capital  valuation  of  ^2,562,000  or  $12,810 
per  mile,  as  the  difference  due  tathe  most  extreme  differences  in 
all  minor  details  at  once. 

477.  On  the  other  hand,  the  total  operating  expenses  of  line 
A,  at  $1.00  per  train-mile  (on  which  cost  the  above  valuations  are 
based),  would  be  $1,460,000  per  year,  and  we  are  about  to  see 
that  something  like  half  of  that  great  sum — sometimes  more, 
sometimes  less — will  vary  directly  with  the  number  of  trains  re- 
quired to  transact  its  business.  If  therefore  we  adopt  grades 
which  will  cut  down  trains  to  something  less  than  half  what 
they  might  have  been, — which  is  an  easy  thing  indeed  to  do  by 
probable  errors  of  location, — we  shall  increase  its  operating  ex- 
penses by  something  like  $365,000  per  year  against  only  $179,350 
from  excessive  and  entirely  improbable  differences  in  each  and 
all  of  the  minor  details  of  alignment,  against  the  same  line : 
differences  which  might  lead  to  most  unfavorable  conclusions  of 
what  was  really  the  best  line,  by  one  carelessly  inspecting  it; 
whereas  difference  in  ruling  grade  of  no  greater  comparative 
importance  might  well  attract  little  attention,  since  it  would  in- 
volve only  a  moderate  difference  in  ruling  grade. 

478.  Again,  the  gross  revenue  of  such  a  line  would  probably 
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be  something  like  one  and  a  half  times  its  operating  expenses, 
or  $2,190,000  per  year.  Probable  differences  of  location  will,  in 
almost  every  case,  cause  the  loss  or  gain  of  as  much  as  10  per 
cent  of  this,  and  in  very  many  instances  may  be  readily  shown 
to  have  had  (probably)  two  or  three  or  five  times  that  effect. 
Ten  per  cent  extra  revenue,  as  we  have  seen  (par.  40),  may  in  a 
rude  way  be  taken  as  almost  so  much  pure  gain,  although  of 
course  there  always  is  a  debit  side  to  even  so  small  a  difference 
of  revenue,  possibly  as  much  as  25  per  cent.  Even  then  a  net 
difference  to  revenue  of  as  much  as  $164,000  per  year  not  only 
may,  but  probably  will,  hang  on  decisions  reached  in  location, 
which  may  be  capitalized  at  7  per  cent,  as  equal  to  a  valuation 
of  $2,343,000,  or  nearly  $12,000  per  mile  added  to  or  taken  from 
the  value  of  the  property.  This  moderate  difference  in  revenue 
thus  suffices  to  overbalance  all  the  disadvantages  of  the  assumed 
differences  in  minor  details,  which  go  far  beyond  any  that  ever 
existed,  probably,  in  any  two  alternate  lines  between  the  same 
termini. 

Granting  that  questions  of  revenue  cannot  be  reduced  to  pre* 
ase  figures,  and  may  be  beyond  the  engineer's  control  (although 
correct  action  in  respect  to  them  will  largely  depend  upon  him 
and  affect  his  other  work),  the  question  of  what  ruling  gradients 
to  adopt  can  be  reduced  to  tolerably  precise  figures,  and  will 
rest  exclusively  in  his  hands;  and  of  the  questions  which  so  rest, 
we  have  now  seen  the  reasons  why  it  may  almost  be  called  the 
question  before  him,  to  the  exclusion  of  all  others.  It  must 
therefore  be  studied  with  some  care. 

479.  We  have  seen  in  the  opening  to  Chap.  IX.  that  the  ex- 
pense of  gradients  arises  from  two  causes,  which  are  totally  dis- 
^  tincf  and  must  be  kept  so  to  form  any  correct  idea  of  their  cost 
or  proper  adjustment ;  the  one  being  the  direct  or  inherent 
effect  of  all  rise  and  fall  or  curvature  to  increase  wear  and  tear 
and  expenses  per  train-mile  (considered  in  the  preceding  chap- 
ters), and  the  other  the  effect  of  the  heaviest  grade  or  sharpest 
curve  to  limit  the  weight  and  length  of  train,  and  thus  cause  an 
additional  expense  which  does  not  appear  at  all  in  the  expenses 
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per  train-mile,  but  simply  in  the  number  of  trains  required  to 
handle  the  traffic.  The  distinction  between  these  diverse  sources 
of  expense  was  so  fully  drawn  in  Chap  IX.  that  it  need  not  be  re- 
peated, but  it  should  be  always  borne  in  mind.  For  the  present 
we  assume  the  gradients  to  be  the  limiting  cause,  as  is  nearly 
always  the  case,  although  it  may  be  curvature  or—- conceivably — 
any  other  cause,  like  the  strength  of  couplings. 

480.  To  be  prepared  to  deal  intelligently  with  questions  of 
gradients  we  must  begin  from  the  foundation  and  consider,  in 
some  detail,  what  we  may  call  the  physiology  as  distinguished 
from  the  anatomy  of  the  locomotive  engine,  especially  as  re- 
spects the  running  gear.  The  general  question  of  limiting  gra- 
dients will  then  divide  itself  naturally  into  the  following  different 
heads  : 

First  Ruling  gradients  proper,  and  their  effects  on  train- 
loads  and  operating  expenses  (Chaps.  XIV.,  XV.). 

Secondly.  The  use  of  concentrated  or  "  bunched  "  grades  on 
high  rates,  operated  by  assistant  engines  or  "pushers,"  with 
lower  grades  elsewhere,  as  against  uniform  gradients  (Chap. 
XVI.). 

Thirdly,  The  proper  balance  of  grades  from  excess  of  traffic 
in  one  direction  (Chap.  XVIL). 

Fourthly,  Limiting  curvature,  which  may  intervene  in  ad- 
vance of  gradients  to  limit  the  length  of  trains  (Chaps.  XVIII., 
XIX.). 

Fifthly,  The  choice  of  gradients  and  devices  for  reducing 
them  (Chap.  XX.), 

All  of  these  problems  come  up,  potentially  at  least,  in  the 
location  of  every  line.  Before  attempting  to  solve  them  we  will 
lay  the  necessary  basis  therefor  in  the  three  following  chapters  on 
the  Locomotive  £ngine,  RoUing-Stock,  and  Train  Resistance. 
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CHAPTER  XI. 

THE   LOCOMOTIVE   ENGINE.*  

481.  The  locomotive  engine  is,  so  far  as  the  skill  and  foresight  of  the 
designers  can  make  it,  and  practical  considerations  permit,  a  delicately- 
balanced  machine,  having  these,  three  forces  in  equilibrium  for  the  par-  , 
ticular  service  required  of  it : 

1.  The  steam-producing  or  boiler  power:  the  boiler,  fire-box, 
and  attached  parts. 

2.  The  mechanical  or  transmitting  power  :  developed  through 
the  cylinder  and  attached  parts,  and  transmitted  to  the  driving-wheels. 

3.  The  tractive  power  or  adhesion  for  exerting  or  transmitting 
the  energy  produced;  developed  through  the  frictional  resistance  to 
sliding  of  the  drivers  on  the  rail. 

482.  The  amount  available  of  each  of  these  forces  is : 
Boiler  power. — Limited  by  the  quantity  of  steam  which  can  be  pro- 
duced in  a  boiler  of  admissible  weight  and  size. 

Cylinder  power. — Indefinitely  great.  The  cylinder  is  a  mere  trans- 
mitting machine  for  the  transformation  of  one  form  of  energy  into  an- 
other, and  can  be  adapted  (within  wide  limits)  to  the  transmission  of  any 
amount  of  power  (ft. -lbs.)  in  any  desired  ratio  of  speed  (ft.)  to  force 
(lbs.)  by  mere  variation  of  proportions. 

Tractive  power.— Z/w/7^^  by  the  total  weight  of  the  machine  and 
the  proportion  thereof  which  can  be  placed  on  the  coupled  driving-wheels. 

483.  Thus  it  is  seen  that  the  limit  to  the  work  which  can  be  done  by 
any  well-designed  engine  lies  either  in  the  boiler  power  or  in  the  adhe- 
sion, and  never  in  the  cylinder,  which  latter  always  has,  or  should  have 

*  The  writer  had  gone  more  fully  into  the  theory  of  the  locomotive  than  was 
absolutely  essential,  and  he  finally  concluded,  more  fully  than  was  wise,  in  the 
belief  that  a  broader  general  knowledge  of  the  locomotive  by  civil  engineers 
would  in  many  ways  conduce  to  good  practice;  but  in  order  to  keep  the  volume 
within  reasonable  size  he  finally  concluded  to  abbreviate  this  chapter  very  ma- 
terially from  his  original  draft.  Much  of  the  data  thus  prepared  was  thought 
to  be  entirely  new,  and  still  more  of  it  has  not  been  systematically  presented  in 
treatises  on  the  locomotive,  but  it  must  be  given  in  another  form,  if  at  all. 
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(in  any  engine  of  ordinary  type),  power  in  excess  of  either  what  can  be 
transmitted  by  the  adhesion  or  developed  through  the  boiler,  or  both. 
That  the  cylinder  power  should  be  in  excess  of  one  or  the  other  of  the 
other  two,  under  all  ordinary  circumstances,  as  it  is,  is  plain.  The  ulti- 
mate power  of  the  engine  is  fixed  by  the  weakest  one  of  these  three 
forces.  Two  of  them  can  only  be  increased  by  radical  modifications  of 
the  machine,  while  the  other  can  be  made  as  great  as  desired  (within 
wide  limits)  by  trifling  modifications  of  detail,  affecting  cost  and  weight 
but  very  slightly.  Therefore,  it  is  plain,  it  would  be  inexcusable  neglect 
not  to  make  the  link  in  the  chain  whose  strength  we  can  control  strong 
enough  to  certainly  utilize  the  full  strength  of  the  other  two,  which  we 
cannot  control,  without  a  radical  change  in  the  machine ;  so  that  the 
ultimate  power  of  the  machine  as  a  whole  should  never,  at  any  time  or 
under  any  circumstances,  fall  by  mere  negligence  in  design  below  the 
limits  fixed  by  natural  causes. 

484f  That  the  comparative  conditions  stated  in  r^;ard  to  the  possi- 
bility of  increasing  these  three  forces  do  in  fact  prevail,  is  evident  from 
the  data  as  to  comparative  weights  of  the  various  parts  of  a  locomptive 
engine  given  in  Table  126:  To  increase  the  boiler  power  of  these 
ENGINES  10  PER  CENT  (assuming  it  to  be  possible  at  all  without  exceed- 
ing the  admissible  load  per  wheel  or  the  limits  of  physical  possibility) 
means  an  increase  of  nearly  10  per  cent  in  the  weight  of  the  boiler  and 
at  least  5  per  cent  in  the  weight  of  the  rest  of  the  engine.  As  this  would 
increase  the  available  adhesion  it  would  naturally  lead  to  increasing  the 


CoMPARATivx  Weight  in 


Table  126. 

Lbs.  of  the  Various 
Engine. 


Parts  of  a  Locomotive 


Light  American 

Consolidation,  Penn.. 
ClassI 

Per  cent 


Total 

Weight  in 

Service. 

Lbt. 


60,807 
100. o 

91,640 
100.0 


Boiler  and  At- 
tached Pans 
varyini;  there- 
with. 


Water.     Metal 


6,000 
9-9 

9,543 
10.4 


15,989 
96.3 

24,262 
96.5 


Cylinder*, 
Valve-gear, 

and 

Connecting 

Rods. 


10,032 
16.5 

15.397 
16.8 


Running 
Gear. 


16,663 
97.4 

26,119 
98.5 


Frame. 


Cab. 

Smoke-boz, 

Lagging, 

and  Miscel. 

Trimmings. 


5.121 
8.4 

7i5oo 
8.9 


7,002 
11.5 

8,819 
9.6 


The  light  American  engine  is  that  pven  in  detail  in  Table  133 ;  the  Consolidation  is 
given  in  detail  in  Tables  129  and  132.  The  singular  constancy  of  ratio  in  the  weights  of 
these  widely  different  locomotives  is  notable. 
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cylinders  correspondingly,  but  even  without  doing  so  we  have  an  increase 
of  about  7  per  cent  in  the  weight  of  the  machine. 

485.  To  INCREASE  THE  CYLINDER  POWER  lO  PER  CENT  we  have  Only 

to  decrease  the  size  of  the  drivers,  effecting  an  actual  decrease  in  the 
weight  of  the  machine.  For,  since  the  cylinder  pressure  (which  let  =  C), 
whatever  it  be,  acts  with  a  leverage  of  half  the  stroke  (=  s)  against  a  lev- 
erage of  half  the  diameter  of  the  driver  (=  R),  we  have,  for  the  tractive 
force  exerted  by  the  cylinders. 

r=^andC  =  — . 

To  increase  T  by  any  amount  without  changing  either  the  stroke  {s) 
or  the  diameter  of  the  cylinder  (C)  we  have  only  to  decrease  R,  This, 
however,  is  at  the  expense  of  increasing  the  piston  speed,  because,  as  the 
driver  is  made  smaller,  it  must  turn  so  much  oftener  per  mile. 

486.  To  increase  the  cylinder  power  10  per  cent  without  increasing 
the  piston  speed,  however,  nothing  more  is  required  than  the  addition  of 
from  2  to  9  per  cent  to  the  weight  of  the  cylinders  and  attached  parts 
dlone,  the  remainder  of  the  machine  remaining  unaffected  except  in  a 
few  trifling  details.  Whether  the  increase  be  2  or  8  per  cent  depends 
chiefly  on  how  it  is  effected— whether  it  be  by  merely  lengthening  the 
cylinder  or  by  increasing  its  diameter ;  but  in  either  case  the  total  addi- 
tion to  the  weight  and  cost  of  the  machine  is  trifling.  Assuming  8  per 
cent  added  to  the  weight  of  the  cylinders,  it  amounts  (see  Table  126)  to 
but  a  little  over  one  per  cent  of  the  whole  weight  of  the  engine. 

487.  Cylinder  power  may  also  be  increased  after  the  machine  is  com- 
pleted by  the  simple,  but  ordinarily  not  permissible  or  wise,  expedient 
of  increasing  the  boiler  pressure.  It  has  also  been  not  unfrequently.de- 
creased  in  the  same  way,  so  as  to  be  smaller  than  either  the  boiler  power 
or  traction,  with  unfortunate  results  upon  the  efficiency  of  the  engine. 

488.  To  INCREASE  THE  TRACTIVE  POWER   lO  PERCENT,    Or   by  any 

other  amount,  we  must  either  increase  the  load  per  drivers  or  the  num- 
ber of  drivers,  or  both.  The  possibility  of  increasing  the  load  per  wheel 
is  strictly  limited  by  that  which  the  permanent  way  and  structure  will 
sustain.  The  load  per  wheel  is  in  practice,  and  for  certain  reasons  may 
properly  be  in  theory,  greatest  with  those  engines  (fast  passenger  engines) 
which  have  and  require  the  least  amount  of  total  tractive  power.  To  in- 
crease the  number  of  drivers  we  must  take  a  new  type  of  engine,  and 
here,  too,  the  range  is  strictly  limited.  A  few  special  engines  excepted, 
the  largest  number  of  drivers  now  in  practical  use  on  a  large  scale  is 
eight  (Consolidation  and  Mastodon  types),  and  the  least,  four  (American 
type),  with  a  few  extra  fast  but  very  heavy  engines  hnving  only  a  single 
26 


402  CHAP.   XI, —THE  LOCOMOTIVE  ENGINE, 

driving-axle.  In  any  case,  to  increase  tractive  power  lo  per  cent  we 
must  increase  the  load  on  drivers  by  some  40  per  cent,  which  means  in- 
creasing the  total  weight  of  the  machine  by  from  50  to  60  per  cent.  We 
have,  therefore,  as  the  addition  to  weight  of  engine : 

To  increase  boiler  power  10  per  cent.    .  .    7  to    8  per  cent. 
To  increase  cylinder  power  10  per  cent.    .     i  to    i\    " 
To  increase  tractive  power  10  per  cent. .  .  50  to  60      *• 

Proving  the  statement  made,  that  cylinder  power  is  a  mere  matter  of  ad- 
justment, readily  capable  of  indefinite  increase,  and  hence  should  always 
be,  as  it  generally  is,  in  excess  of  the  other  two. 

'^89i  For  the  very  reason  that  the  amount  of  cylinder  power  is  a  mere  detail 
of  mechanical  design,  having  no  natural  limit  in  either  direction,  it  furnishes  a 
convenient  measure  of  relative  capaci^ty  and  power  for  comparing  one  engine  with 
another.  In  other  words,  cylinders  of  the  same  size  can  be  said  with  far  more 
exactness  to  give  engines  of  always  equal  power  than  a  similar  identity  in  any 
other  one  detail  of  the  locomotive.  A  "17  X  24"  engine,  which  is*now  looked 
on  as  the  standard  or  unit  type,  may  be  either  a  fast  passenger  or  a  slow 
freight  engine,  but  it  will  always  be,  roughly  speaking,  of  about  the  same 
weight  and  cost,  and  will  ordinarily  exert  and  be  capable  of  exerting  about  the 
same  amount  of  power  (foot-pounds)  in  the  same  time. 

490t  This  is  therefore  a  very  common  and  often  all-sufficient  description  of 
an  engine,  when  it  is  desired  to  give  a  general  idea  in  a  few  words  of  its  charac- 
■  ter;  but  this  should  not  lead  to  the  mistaken  conclusion  (as  it  sometimes  does) 
Ihat  the  cylinder  is  an  important  element  of  design  in  a  locomotive  in  the  sense 
of  being  a  governing  element  by  which  its  power  in  service  is  limited.  On  the 
contrary,  the  logical  order  of  design  (but  not  necessarily  for  that  reason  the 
order  that  a  practised  designer  will  follow)  is — 

Firsts  to  fix  the  total  admissible  or  desired  weight  of  the  machine. 

Secondly,  (in  a  freight  engine)  the  proportion  of  this  weight  which  can  be 
utilized  for  adhesion,  or  (in  a  passenger  engine)  the  largest  boiler  power  which 
can  be  gotten  without  exceeding  that  weight. 

Thirdly,  to  adapt  the  boiler  power  and  adhesion  to  each  other;  and, 

Fourthly,  to  fix  the  size  of  the  cylinders  to  correspond,  making  sure  to  have 
them  large  enough. 

There  is  a  serious  disadvantage  in  having  cylinders  unnecessarily  large  for 
the  work  to  be  done,  due  to  external  and  internal  radiation,  which  limits  some- 
what the  wide  discretion  specified,  but  not  so  greatly  as  to  afifect  the  substance 
of  what  has  been  said. 

491.  The  boiler  power  of  a  locomotive,  like  that  of  any  other  source 
01  energy  or  dynamic  force,  is  ultimately  measurable  in  foot-pounds  per 
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kotir,  or  other  unit  of  time.  So  far  as  boiler  power  is  concerned,  there- 
fore, a  locomotive  is  capable  of  hauling  any  load  whatever  if  the  speed 
be  made  low  enough,  or  of  attaining  any  speed  whatever  at  the  expense 
of  the  load  hauled. 

Horse-powers  or  other  equivalent  units  are  merely  certain  multiples 
of  foot-pounds.  Whatever  the  name  of  the  unit  for  the  measurement  of 
energy,  it  is  always  made  up  of  the  three  elements  of  lifting  a  certain 
weight  through  a  certain  distance  in  a  certain  time  against  the  natural 
force  of  gravity,  gravity  being  the  only  constant  and  ever-present  force 
with  which  we  are  familiar,  and  hence  a  natural  unit  for  comparison. 

492.  The  tractive  power  is  measurable  only  in  pounds,  being  a  mere 
static  or  dead  force,  serving  for  the  transmission  of  energy,  like  a  belt  or  a 
shaft,  but  not  affecting  its  amount.  The  tractive  power  is — with  impor* 
tant  limitations  to  be  considered — an  approximately  constant  quantity  at 
all  speeds  and  under  all  circumstances. 

493t  Therefore,  remembering  (i)  that  the  cylinder  power  is  not  an 
element  in  fixing  the  working  power  of  an  engine,  and  (2)  that  speed 
includes  the  two  elements  of  time  and  space,  which,  with  the  third  ele» 
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ment,  weight  or  force,  make  up  the  three  which  are  necessary  for  the 
exact  description  of  the  amount  of  any  kind  of  power,  we  may  express 
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graphically  the  variations  which  can  be  made  in  the  manner  of  utilizing 
or  distributing  the  power  of  an  engine  as  follows  (Fig.  97) : 

494f  On  a  pair  of  co-ordinate  axes  intersecting  at  O,  Fig.  97,  let  dis- 
tances on  the  vertical  axis  OA  represent  pounds  of  tractive  power,  and 
distances  on  the  horizontal  axis  OC  represent  the  compound  unit  speedy 
including  the  two  primary  units,  distance  and  time. 

Then  the  capacity  of  any  given  boiler,  which  is  measurable  only  by  a 
product  of  the  three  units,  lbs.  x  //.  x  time^  may  be  represented  on  such 
a  diagram  by  a  rectangle  of  a  given  fixed  area  {OABC,  0A'B'C\ 
OA"B"C")  which  may  be  proportioned  in  any  ratio  of  height  to 
length  desired,  provided  the  total  area  included  within  it  be  not  exceeded. 
The  number  of  such  possible  rectangles,  as  will  be  apparent  from  the 
figure,  is  infinite. 

As  a  matter  of  mere  mathematical  curiosity,  of  no  immediate  practical 
moment,  it  may  be  noted  that  if  an  hyperbola  be  drawn  passing  through  the 
point  B,  with  the  axes  OA,  OC,  as  asymptotes,  any  point  B*  on  it  will  be  the 
apex  of  a  rectangle  of  always  equal  area. 

495.  Each  one  of  these  rectangles  will  represent  a  possible  locomotive, 
each  different  from  the  other,  which  may  be  designed  to  fit  the  same 
boiler, — ^with  this  sole  limitation ;  The  tractive  power  in  pounds  of  ordi- 
nary forms  of  locomotives  is  a  limited  quantity,  which  cannot  be  indefi- 
nitely increased ;  and  consequently  at  a  certain  point  on  the  diagram  A' 
we  reach  a  vertical  limit,  beyond  which  it  is  not  possible,  by  any  ordinary 
device,  to  increase  the  tractive  power.  It  follows  directly  from  this  fact 
that  we  have  a  certain  minimum  of  speed  OC,  below  which  it  is  not  pos- 
sible to  decrease  the  speed  and  still  utilize  the  full  power  of  the  boiler  by 
increasing  the  load  hauled.  As  might  naturally  be  expected,  this  limita- 
tion is  at  times  very  inconvenient,  when  it  is  desired  to  obtain  the  maxi- 
mum hauling  capacity  regardless  of  speed,  as  in  engines  for  yard  service 
or  for  working  on  heavy  grades.  It  is,  in  fact,  practically,  the  most 
serious  theoretical  defect  of  the  locomotive.  Various  exceptional  de- 
vices are  employed  to  evade  it  in  part,  the  simplest  and  most  common  of 
which  is  to  carry  the  water  supply,  and  sometimes  the  fuel  also,  upon  the 
driving  wheel-base.  A  still  more  radical  remedy  is  mentioned  in  par. 
51 1,  and  yet  another  device  is  the  so-called  traction-increaser,  throw- 
ing a  part  of  the  weight  of  the  tender  on  the  drivers  for  the  time  being  by 
cylinders  attached  to  the  piston,  or  by  various  combinations  of  levers. 
Finally,  the  device  of  a  rack  between  the  rails,  or  of  a  central  rail  which 
the  driving  wheels  grip  by  spring  power  or  other  pressure,  enables  the 
gravity  of  the  engine  to  be  wholly  dispensed  with  for  furnishmg  the  trac- 
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live  force,  by  substituting  for  it  frictional  adhesion,  and  thus  removes  all 
limit  whatever  to  the  load  that  a  given  boiler  can  move,  provided  the 
speed  be  made  slow  enough. 

496.  When  this  is  done,  all  limits  to  the  diagram  in  Fig.  97  are  like- 
wise removed :  so  that  it  then  becomes  literally  true  that,  so  far  as  boiler- 
power  is  concerned,  there  is  no  limit  whatever  to  either  the  speed  of  a 
locomotive  or  to  the  load  it  can  haul,  provided  one  decreases  as  the 
other  increases;  but  since  the  load  to  be  hauled  can  in  no  case  be  de- 
creased below  the  weight  of  the  engine  itself,  a  limit  of  possible  speed  is 
soon  reached  as  well  as  of  tractive  force,  and  the  limit  of  expediency  in 
each  direction  is  much  narrower  than  that  of  possibility. 

A  very  interesting  and  instructive  study  of  the  differences  of  designs  in 
locomotives  and  of  the  causes  therefor,  which  the  writer  feels  compelled  10 
omit,  may  be  made  by  constructing  diagrams  similar  to  Fig.  97  for  various 
actual  locomotives;  laying  off  the  load  on  drivers  on  the  vertical  axis  ;  taking 
the  boiler  power  as  proportional  to  the  heating  surface,  and  adding  various  de-  1 
tails  of  grate-area,  etc.  —         -    - 

497.  It  will  be  sufficiently  clear  from  what  has  preceded,  that  in  the 
practical  working  of  engines  a  deficiency  in  any  one  of  the  three  co-ordi- 
nate forces  which  when  combined  make  the  complete  machine  will  be 
shown  in  the  following  ways: 

1.  If  adhesion  or  tractive  power  be  the  smallest  of  the  three,  the  en- 
gine will  slip  her  drivers. 

2.  If  boiler  power  be  the  smallest,  the  boiler  pressure  as  indicated  by 
the  steam-gauge  will  fall,  and  the  engine  will  from  this  fall  of  pressure 
be  unable  to  turn  the  wheels. 

3.  If  cylinder  or  engine  power  be  the  smallest,  the  engine  will  be  stalled 
while  utilizing  to  the  utmost  a  full  pressure  of  steam  and  while  yet  un- 
able to  slip  its  drivers. 

498.  The  last  is  either  an  evidence  that  the  engine  is  out  of  theTer- 
vice  for  which  it  was  designed, — as  for  instance  a  fast  passenj^er  engine 
hauling  freight  trains, — or  it  is  an  evidence  of  bad  desig^n.  It  is  one  of 
the  most  discreditable  faults  an  engine  can  have,  for  the  reason  that  it 
is  an  entirely  unnecessary  sacrifice  of  a  portion  of  its  capacity  for  work, 
and  it  is,  naturally,  a  fault  of  rare  occurrence.  It  has  occurred  in  in- 
stances on  a  considerable  scale,  however,  as  an  effect  of  cutting  down 
the  permitted  boiler  pressure  to  120  lbs,  after  copying  the  treneral  pro- 
portions of  engines  designed  to  carry  130  or  140  lbs.  The  effect  of  such 
action  on  the  pounds  of  tension  which  can  be  exerted  is  the  same,  and 
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as.  injurious,  as  if  the  boiler  power  itself  had  been  reduced,  which  latter, 
however,  does  not  at  all  follow  from  the  reduction  of  pressure  (par.  552). 

499.  The  indication  of  deficient  hauling  power  first  above  specified, 
slipping  of  drivers,  is  that  which  should  first  occur  in  all  well-designed 
freight  engines ;  for,  since  hauling-power  and  not  speed  is  the  desidera- 
tum in  such  engines,  the  boiler-power,  however  small  (within  limits),  can 
be  made  to  exert  an  indefinitely  great  force  in  pounds  at  the  expense  of 
speed,  by  proper  design  of  the  engine;  which  can  hence  be  so  designed 
that  the  boiler  shall  be  able  to  e^ert  continuously  a  force  always  in  ex- 
cess of  the  tractive  power  when  at  its  maximum  (as  when  using  sand) 
by  a  little  at  least,  in  order  that  the  full  measure  of  the  latter  may  in  all 
cases  be  utilized. 

500.  This  theoretical  principle  is  limited  in  part  by  this  fact:  Convenient 
operation,  requires  that  it  should  not  be  too  easy  to  slip  the  drivers  under  ordi- 
nary  conditions  but  should  require  nearly  a  full  head  of  steam  to  do  so,  or  the 
difficulty  of  throttling  the  pressure  just  right  (par.  527)  will  lead  to  100  frequent 
slipping.  Hence  it  is  desirable  that  the  cylinder  power  should  be  only  a  little 
in  excess  of  the  adhesion,  and  from  this  it  may  result  that  the  ultimate  maxi- 
mum of  adhesion,  when  using  sand  on  a  dry  rail  with  boiler  pressure  perhaps  a 
little  low,  cannot  be  advantageously  realized.  There  are  also  certain  disad- 
vantages in  an  over-large  cylinder,  from  greater  loss  by  radiation,  condensa- 
tion, etc.,  as  well  as  some  advantages.     See  also  foot  of  page  408. 

501.  But  it  is  probable  that  all  these  disadvantages  have  been  over-esti- 
mated, or  the  whole  question  inadequately  considered,  in  designing  many  of 
the  engines  now  running,  a  considerable  minority  of  which  cannot  utilize  the 
full  ultimate  adhesion,  and  are  in  consequence  compelled  to  haul  smaller  loads 
than  they  otherwise  might ;  although  most  freight  engines  can  slip  their  drivers 
in  ordinary  working,  when  starting  or  running  very  slowly,  and  do  so  liberally. 
No  well-designed  engine  will  slip  its  drivers  when  running  at  speed,  unless  the 
rails  are  in  bad  order,  as  the  average  cylinder  pressure  is  then  much  lower  than 
in  starting  (par.  594).  Over-frequent  slipping  of  drivers  is  an  evidence  of 
want  of  skill  or  care  in  the  englneman.  He  can  with  ease  slip  the  drivers  with 
the  lightest  train  or  with  no  train  at  all,  and  in  fact  must  use  care  not  to,  unless 
the  cylinders  are  too  small  for  the  engine,  because  only  an  Infinite  force  can 
set  in  motion  the  lightest  body  insuntly. 

^02.  The  second  indication  of  deficient  hauling  capacity  above  speci- 
fied, deficiency  of  boiler  power,  is  the  only  one,  in  theory,  by  which  a 
passenger  engine  should  ever  fail :  since  a  fraction  only  of  its  weight,  if 
on  the  drivers,  will  give  a  hauling  power  in  pounds  far  in  excess  of  the 
^V9\\2^\^  foot-pounds  of  boiler  power  at  a  high  speed  in  feet  per  minute. 
Neither  do  passenger  engines  often  fail,  in  fact,  for  any  other  cause,  be- 
tween stations,  on  moderate  grades.  The  necessity  of  starting  h^avy  trains 
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quickly,  however,  and  of  maintaining  a  high  rate  of  speed  even  on  long, 
heavy  grades,  makes  the  demand  for  adhesion  on  passenger  engines  very 
unequal,  and  at  times  very  great,  so  that  it  is  often  in  practice  the  actual 
limiting  cause  which  it  is  desirable  to  increase.  It  is  not  essential  to  do 
this  permanently.  Any  device  which  increases  the  load  on  the  drivers 
temporarily,  especially  for  stopping  or  starting,  answers  every  purpose, 
and  a  better  purpose  in  fact  than  a  f)ermanent  increase.  Such  attach- 
ments are  now  in  use  on  extra-fast  engines  and  to  a  limited  extent  on 
others,  and  it  is  probable  that  their  use,  or  that  of  some  equivalent,  might 
be  greatly  extended,  for  both  passenger  and  freight  engines,  without  any 
disadvantage  at  all  comparable  to  the  gain. 

503.  But  however  well  an  engine  may  have  been  designed  for  the 
average  contingencies  of  ordinary  service,  when  the  engine  is  once  in 
service  there  are  limitations  to  or  variations  in  the  efficiency  of  each  of 
its  three  primary  forces  which  have  an  important  effect  upon  the  load  it 
can  haul,  and  which  we  need  to  consider. 

In  the  following  Tables  127  to  137  are  given  a  variety  of  data  as  to 
the  dimensions,  weight,  cost,  and  life  of  locomotives  which  we  shall  have 
occasion  to  use  or  refer  to,  which  are  here  grouped  together  for  conven- 
ience of  reference. 

Table  127. 
Comparative  Dimensions  of  Engines  of  the  American  Type. 


Weight  on  driven.. 

Weight  on  truck 

Weight,  toul  (lbs.). 


Grate  surface 

( Fire-box 
HeatV  surf'ceK  Tubes. 

(Total., 
Barrel  of  boiler . 

Diameter  of  drivers. . . . 


Weight, 
lbs. 


Tknder : 

Empty . 
Load  . . . 
Total. , 


Capacity  ]y*'.*^r..(«»»- 


\  Coal  (lbs.) 

Whebl-basb  : 

Driving 

Total  engine 

Tender 

Engine  and  tender, 


17x34  CVUNDBKS. 


Mason. 
1873- 


40.000 
aa.ooo 
63,000 

sq.  ft. 
16.38 

'^ 

101 X 
46" 

66" 


9,350 


8'o" 
33' o" 


No. 
Pac. 
X884. 


54t35o 
19.450 
83,800 

sq.  ft. 
z6. 
117 

I  X3l8 

6a" 


37,900 
99*438 
57038 
a,8oo 
6,105 

8'  6" 
«3'  ZM" 


45'  xM" 


Brooks. 
X884. 


48,000 
a6,ooo 
74,ooo< 

sq.  ft. 
16.45 

E9go. 

1093. 

48" 

67" 


3,640 


8'o" 
aa'  7" 


4a' 6" 


C,  B. 
AQ. 


53»6oo 
37,600 

8x,300 

sq.  ft. 


1 968. 
X066. 


69" 


a4,»83 

61,630 
3,750 
»4,550 

8'  6" 
aa'  6J4' 
14'  xi" 
44'  9" 


18x34  CVUNDBSS. 


C,  B. 

X884.' 


54.50O 
38,300 

8a,8oo 

sq.  ft. 

X7.7 

loa 

1 958 

X060 

l65"/l. 


a4ti83 

n^ 

6x,650 
2*750 
« 4,550 

8'  6" 

114 11" 

144'  9" 


Mason. 
X884. 


68,000 
32,000 
100,000 

sq.  ft. 
18.9 

EX330. 

54^* 


3,600 


9'  o" 
33'  4" 


West  Shore. 


64,000 

32»< 
96,000 

sq.  ft. 

34 

xa8 

EX084.I 

xaza.l 

55 

68' 


B. 


63,500 

33,000 
94.500 
sq.  ft. 
«7- 

138 

EX084. 
zaxa 


34,000 
30,000 
64,000 
3«ooo 
xo.ooo 


8'  6" 
47'  ^W 


*  Weight,  emptv.  66,oonlb8.,  leaving  8000  lbs.  for  contents  of  boiler  and  fire-box,  and  twomc*^ 
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Table  128. 
CoiiPARATivs  Dimensions  of  Mogul  and  Tbn-whsbl  Engines. 


Weight  on  driven . 
Weiffhton  truck... 
Weight,  total  (lbs). 


Grate  surface 

(  Pire-boz.. 
Heating  surfaced  Tubes. . . . 

I  Total 

Barrel  of  boiler 

Diameter  of  drivers. 

Tkndkr : 
"»■      iTotal 

c.P«uy]Sr,!i«(',^!"?:::: 

Whbbl-basr  : 

Driving 

Total  engine 

Tender :.... 

Engine  and  tender. 


Moguls. 


Baldwin 
z8  X  34. 
1873. 


66,000 

IX.OOO 

77,000 

sq.ft. 

z6. 

948. 
X05X. 
50" 


X5' 


Brooks 
x8  X  34. 
1883. 


7a.5«> 

sq.  ft. 

X7- 

114. 

1141. 

55«" 


3,880 


IS'  6" 
as'o" 


B.  &0. 

Z883. 


i     N.S. 
Wales. 

(Baldwin) 

x8x36 
'      X884. 


87.400 


60" 


79.000 
17,000 
96,000 

sq.  ft. 
17 

Ii^' 
XX89. 

1^" 

31,500 
41,300 
73.700 

!      xo,ooo 

! 

X5'  o" 
33'  3" 


^}i" 


Tbn-whbbu 


Baldwin 

18  X  36. 

1873. 


58,000 

30,000 
78.000 

sq  fl. 
»4-4 
94. 

X014. 

XZ08. 
so" 
54" 


«3' 
23'  6" 


Brooks 

X9xa4. 
1883. 


73i«<» 
31,400 
94,5O0t 

»q.  ft, 
33.6 
138.4 
1433.4 
1550-8 
52" 
S5«" 


14' o" 
as'  3" 

'45'  7^' 


*  Weight,  empty,  78,000  lbs.,  leaving  8000  lbs.  for  contents  of  boiler  and  fire-box. 
t  Weight,  empty,  84,300  lbs.,  leaving  io,aoo  lbs.  for  contents  of  boiler  and  fire-box. 

The  Baltimore  &  Ohio  Mogul  carries  140  lbs.  of  boiler  pressure,  affording  a  maximum 
average  cylinder  pressure  of  some  119  lbs.  (85  p)er  cent  of  boiler  pressure).  At  this  rate 
the  cylinder  tractive  force  is  17,184  lbs.,  or  about  i  weight  on  drivers.  In  most  American 
engines  it  is  about  i,  and  in  some  as  low  as  o.  jo. 

The  tendency  in  recent  years  has  been  strongly  toward  increase  of 
weight  and  boiler  power  with  the  same-sized  cylinders,  as  Tables  127  to 
130  and  Table  142  bring  out  very  clearly.  Three  concurrent  causes  have 
brought  this  about :  (i)  The  material  increase  m  steam  pressure,  which 
makes  a  smaller  cylinder  do  much  more  work  ;  (2)  the  higher  average 
speed  of  trains,  which  necessitates  larger  boiler  power  to  maintain  it ;  and 
(3)  the  fact  that  the  more  perfect  track  has  justified  and  the  lower  rates 
required  loading  engines  up  to  the  last  limit  of  their  tractive  power,  and 
it  was  necessary  to  have  as  much  as  possible  under  all  conditions  of  rail 
and  weather. 
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Table  129. 

comparativb  dimensions  of  the  original  and  present  standard  con- 
SOLIDATION Locomotive  of  the  Pennsylvania  Railroad,  and  of  the 
West  Shore  Standard  Consolidation. 


Class  L 

1876. 


Class  R. 

1886. 


Increase. 


West  Shore. 
1883. 


79,400  lbs. 

13,340  lbs. 
21'  6" 
13'  8" 

50" 
19$  lbs. 


Size  of  cylinders 

Weight  on  drivers. 

**   truck 

Total  wheel-base 

Drivingf-wheel  base 

Diameter  of  drivers 

Working  pressure 

BoiLBs: 
Inside  diam.  smallest  boiler-ring. . . 

Tr.K*^  i  No.  and  size  (outside) 

^*°«"1  Length iV  iV 

(Length 96" 

Fire-box-^  Width 34^" 

(Depth 43to6i' 

Grate  surface 33  sq.  f t. 

(  Fire-box 9a  "  " 

Heating  surface-<  Tubes B  i,z66 

f  Toul 1,358  ' 

Smallest  inside  diameter  chimney. . .  30'' 

Height  top  of  rails  to  top  of  chimney  14' 

Tbnprr : 

^  Empty 33,770  lbs. 

Load 33«ooo    '" 

Total 55,770 

r«,«./»5»«J  Water 3,ooogalls. 

Capacity^  (.^ *8,ooolb8. 

Wheel-base 15' 4" 

Engine  and  Tbndkr: 

TouI  wheel-base 47'  7" 

Lengihovcrall 5^' W' 


30  X  34" 

100,600  lbs. 

14,035  " 

31'  9" 

13'  10" 

50" 
140  lbs. 

43" 

57  to  59«" 

31.3  sq.  ft. 

167  *^   " 

E  1,564  "  " 

«,73«  "  *• 

18" 

15'  o" 

33,800  lbs. 

33.000  ;* 
56,800  " 

3.000  galls. 

8,000  lbs. 

X5'  A" 

48'  9" 
58'  5«" 


Non«. 
•7  p.  C. 
14.6 

3" 
%" 

la  p.  c. 


X0.5  p.  c. 
33.6    " 


30  X   34'' 

88,000  lbs. 

16.000  " 

";  7;: 

'ibs.(?) 


1401 


11.5  p.  c. 
ai.8    " 

356  p.  c. 
81.5    " 

34»  ;, 


4j5p.C. 

Z.8  p.  c. 
Non*, 


a'  3H" 


169. 
X3 


55'' 


S 


33  sq.  ft 

I30   *'     " 

Ei,340  "   " 
1,460  "  " 

"is'  6^'>* 

99,000  lbs. 
35»ooo    *' 
64.000    " 
3,000  galls. 
10,000  lbs. 
15'  8" 


sfi^aJi'" 


The  following  are  some  further  details  in  respect  to  the  changes  in  the  latest  Pennsyl- 
vania Consolidation  from  the  earlier  design  : 

Cylinders. — Unchanged:  diameter  of  piston-rod,  size  of  ports,  travel  and  outside 
lap  of  valves,  size  of  slide-blocks.  Piston-head,  x  in.  thicker ;  cylinders,  a  in.  farther 
apart  (7  ft.  2  in.) ;  inside  lap,  none  (in  place  of  ^  in.) ;  lead,  ^  for  \  in.;  steam-pipe,  19.6 
for  x8  sq.  in.;  each  blast-nozzle,  13.8  for  iz.2  sq.  in. 

Journal.— All  increased  materially.  Driving-axles,  from  61  x  7J  to  7  X  8| ;  truck- 
axles,  from  4i  X  7iV  to  5  X  8A ',  crank-pin,  from  4^  and  5  to  5  and  6  in.  Coupling-rod 
and  journals  unchanged^  3^  in. 

Boiler. — Unchanged:  material  (steel ;  wrought-iron  tubes),  distance  between  centres 
of  tubes  (3i  in.);  thickness  fire-box  plates  (|  in.  outside ;  /,  in.  inside),  tube-plates  (}  in.). 
Barrel-plates,  \  and  ^  in.  for  |  in.;  butt-joints,  welted  inside,  for  lap.  Water  grate  for 
shaking  grate. 

Tender. — Unchanged:  tank,  19  ft.  x  43  in.  high. 

The  West  Shore  Consolidation  was  designed  by  the  late  Howard  Fry,  one  of  the  most 
eminent  of  American  mechanical  engineers,  and  was  designed  to  include  all  the  latest 
improvements  up  to  its  date. 
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Table  130. 

Comparative  Dimensions  op  Engines  more  Powerful  than  the  Con- 
solidation Type. 


Mastodon  Type. 
\  drivers  ;  4  truck- wheels.) 


Central 
Pacific. 


Lehigh 
Valley. 


''  El  Gubbr- 

nador" 

(Cent.  Pac). 

(xo  drivers; 

4  truck-wh'ls) 


Decapod 

(Baldwin). 

(10  drivers; 

3  truck-wh'Is) 


Size  of  cylinders 

Weigrht  on  drivers 

•*   truck 

Total  wheel-base  

Driving  wheel-base 

Diameter  of  drivers 

Working  pressure 

Boiler  : 
Inside  diam.  smallest  boiler-ring. . 

Tubes  -i  ^°*  ^^'^  '**^  (outside) 

1  Length 

^  Length 
Width 
Depth 

Grate  surface 

i  Fire-box 

Heating  surface -{ Tubes 

(Total 

Smallest  inside  diameter  chimney. . . 
Height  top  of  rails  to  top  of  chimney 

Tender  : 
( Empty 
Weight -(  Load 


Total  . 


Capacity  ];^»'*^'- 


)Coal 
Wheel-base.... 


Engine  and  Tender: 

ToUl  wheel-base 

Length  over  all 


19  X  30'' 

106,050  lbs. 

16,950  " 

15'  f^ 

135  »b«- 


54" 
166.  aJ4" 

xa' 
13'  ^\ff' 

35.74  «q.  ft- 

xSa  '^   '* 

I   x,076  "   " 

1,258  "   " 

ao" 
15'  6^" 

36,000  lbs. 

37i«»  ;* 

63.000 
3,000  galls, 
la.ooo  lbs. 

15'  oK" 

64'  o" 


aox36" 

83,43a  lbs. 

19,364    " 

33'  9" 

X35  lbs. 
si" 

43«tS*5aH" 

3a  sq.  ft. 

X79  "   " 

^995;;;; 

X.174 

17" 

X4'7" 

33,400  lbs. 

30,418  " 

53,8x8    " 
2,575  galls. 
8,96o1bs. 


46*9" 
55'  4" 


ax  X  36" 
xax,6oo  lbs. 
3a'40o    " 

38'    XX" 


X9'  r 
X40  lbs. 

17!,'^" 


(?> 


50,650  lbs. 
35,000    " 
85,650    " 
3,000  galls. 
10,000  lbs. 


65'  5" 


aa  X  a6" 
xa8,ooo  lbs. 
x6,ooo    " 

X7'  o" 
45" 


a6e.a" 
39H" 


80,000  lbs. 
3,500  gallt. 


These  four  engines  are  as  yet  the  most  powerful  in  the  world.  A  Fairlie  engine 
weighing  about  85  gross  tons  and  having  two  six-wheel  driving-trucks,  each  with  17  X  23 
cylinders,  with  a  Bissell  vpony)  truck  at  each  end,  is  running  on  the  Iquique  Railway, 
in  Peru.    Other  heavy  locomotives  are  given  in  Table  137. 

The  Central  Pacific  Mastodon  (the  original  of  the  type)  has  hauled  20  loaded  cars, 
weighing  422  tons,  up  a  long  grade  of  116  ft.  per  mile.  By  Table  170  it  should  haul  421 
tons.  At  8  miles  per  hour  it  is  reported  to  have  shown  an  average  pressure  of  124  lbs. 
per  square  inch  in  the  cylinders.  "  El  Gubemador,"  cutting  off  at  five-sixths  stroke,  at  a 
speed  of  6?^  miles  per  hour,  showed  an  average  of  115  lbs.  with  130  lbs.  boiler  pressure, 
or  88  per  cent,  which  is  much  nearer  to  boiler  pressure  than  is  often  possible,  and  de- 
velops the  enormous  tractive  power  of  32,039  lbs.,  or  just  39  lbs.  more  than  one  fourth 
the  weight  on  drivers.  As  this  is  about  the  very  utmost  the  cylinders  can  do,  it  indicates 
that  the  cylinders,  large  as  they  are,  might  with  advantage  be  larger,  or  the  boiler  pres- 
sure higher. 
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Table  133. 

Wbights  in  Detail  of  an  Old  Illinois  Cei^tral   Passenger   Engine, 
i6  X  33  Cylinders. 

[Abstracted  from  a  record  taken  by  Mr.  M.  N.  Forney.] 


Wbights^Lbs. 


Brass. 


Wrought 
Iron. 


Cast 
Iron. 


Wood,  etc.      Toul 


Boiler  sheets,  riveuand  stay-bolts 

Braces,  crown-bars,  etc 

Tubes  and  copper  thimbles  .  . 
Ring  for  dry-pipe,f  urn'e-door,etc. 

Dome 

Dry-pipes 

Throitle-valvc,  etc  

Steam  and  exhaust  pipes 

Petticoat- pipe 

Blower 

Smoke-box  door 

Smokestack 

Grate  

Ash-pan 


Total  Boiler 


Frames 

Boiler-braces . 
Bed-casting  .. 


Total  Fi 


Cylinders 

Steam-chest 

Valves 

Pistons 

Cross-head  guides 

Connecting-rods 

Crank-pins 

Driving-wheel  boxes.. 

Valve-gear 

Reverse-lever 

Pumps 

Pump-check  valves — 

Toul  Machinery. . 


Dri  ving- wheel  centres..  . . 

*•     tires 

''     axles 

Truck-wheels 

"      axles 

»'      frames,  boxes,  etc 

**     check<hains 

Driver  springs,  steel 

'*      attachments 

Truck  springs 


Total  Running  Gear.. 


40 
«3 


16 
9 


IXC 

x8 


«"7 

XI3 


436 

39 


6,399 
i»635 
3t034 
90 
a4 
X03 
izo 

XI 

S« 

38 
45 

45a 

»75 
314 


1 8,383 


»9 


65 
80 
8a 
ia7 
681 
609 
x66 
6 
740 
aax 
«53 


3.360 
«.033 

x,x8x 

416 
506 
337 


7,568 


93 

»93 
377 


336 
900 

«.333 


9xa 


9x3 


369 

340 

4a 


«9 
X63 
xoo 


136 


X36_ 


5.3*4 

X07 
1.884 

1,058 


640 


8373 


6,399 

1.635 

3.034 

«47 

346 
316 
398 
Sa 
54 

% 

x,5o8 
3«4 


'5.989 


'•IS 


5,X2X 


3,xo6 
931 

% 
Pi 

x66 
548 
«.7a4 
343 
85a 
>5« 


10,03a 


5.064 
3.360 
1,140 
x,884 
604 
a,3" 

416 
516 
337 


650 


S.663 
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Table  133. — Continued. 


Summary. 


• 

W  BIGHTS— Lbs. 

Brass. 

Wrought 
Iron. 

Cast 

Iron. 

Wood,  etc. 

Toul. 

Saifety-TiUTe 

S3 

73 
xo 
66 

*& 

68 

z 

«39 

4 

«5 
"4 

96 
96 
57 

91 
144 

9 
xo 
44 
xox 

% 

757 

IX 

3*9 

7 

X9 
5a 

xao 

446 

334 

390 
874 

86 

SteaiD  ifaucfes  aod  cocte. ......... 

99 

Cylinder  cocks  and  fittingB 

Injector 

79 
'37 

Sand-box 

% 

Bell  and  clapper 

**   stand 

X30 

Hand-rail 

X07 

Running-board 

1 

9,096 

I.IS4 

X43 

Wheei-TOvers 

Cab  and  foot-board   

Pilot   

\Awv\t\ff  and  ffundries. ........... 

ii3>7 

Total  Fittings 

790 

a.437 

MIS 

a.66o 

7.009 

Tender  tank 

3.5»5 
37 

X,X94 
X,979 

"Is, 

I.330 
»43 

103 

799 

3,95a 

"536 
3a 

'«;ii6 
46 

a 

9,387 
X9 

"is 

3tSi5 
x6a 

Fittings  for  ditto 

Frame  

4,173 

Truck-wheels 

Axles  and  collars 

3t95a 
X.979 

536 

Bearings  and  fittings  for  ditto.. . . 
Sprinss         

}& 

Trucks  and  other  parts. .......... 

3»596 
995 

Brakes T. 

Total  Tender 

83 

8,330 

6.9»7 

3.«x« 

18,5x8 

Boiler 

90X 

'■'88i 

79 

790 

12,389 
4,909 

a,437 

3,304 
9x9 
5.97a 
8,373 
i,"5 

X9 

9,6fe 

15,989 
5.19X 

Frame t.. 

Machinery 

Runninsr  tttstx 

XO,C39 

16,663 
7,009 

Fittings        

Total  Ragine   

'.945 

a9,638 

19,766 

3,458 

54,807 

Tender .........  r  - 

83 

8,330 

6,987 

3,"8 

18,518 

Total  Engine  and  Tender. . . . 

9,098 

37.968 

a6,753 

6,576 

73,3a5 

To  which  is  to  be  added,  for  weight  of  engine  in  working  order,  for  contents  of 

boiler,  fire-box,  and  two  men  in  cab,  about 

And  for  contents  of  tender,  coal 8,000  lbs. 

water  (x6oo  galls.) 13,500   " 


Gtring  for  total  weight  of  engine  in  service. 
And  for  total  weight  of  tender 


6,000 


60,807 
40,0x8 


Approximate  total  engine  and  tender  in  service xoo,89s 

f     Toul 0,970 

TMe  proportion  0/ brass  is  now,  in  general  practice,  much  less  than  in  the  above  engine. 
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Table  135. 

Length  op  Service,  Mileage,  and  Life  of  Locomotives  on  Pennsylvania 

Railroad  (P.  R.  R.  Division)  to  January  i,  1885. 

Passenger  Locomotives. 


Years 

Total  Milbagb  (t  =  looo  miles). 

,i^*"«* 

IN 

Sbkvicb. 

Total. 

loSer- 
▼Ice. 

Con- 
demo  ed. 

Highest. 

L.owe8t. 

Average 
per  Loco. 

Miles  per 

Loco,  per 

YearV 

B 

9 

10 

II 

12 

13 

14 

15 

16 

17 

18 

2 
7 
3 
8 
6 

3 
II 
7 
9 
5 
4 

2 
7 
I 
7 
3 
I 

9 

7 
8 

4 
3 

0 
0 

2 

I 

3 
2 

2 
0 

I 
I 
I 

382 
345 

lU 
Si 

613 
589 
780 

688 
637 

344 
248 
264 
247 
307 

319 
286 

397 
351 
431 
488 

363 
302 
283 
316 

'^ 

401 
483 
491 
536 
559 

45.372 
33.566 
28.165 
28,702 
32,573 
28.349 
28.657 
32.204 
30,689 

31.519 
31.067 

13 

65 

52 

13 

780 

247 

412 

31.707 

Freight  Locomott 

ves. 

I:::::: 
i:::::: 

9 

10 

II 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

33 
23 
10 

13 
27 
15 
12 

43 
44 
36 
26 
21 
16 

17 

2 

4 
3 

4 

33 
23 
10 

13 

24 

II 

7 

29 

32 

15 

14 

12 

8 

12 

0 

I 

z 

0 

0 
0 
0 
0 

3 
4 
5 

14 
12 
21 
12 

I 

5 

3 

3 
2 

4 

197 
220 

279 
289 

314 
317 
416 

454 
440 
426 
561 
532 
485 
430 
400 

464 
431 

130 

147 
192 
240 
225 
201 
202 
206 
235 
244 
271 
271 
324 
308 

351 
378 
354 
387 

161 
176 
250 
262 

273 
260 
287 
302 
318 

339 
378 
392 
397 
371 

438 
393 
411 

32.263 
29.391 
35.705 
32,715 
30,349 

26,063 
25.172 
24.425 
24.215 
25.204 
24.529 

23.337 
20.620 
19.758 
21,905 
18.733 
18,684 

I3i 

349 

245 

104 

561 

130 

301 

22,331 

The  above  locomotives  were  intended  to  give  a  fair  average  of  engines  of  all  ages  and 
classes  of  service,  and  cover  about  60  per  cent  of  the  whole  number  in  service.  The  loco- 
motives having  the  highest  mileage  (780,18a  miles,  passenger;  561,139  miles,  freight) 
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were  both  still  running  and  in  gnood  order.  In  the  original  abstract  the  miles  run  were 
given  to  units,  but  have  been  abbreviated  to  the  nearest  thousand. 

Running  of  engines  first  in  first  out  was  first  introduced  in  1878,  six  years  before  date 
of  table,  and  abnormally  increases  the  average  mileage  of  the  younger  engines  relatively 
to  the  older.  Allowing  for  this,  there  is  little  evidence  of  diminution  of  yearly  mileage 
with  age. 

Special  Performances.— ^ik^>i«  275,  479,348  miles  in  ten  years ;  $8336.43  for 
repairs,  or  1.74  cents  per  mile  run  ;  351,553  miles  before  being  off  its  wheels  for  general 
repairs.  Engine  374,  504,301  miles  in  ten  years ;  $6534.45  for  repairs,  or  1.39  cents  per 
mile  run  ;  343,476  miles  before  being  ofiF  its  wheels,  except  once  as  the  result  of  an  acci- 
dent.   Engine  1047,  41,5x0  miles  in  three  months,  or  461  miles  per  day. 


Average  mileage  of  73  passsenger  engines,  1883,  ., 
**  "  175  freight  engines,  1883, 


Highest. 
79>2S8 
58,7x1 


Lowest.  Average. 
30,039  45,936 
30,000        36,584 


About  80  or  90  per  cent  of  the  breakages  of  the  working  parts  of  engines  on  the  Penn- 
sylvania Railroad  occur  immediately  on  starting  from  a  stop. 

A  paper  before  the  German  Society  of  Mechanical  Engineers  showed  that  out  of  39 
engines  (presumably  a  fair  average) — 

xo  of  shortest  life  were  broken  up  after 6.5  years. 

10  of  longest  life  were  broken  up  after 38.5    '* 

15  were  in  use  less  than  so  years,  and  average  of  all  was 30.3    " 

The  average  mileage  of  German  locomotives  (Table  69)  is  11,870  miles  per  year,  indi- 
cating a  very  short  looonuytive  life  in  mUes. 


Table  136. 
App&oximatb  Lifb  op  Various  Parts  of  the  Locomotivb. 


Pa«t. 


Authority. 


Life  in 
Years. 


Life  in 
Miles. 


LeeemHive*  as  m  wkoU^  American 

«*      English  (and  Eu- 
rope generally) 

TWuri^/,  Tanks 

M       Frames,  wood 


BciUr*^  as  a  whole  (tx  partial  renewals) 
**       English  (prob.  an  av.  of  all  parts) 

U  VT    C  M  ••  ••  •• 

"    (bad  water) .'... 

Fire-hex   eteel^     bitumineu*  ceal     fuel 
(wood,  two  thirds  greater) 

Fire-bex  steely  antkrtuite  ceal  (iron    or 
copper  fire-box,  about  one  third  only) 

Fire-hex    steel  {anthracite   fuel,    50,000 
miles  leas,  passenger) 

Fire-hex   steel  {antkracite    fuel,    50,000 
miles  less,  freight) 


M.  M.,L.  S.ftM.  S.  Ry 

[r.  P.Williams 

L.  S.  ft  M.  S.  Reports... 
M.  M.  Association 

L.  S.&M.  S.  Reports... 

McDonnell,  M.  Inst.  C.B. 

M.  M.,  L.  S.  ft  M.  S 

Various  sources 

M.  M.,  L.  S.  ft  M.  S 

M.  M.,  Ph.  ft  Reading... 

M.  M.  Association 

M.  M.  Association 


SB  to  34 


>tOi4 
«5 


10  + 
8  + 


450*000 
to  500,000 

800,000 

950,000 

800,000 

to  1,000,000 

3ao,ooo 

to  350,000 

450,000 

300,000 
to  350,000 

x8o,ooo 


300,000 
950,000 
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Bad  water  estimated  to  reduce  these  last  averages  about  xoo^ooo  miles,  and  increase  cost 
of  maintenance  $750  per  year,  or  si  to  3  cents  per  mile  run,  in  extreme  cases.  The  L.  S. 
&  M.  S.  is  an  unfavorable  road  in  this  respect.  Fractures  of  fire-box  sheets,  range  as 
an  average  of  3  years  (M.  M.  Ass'n  Reports)  over  1000  engines  per  annum,  about  one 
theet  for  xo  engines  per  year  on  roads  with  bad  water,  and  thence  down  to  none  with 
pure  water.  Lowest  mileage  of  fractured  plates,  75,000;  highest,  150,000.  Occurs  only 
after  deposit  of  scale.  Nearly  all  fractures  (about  seven  eighths)  are  in  side  sheets,  vertical, 
starting  just  above  fire. 

Washing  out  dot/ers.— Good  water,  England,  every  three  weeks.  U.  S.  average, 
about  one  month,  but  much  oftener  with  bad  water.  Thickness  of  steely  almost  univers- 
ally :  tube-sheet,  A  to  \"\  sides,  back,  and  crown,  ft";  barrel,- f. 


■Firt-bcxe*  cof^.^Gl,  No.  and  L.,  S.C. 
ft  D.  Rys.,  English  (pass,  and  freight).. 

Tuhes^  iren^  various  English  railways. . . . 

"  *'      entirely  new  eete 


McDonnell 

McDonnell 

10  ]m.,  L.  S.  ft  M.  S.  Reps. 


Years. 
3t05 

6  to  7 

X5 


Mileage  Life. 
}  74.000 

(        to  161,000 

I  130,000 

\        to  167,000 

360,000 


Ordinarily  taken  for  entirely  new  sets  at  half  the  life  of  the  engine,  with  one  or  mor"* 
piecings  at  end  in  addition,  and  removal  once  in  i  to  it  to  si  -|-  years,  according  to  water, 
for  removing  scale.  On  Boston  &  Albany,  with  very  good  water,  tubes  are  never  re- 
moved nor  boilers  blown  out  except  for  repairs.  Other  lines,  once  in  6  to  8  years.  Brass 
tubes  not  essentially  different ;  require  cleaning  less  frequently. 

Mileage 

Tabes,  ^oxx.— Average  of  English  returns,  passenger,  fair  water  (freight  Life. 

akx>ut  one  half  only) 900,000 

Maximum  reported  (McDonnell,  average  of  10  years) \  .^  ago.ooo 

Azl«s»  iron  {drivers).— L.  S.  ft  M.  S.  and  J.,  M.  ft  I.  (max.  before  removal)..  300,000 

"          "     (cra«^).-Engl.sh {  ^  J5o.«o 

"     truck.~L.  S.  ft  M.  S xoo,ooo 

Bearings  (^r/r#r«).— Various  railways,  per  A'' wear i  ^^    Sooo 

Highest  report,  D.,  L.  ft  W.,  89,000 ;  lowest,  Philadelphia  ft  Reading,  14,000. 

Tirea,  steel.— s'  6"  average  of  U.  S. ;  65,000  per  turning  ;  3  turnings 900,000 

In  heavy  service,  with  small  drivers,  near  about  half  this,  or 100.000 

(6' 6" 196,600 

English  reports  very  nearly  the  same,  viz.  -{./  ^t                                          i  106,000 

(*        f  to  150.000 

I>rivlng-wheel  oentres.— L.  S.  ft  M.  S.  Reports i«ooo,ooo 

Cylinders.— Same  as  engine. 

Frmme.— '*  A  question  of  accident*'  (M.  M.  Assoc.). 

Traok-wheels.-<About  av.  of  U.  S.,  aS"  to  30^'  wheels).    M.  M.,  Ph.  ft  Rdg.  34/100 

Tender-wheels.— (About  average  of  U.  S.,  33"  wheels) So»o«>  + 

Tnlves.— Common  slide-valve  between  facings  (M.  M.  Assoc.).  30.000 

"       —Good  balanced,  several  patterns,  between  facings  (M.  M.  Ass*n). ...  ^  xSooo 

Semp  Tnlne,  old  English  locomotives  (copper  fire-box,  brass  tubes),  about 
xo  p.  c.  of  originafcost  of  materials. 

The  locomotives  of  the  Pennsylvania  Railroad  go  into  shop  for  general  repaixB  oaoe  la 
18  to  90  months. 
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Table  137. 

MiSCBLLANSOUS    ExTRA    HbaVY    LoCOMOTIVU. 
(A  list  published  in  the  Natitmal  Car-Buildtr,) 


Road. 

Kind. 

Wbicht. 

Driv- 
ers. 

68  in. 
78  " 
78  *• 
66  " 
60  *• 

50  '* 
46    * 
48  " 
48  " 

CyUci. 

Total. 

On  Driven. 

deia. 

PiUMmgff 

lUadiDf 

'  L§c0m9tiv€s. 
Fast  express. 

96,900  lbs. 
93,700   " 
85.000    »' 
80,000   " 

«X90,400     - 
X09,000     " 

xox,ooo    ** 
%  1x5,000   ** 

•  64.950  lbs. 

•  65.300  - 

1 35  to  45,000  lbs. 
1 56,000  lbs. 

21 X  29  in. 

Pennsylvania 

Baldwin  Loc.  W*k8. 

ClasaK... 

•4 

18x24  •• 
18x94  " 

X8X99   ** 

Boston  ft  Albany... 
Pennsylyania 

Freight 
Reading 

M 

Tank  locomotiye 

17x94  '* 

90x94  •* 

90X  96  ** 

Lecomotiv*. 

Consolidation.  

Twelve  wheels  coapled 

MoKul,  tank 

88,500  lbs. 

xox,ooo    ** 

1 100,000  '* 
88,000  " 

A.,  T.  ft  Sanu  ¥€,. 
Central  Pacific 

17x94  •' 
16X84" 

•  On  four  wheels.       t  On  two  wheels.       %  Estimated.    \  Reported  weight. 
THE  RUNNING  GEAR. 

504.  The  distinctive  peculiarities  of  the  running  gear  of  American 
locomotives,  as  compared  with  foreign,  are  two:  the  swivelling  TRUCK 
in  front  (in  England  called  "  bogie"),  and  the  equalizing  levers  by 
which  the  load  is  kept  uniformly  distributed  on  the  four  or  more  drivers, 
and  the  effect  of  any  chance  irregularities  in  the  track  reduced  to  a 
minimum.  The  first  was  invented  by  John  B.  Jervis  in  1830.  soon  after 
the  trial  of  the  Rocket  took  place;  the  second  was  invented  by  Ross  M. 
Winans,  who  also  invented  the  double-truck  railway  car  which  has  be- 
come all  but  universal  in  this  country,  only  a  few  years  later.| 

505.  Both  of  these  inventions,  with  much  else  that  was  novel  and 
meritorious,  had  their  origin  in  the  necessities  of  the  earlier  years  of 
American  railways,  which  required  that  the  locomotives  should  be 
adapted  to  ready  passage  over  sharp  curves  and  imperfectly  surfaced 
track  and  road-bed.     Both  of  them  are  now  gradually  making  their  way 

I  A  crude  form  of  double- truck  car  was  shown  to  have  been  used  in  Quincy, 
Mass.,  before  Winans  invented  it,  so  that  Winans  was  unable  to  support  his 
claim  for  patent;  but  he  reinvented  it  independently,  and  reallv  deserves  the 
credit  for  conceiving  of  and  introducing  it  as  the  normal  type  of  car.  The 
equalizing  lever  has  been  claimed  as  the  invention  of  Mr.  Thomas  Rogers,  who 
probably  was  an  original  inventor,  but  Winans  seems  10  have  antedaied  him. 
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into  England  and  throughout  the  world  ;  and  both  of  them,  beyond 
doubt,  will  eventually  become  universal,  since  they  are  almost  equally 
advantageous  on  good  roads  and  on  poor  roads,  the  only  difference  being 
that  on  poor  track  they  are  absolutely  indispensable,  while' on  good  track 
they  are  not  indispensable,  but  merely  advantageous.  In  great  part,  we 
owe  to  them  two  advantages  which  experience  appears  to  indicate  that 
ihe  American  locomotive  possesses:  It  can  (at  least  it  unquestionably 
does)  haul  greater  loads  in  proportion  to  weight  on  drivers,  and  it  is  less 
readily  disorganized,  so  that  it  can  run  in  practice  (at  least  it  does)  a 
great  many  more  miles  in  a  day  and  a  year  (see  Tables  68,  69). 

The  extent  of  this  advantage  should  not  be  exaggerated.  It  does  not 
clearly  appear  that  on  first-class  track  (on  which  alone  English  locomo- 
tives can  be  run  at  all  to  any  advantage)  the  cost  of  locomotive  repairs 
per  mile  run  is  noticeably  different  for  either  type,  although  the  cost  per 
ton  hauled  is  enormously  in  favor  of  American  engines.  Nevertheless  it 
still  remains  true,  that  wherever  American  locomotives  have  fairly  come 
in  competition  with  those  without  their  distinctive  features,  as  in  Canada, 
Mexico,  South  America,  and  the  Australasian  colonies  (in  nearly  all  of 
which  the  right  of  decision  has  rested  in  English  officials),  they  have  in- 
variably obtained  the  preference,  with  exceptions  that  prove  the  rule. 

506i  The  original  type  of  American  locomotive,  still  distinctively 
known  as  the  "American"  type,  has  two  drivers  coupled,  spaced  8  ft.  to  8 
ft.  6  in.  apart  so  as  to  include  the  fire-box  between  them,  with  a  four-wheel 
truck  in  front  Until  about  twenty  years  ago  this  type  was  all  but  uni- 
versal in  both  passenger  and  freight  service,  but  the  name  is  now  rapidly 
losing  its  appropriateness.* 

507.  At  the  present  time  there  are  the  following  types  in  common  use 
In  America. 

1.  American  (Table  127),  4  drivers,  4  truck  wheels ;  still  approved 
for  light  service,  but  passing  out  of  use  for  ordinary  freight  and  heavy 
passenger  service. 

2.  Mogul  (Table  128),  6  drivers,  2  truck  wheels  (pony  truck);  one  of 

*  Complete  illustrations  of  every  detail  of  the  ordinary  form  of  '*  American*' 
engine,  with  outline  drawings  of  others,  maybe  found  in  the  "Catechism  of 
the  Locomotive,"  by  M.  N.  Forney,  and  drawings  and  descriptions  of  many 
examples  of  all  the  types  of  locomotives  here  named  in  "  Recent  Locomotives," 
both  published  by  the  Railroad  Gautte  of  New  York.  The  catalogues  of  the 
Baldwin  and  the  Rogers  Locomotive  Works  also  contain  views  and  many  of 
the  details  of  all  ordinary  types  of  locomotives,  with  much  other  interesting^ 
matter.     All  the  above  works  are  valuable  ones  for  the  engineer  to  own. 
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the  earliest  modifications  of  the  "  American*'  locomotive  and  largely  used, 
but  in  rather  less  favor  than  formerly. 

3.  Ten-wheel  (Table  128),  6  drivers,  4  truck  wheels;  generally  pre- 
ferred to  the  Mogul,  and  at  one  time  bidding  fair  to  become  the  standard 
type  for  heavy  freight  service,  but  now  hardly  tending  to  multiply,  except 
as  a  substitute  for  the  American  for  heavy  passenger  service. 

4.  Consolidation  (Table  129).  8  drivers,  2  truck  wheels ;  a  compara- 
tively recent  innovation,  invented  by  Alex.  Mitchell,  superintendent  of 
the  Lehigh  Valley  Railroad,  in  1872.  It  has  very  rapidly  won  its  way 
into  public  favor,  and.  is  now,  it  is  hardly  too  much  to  say,  the  standard 
American  locomotive  for  heavy  freight  service,  and  is  fast  coming  into  use 
for  all  but  the  lightest  service. 

These  are  the  only  types  which  can  be  said  to  be  in  general  use  for 
road  service,  but  in  addition  there  are  the  following  in  approved  but 
more  limited  use : 

5.  Mastodon  (Table  130),  eight  drivers,  four  truck  wheels  a  very 
recent  design  introduced  by  Mr.  A. }.  Stevens,  of  the  Central  Pacific 
Railroad,  in  1881,  and  said  to  be  rendering  most  excellent  service.  Some 
have  been  built  for  the  Lehigh  Valley.  It  has  not  as  yet  (1886)  been  in- 
troduced to  any  extent  on  other  roads,  but  it  is  exceedingly  probable 
that  it  will  be.  While  not  very  largely  increasing  the  load  on  the 
drivers,  which  is  not  feasible,  the  four-wheel  truck  and  greater  load 
thereon^  not  only  makes  the  engine  run  better^  but  enables  the  boiler  to 
be  enlarged. 

6.  Forney,  a  type  invented  by  Mr.  M.  N.  Forney  some  twenty  years 
ago,  having  the  tender  and  engine  combined  on  one  frame,  the  tender 
running  in  front  and  its  truck  serving  in  lieu  of  an  engine  truck,  so  that 
the  weight  of  the  engine  itself  is  carried  wholly  on  the  drivers. 

508i  The  advantage  of  the  Forney  type  is  that  it  gives  more  tractive  power 
(adhesion)  for  the  same  size  of  engine,  by  placing  the  entire  weight  of  the  latter 
on  the  drivers.  Its  disadvantage  is  that  the  boiler  of  no  locomotive  engine 
can  generate  steam  enough  to  utilize  its  whole  weight  for  adhesion,  unless  at 
slower  than  ordinary  freight  speeds,  or  in  service  requiring  very  frequent 
stops,  as  will  be  seen  from  par.  551.  For  such  service  only  is  ihe  engine  well 
adapted,  and  for  such  service  only  has  it  come  into  use.  As  this  service  is 
the  exception,  the  quite  extensive  use  which  the  type  has  recently  been  given 
still  leaves  it  an  exceptional  type.  It  has  been  urged  for  use  in  general  ser- 
vice, but  is  not  well  adapted  for  it  in  the  respect  mentioned. 

609.  Other  types  of  engines  are : 

7.  Double- Ender,  with  two  "pony"  trucks,  one  at  each  end,  or 
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sometimes  with  one  "  pony"  and  one  four-wheel  truck ;  used  chiefly  for 
short-run  local  service. 

8.  Tank  Engines;  a  type  not  confined  to  any  especial  form  of  run- 
ning gear,  but  available  for  any  locomotive,  whenever  it  is  desirable  to 
have  very  great  adhesion  for  short  runs.  As  this  adhesion  can  only  be 
utilized  at  very  slow  speeds,  without  exceeding  the  boiler  power,  there  is 
no  economy  or  advantage  in  placing  a  tank  on  the  engine,  except  as  a 
temporary  resource,  unless  for  very  slow  speeds ;  and  hence,  naturally, 
very  small  drivers,  carrying  nearly  the  whole  weight  of  the  engine,  are 
usual  with  tank  engines. 

51 0«  This  type,  carried  one  step  further,  resuks  in — 

9.  Fairlie  Engine  ;  two  boilers  placed  back  to  back  with  a  single 
frame,  and  carrying  on  their  back  the  entire  supply  of  both  fuel  and 
water.  The  two  "  trucks"  on  which  the  whole  is  carried  are  driving- 
wheel  bases,  each  carrying  their  own  cylinders,  which  are  supplied  with 
steam  through  a  swivelling  joint.  It  is  still  less  possible  for  engines  of 
this  type  than  for  tank  engines  to  utilize  their  great  adhesion  without 
exceeding  their  boiler  power,  except  at  the  slowest  speeds.  Consequently 
they  have  only  found  acceptance  for  work  on  very  heavy  grades  where 
great  tractive  power  is  necessary  and  slow  speed  no  objection,  and  for 
such  service  only  are  they  suitable.  The  type  is  the  invention  of  the 
late  Robert  F.  Fairlie,  the  "apostle"  of  the  now  moribund  narrow-gauge 
movement,  and  was  pushed  by  him  energetically  for  many  years,  but 
without  success,  except  as  respects  localities  such  as  described  <as 
for  example  the  Mexican  Railway  described  in  Appendix  C).  where  the 
type  has  done  and  is  doing  good  service,  although  very  costly  to  maintain. 

511.  Finally,  in  certain  extreme  cases,  where  still  greater  adhesion  is 
necessary  and  still  less  speed  desired,  there  is  a  device,  already  referred  to 
(par.  495),  by  which  the  paying  load  is  carried  on  a  platform  slung  be- 
tween two  tank  engines,  and  so  utilized  for  adhesion,  and  when  even 
these  devices  have  not  sufficed  to  give  necessary  adhesion  on  very  heavy 
grades,  reliance  upon  insistant  weight  to  give  necessary  adhesion  has 
been  abandoned  altogether,  except  as  an  auxiliary  resource,  and  recourse 
had  to  other  devices  noted  in  par.  495. 

51 2i  In  addition  to  the  previous  types  mentioned,  there  are  for  yard  use 
only — 

10.  FOUR-WHBBL  SwiTCHrNG  ENGINES. 

11.  Six-WHEEL  Switching  Engines. 

Both  of  these  are  made  either  tank  or  with  tender,  usually  the  latter.  They 
are  admirably  adapted  by  their  great  tractive  power  for  yard  work,  which 
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demands  great  power  even  for  short  trains,  in  order  to  get  them  under  way 
easily,  and  they  are  only  used  for  such  service.  Neither  their  boiler  power 
nor  running  gear  is  adequate  for  high  speed,  and  in  fact  engines  with  trucks 
are,  as  a  rule,  preferred  even  for  yard  service. 

513.  In  all  these  various  types  the  load  on  the  drivers  is  equalized  by 
side  levers  connecting  the  springs,  whereas  in  foreign  locomotives  it  is 
not  customary  to  do  more  than  give  a  separate  spring  for  each  wheel. 
The  effect  of  this  equalizing  is  that  in  all  engines  of  the  "  American"  type, 
and  less  perfectly  in  the  other  American  types  of  engines,  the  loco- 
motive is  carried  in  effect  upon  three  points,  the  centre  of  the  truck  and 
the  centre  of  the  equalizing  system  on  each  side  of  the  boiler,  in  three- 
legged-stool  fashion,  which  ensures  perfect  contact  of  wheel  and  rail, 
and  uniform  distribution  of  pressure,  on  all  inequalities  of  track.  For  the 
same  reason  that  a  three-legged  stool  always  stands  solidly  on  any  surface 
however  rough,  while  one  with  four  or  more  legs  will  only  stand  solid 
on  a  plane  surface,  the  total  weight  is  always  evenly  and  fairly  distributed 
between  the  wheels,  however  rough  the  track. 

In  foreign  engines,  on  the  contrary,  which  are  not  equalized,  the  con- 
sequence of  this  or  some  other  and  unexplained  difference  of  detail  or 
of  administration  is  that  there  is  very  great  irregularity  in  the  pressure 
of  the  wheels  on  the  track.  The  exhaustive  experiments  of  the  late 
Baron  von  Weber  on  maintenance  of  way  showed  the  pressure  on  the 
rail  varying  all  the  way  from  zero  to  twice  the  average  load.  That  the 
elimination  of  this  irregularity  of  load  by  adding  equalizers  should  have 
a  certain  effect  to  increase  the  tractive  power  seems  reasonable,  and  that 
or  other  cause  (perhaps  only  greater  effort  to  utilize  to  the  utmost  the 
power  of  the  locomotive)  has  had  that  effect.  -^ 

514.  All  the  diverse  types  of  engines  for  road  service,  both  American 
and  foreign,  while  differing  in  almost  every  other  detail  of  their  running  | 
gear,  agree  in  this — ^that  in  every  case  (except  four-  and  six-wheel  switch- 
ing engines)  there  is  either  a  truck  or  some  substitute  therefor  to  per- 
form the  office  of  pilot  for  the  driving-wheel  base.  Experience  has 
abundantly  shown  that  such  a  pilot  is  necessary  for  safety  at  high  speeds, 
or  on  rough  track,  and  advantageous  at  all  times.  The  different  methods 
for  accomplishing  this  end,  in  the  order  of  their  introduction,  are  as 
follows : 

1.  A  fixed  axle,  parallel  with  the  driving-wheel  axle,  but  carrying  a 
lighter  load  ;  the  normal  foreign  type. 

2.  The  ordinary  American  four-wheel  truck,  consisting  of  four  wheels 
on  two  parallel  axles,  the  whole  swivelling  on  a  centre-pin  ^  F''>.  102. 
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3.  The  same  truck  with  a  swing  motion,  the  mechanical  details  of 
which  are  in  substance  similar  to  Figs.  loi,  103,  permitting  the  truck  to 
deviate  somewhat,  laterally,  from  the  axis  of  the  driving-wheel  base,  as 
Oa^  Fig.  100. 

4.  The  ''pony*  or  Bissell  truck  (so  named  from  its  inventor),  consist- 
ing of  only  a  single  pair  of  wheels  on  a  single  axle,  but  with  its  axle 

attached  to  a  radius  bar  (constructed  in  prac- 
tice as  a  double  V-shaped  bar,  as  shown  by 
the  solid  lines)  so  that  the  pair  of  wheels 
"^^  swivel  around  a  point  O,  Fig.  98,  6  to  8  feet 
in  the  rear,  thus  having  the  effect  to  compel 
the  single  axle  to  always  remain  parallel  with 
the  driving-axles  on  tangents,  while  permitting 
it  to  assume  a  radial  position  on  curves. 

I! 5i5.    All  these  four  plans   have   approxi- 

)  mately  the  same  object,  to  relieve  the  driving- 

Xc_,  ;_^ --., wheel  flanges  of  the  task  of  guiding  the  driv- 

II  ing-whcel  base  on  curves,  and  to  leave  them 

I  only  the  simpler  duty  of  holding  them  on  the 

*  rails  against  the  effect  of  chance  irregularities 

of  motion.  To  do  this,  if  it  be  effectually 
done,  it  is  plain  that  a  heavier  duty  must  be 
thrown  upon  the  flanges  of  the  forward  wheels 
than  properly  appertains  to  the  load  carried  on 
them,  and  apparently  these  diverse  plans  will 
accomplish  the  end  with  very  unequal  degrees 
of  efficiency,  and  cause  very  unequal  derailing  moments  in  the  forward 
wheels.  Nevertheless,  each  and  all  of  them  have  been  approved  by 
experience  as  adequate  for  the  end  in  view,  nor  has  experience  shown  any 
very  great  difference  in  the  coefficient  of  safety  of  each.  By  investigat- 
ing theoretically  the  mechanics  of  the  locomotive-wheel  base,  we  shall 
see  why  this  should  be  so,  and  at  the  same  time  gain  an  important  insight 
into  the  feasibility  of  using  various  types  and  sizes  of  locomotives  on 
different  alignments.  The  result  of  such  an  analysis,  which  follows  below, 
is  presented  in  Fig.  107,  page  433. 

516i  The  work  to  be  done  by  the  pilot-wheels  is  in  all  cases  the  same — to 
prevent  the  front  outer  driving-wheel  flange  from  grinding  against  the  rail  and 
compel  it  to  stand  away  from  the  rail,  or  at  least  relieve  its  pressure.  To  do 
this,  force  or  pressure  must  be  applied  at  some  point  on  the  axis  of  the  driving- 
wheel  base  sufficient  to  cause  it.  in  effect,  to  continuously  rotate;  because  it 
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compels  the  wheel-base  to  change  its  direction  to  follow  the  curve  sooner  than 
it  naturally  tends  to  do  so. 

The  force  (pressure)  in  pounds  necessary  to  cause  this  rotation  is  the  same, 
however  fast  or  slow  the  motion  of  rotation  takes  place  (the  work  done  in  foot- 
pounds per  second  only  varying),  and  varies  only  with  (i)  the  load  on  drivers, 
(3)  the  coefficient  of  friction,  which,  for  reasons  we  shall  shortly  see,  we  will 
take  at  one  third,  and  (3)  the  length  of  the  wheel-base.  The  rotation  may  take 
place  either  by  throwing  the  front  axle  inward  or  the  rear  axle  outward,  or 
both;  but  without  going  into  unnecessary  and  doubtful  details  as  to  which  is 
most  probable,  which  would  but  little  affect  the  final  result,  the  resisting  mo- 
ment of  the  driving-wheel  base  to  rotation  may  be  estimated  as  follows: 

Two-axle  driving-wheel  base,  of  length  =  /  and  total  load  =  IV\  letting 
r=  diagonal  distance  from  centre  of  wheel-base  to  each  wheel: 

Resisting  moment  M  =  IVr  X  coefficient  of  friction  (say  i). 
Three-axlb  wheel-base,  of  length  =  /  and  toul  load  =  IV : 

Resisting  moment  M=(\  IVr-^-i  IVr)  X  coefficient  of  friction. 
Four- AXLE  wheel-base  : 

Resisting  moment  M  =  \lV{r-\-r')  X  coefficient  of  friction. 
The  values  of  r  and  f'  are  readily  computed  from  the  gauge 
and  the  length  of  wheel-base. 

This  resisting  moment  is  overcome  in  any  form  of  loco- 
motive-wheel-base by  a  force  applied  at  some  point  O^  Figs. 
98,  100,  acting  with  a  leverage,  which  let  =  Z,  varying  with  the 
pattern  of  engine;  and  the  amount  of  this  force,  O,  is  readily 
determined  by  the  formula 

517.  This  sutement  of  the  action  of 
these  forces  is  incomplete  in  this,  that  a 
motion  of  rotation  of  the  driving-wheel 
base  can  only  be  produced  by  the  action 
of  a  COUPLE,  and  not  by  any  single  force. 
Actually,  therefore,  it  is  essential  that 
one  or  the  other  wheels  should  serve  as 
a  fulcrum,  to  enable  the  force  O,  Fig.  99, 
by  which  the  truck  causes  the  driving- 
wheel  base  to  rotate,  to  act ;  but  which 
wheel  it  would  be,  or  whether  it  would 
be  any  one  single  wheel  for  more  than 


FiG.99. 


Fig.  100. 


a  few  instants  at  once,  we  cannot  assert  with  cenainty»  nor  would  the  action  or 
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amount  of  the  force  O  be  very  greatly  affected  by  any  possible  differences  in 
this  respect. 

In  the  English  type  of  wheel-base,  three  parallel  axles,  the  two  rear  being 
driving  axles,  this  force  O  is  of  necessity  all  supplied  by  the  flange  of  the  outer 
leading-wheel.  In  the  American  type  of  wheel-base,  Figs.  99. 100,  it  is  of  neces- 
sity all  supplied  by  the  centre-pin  of  the  truck  ;  but  it  is  to  be  remembered,  as 
respects  the  wheel-bases  with  more  driving-axles,  like  Fig.  98,  that  it  is  not 
essential  that  the  driving-wheel  flanges  should  be  wholly  relieved  of  all  work  in 
guiding  the  wheel-base,  but  only  that  they  should  be  so  greatly  relieved  that 
such  flange  pressure  as  remains  to  them  shall  not  be  injurious. 

518.  The  lateral  force  at  O^  Figs.  98,  100,  being  given,  the  more  important 
question  remains—the  amount  of  additional  lateral  strain  thrown  by  it  on  the 
leading  wheel  a.  Fig.  99.  In  every  locomotive,  as  they  are  actually  constructed, 
this  wheel  is  in  most  danger  of  mounting  the  outside  rail  on  curves.  The  flange 
pressure  of  this  wheel  may  be  determined  as  follows : 

In  the  American  type,  Figs.  99,  100,  the  action  of  the  forces  on  the  leading 
truck  is  as  follows  : 

As  a  result  of  guiding  the  truck  itself,  considered  as  a  separate  vehicle,  the 
reaction  of  the  rail  against  the  front  outer  flange  a  must  be  enough,  as  we  have 
seen  (par.  302),  to  cause  three  of  the  wheels,  tf,  ^,  ^,  Fig.  99.  to  rotate  around 
</as  a  centre;  or,  calling  the  load  on  each  truck-wheel  nr,  and  the  coefficient  ot 
friction  \  (instead  of  \,  as  for  the  driving-wheel  base,  on  account  of  the  lighter 
load),  we  have  for  the  force  /,  Fig.  99, 

The  wheel  c  normally  stands  away  from  the  rail,  as  shown  in  Figs.  99  and 
20.  and  resists  being  crowded  up  against  the  outside  rail  with  aforce=/= 
enough  to  slide  the  three  wheels  b,  c,  d. 

519.  The  force  O  is  equally  divided  between  the  two  axles  ab  and  cd^  Fig. 
99,  so  that  we  have,  in  any  engine  truck  of  an  American  engine : 

Pressure  of  leading  wheel  <z.  Fig.  99,  against  outside  rail  =  \  force  0-|- force/. 
Pressure  of  rear  wheel  c  against  outside  rail  =  \  force  O  —  force/. 

The  latter  is  true  because  the  force /on  the  rear  axle  is  a  negative  or  resist- 
ing force.  If  \0  be  greater  than  /  the  wheel  will  be  crowded  up  against  the 
rail,  but  there  will  always  be  a  force  = /lending  to  cause  it  to  leave  the  rail,  so 
that  the  net  pressure  against  the  rail  will  be  only  the  difference  between  the 
two  forces. 

520.  When  the  truck  is  a  swing-motion  truck  the  distribution  of  the  forces 
is  in  no  way  affected.  A  certain  amount  of  lateral  motion  takes  place  first — 
that  is  all — sufficient  to  bring  about  the  equilibrium  of  forces  sketched  in  Fig. 
loi,  as  one  might  take  out  the  slack  of  a  chain  before  it  comes  to  a  bearing, 
and  then  the  force  O  acts  as  before. 

Right  here  we  touch  upon  the  leading  theoretical,  and  in  fact  practical. 
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objection  to  the  swing.motion  truck,  although  its  true  cause  is  not  always  ap- 
preciatect  We  have  seen  (par.  5 16)  that  the  force  O  is  a  constant,  regardless 
of  the  radius  of  currature.  Consequently,  whenever  this  force  is  called  into 
action  at  all,  the  same  amount  of  lateral  deflection.  Oa,  Figs.  100,  loi,  102,  will 
take  place,  or  tend  to  take  place,  unless  stopped  by  the  driving-wheel  flange 
coming  in  contact  with  the  rail,  which  at  is  the  object  of  the  truck  to  prevent. 


Fig.  xoi. 

921.  This  is  not  at  all  what  Is  desired,  since  It  correctly  adapts  the  wheel- 
base  to  motion  on  only  one  curve,  that,  namely,  on  which  the  distance  Oa,  Fig. 
102,  =  the  offset  to  the  curve  at  O  from  a  ungent  to  the  curve  at  c.  This  must  be 
on  a  comparatively  sharp  curve  if  the  very  object  of  the  swing-motion  (to  enable 
the  locomotive  to  pass  sharp  curves  easily)  is  to  be  attained.  On  easier  curves 
the  amount  of  deviation  which  the  swing-motion  permits  is  as  much  too  great 
as  that  of  the  fixed  centre-pin  is  too  small.  On  all  easier  curves  the  wheel-base 
will  tend  to  assume  a  position  something  like  Fig.  102,  which  is  still  less  favor- 
able than  the  normal  position  of  an  American  engine  wheel-base,  without  the 
swing-motion,  outlined  in  Fig.  xoo.  It  is  true  that,  owing  to  the  splay  given  to 
the  links  of  the  swing-motion,  there  is  a  certain  amount  of  resistance  to  any 
lateral  motion,  however  slight;  but  this  is  not  sufllcient  to  restrain  the  tendency 
to  assume  the  position  shown  in  Fig.  lox.  and  hence  has  little  remedial  eflfecL 
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522t  For  these  reasons  the  swing-motion,  although  very  largely  used,  has 
never  shown  the  advantage  over  the  fixed  centre  which  it  probably  would  if  the 


lateral  deviation  were  in  fact  proportioned  to  radius 
of  curvature,  as  it  is  often  assumed  to  be.  As  orig- 
inally designed  by  Mr.  Bissell  (for  **  pony"  trucks) 
it  was  not  open  to  this  objection;  two  inclined 
planes  being  used,  in  ihe  manner  shown  in  principle 
in  Fig.  IQ3,  which  offered  the  same  lateral  resist- 
ance however  much  or  little  motion  took  place. 
But  for  practical  reasons  (rapid  deterioration  of 
bearing  surfaces  and  impact  when  bearings  return 
to  the  centre)  this  form  has  passed  out  of  use,  per- 
haps in  part  for  lack  of  giving  due  weight  to  the 
theoretical  advantages  which  it  undoubtedly  pos- 


523.  '^^c   manner  in  which  the  two-wheeled 
Bissell  or  *'  pony"  truck  (Figs.  104, 105)  relieves  the 
Fio.  103.  driving-wheel  base  of  lateral  strain  is  quite  differ- 

ent, and  much  less  clear.  Apparently  it  ought  not  to  assist  at  all,  except  to 
the  very  slight  extent  (especially  on  easy  curves)  by  which  the  resistance  of  the 
swing-motion  (Fig.  loz),  which  is  directly  over  the  axle,  resists  lateral  motion; 

for  it  is  free  to  swivel  around 
its  bearing  at  0  (Figs.  104  and 
98),  regardless  of  the  remain- 
der of  the  wheel-base.  It  is 
known  to  have  in  fact,  how- 
ever, a  very  material  effect 
upon  the  motion  of  the  wheel- 
base,  and  theory  very  readily 
'  Indicates  to  us  why  this  should 
be. 

The  "pony"  truck  natu- 
rally tends  to  roll  forward  in 
a  right  line,  parallel  to  itself. 


Pig.  104. 


Fig.  105. 

as  in  Fig.  X04.  The  rigid  driving-wheel  base  behind,  and  not  its  own  flange  or 
its  coning,  as  we  shall  see,  compels  it  to  move  in  a  curve,  to  do  which  the 
driving-wheel  base  must  exert  a  stress.  O,  Fig.  104,  in  the  opposite  direction 
to  the  arrow,  of  sufficient  magnitude  to  produce  motion  in  the  direction  ak^ 
Fig.  105,  and  thus  slide  one  or  the  other  of  the  wheels  continuously  on  the  rail, 
compelling  the  leading  axle  to  move  in  a  curved  path  instead  of  a  straight  one. 
The  resistance  of  the  wheels  to  this  sliding  creates  one  or  the  other  (not  both) 
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of  the  two  forces  represented  by  the  longitudinal  arrows  in  Fig.  104,  and  for 
the  force  0,  resulting  therefrom,  we  have 


O  =  (load  on  one  wheel  X  cocf.  frict.)  X 


g  (Fig.  104) 
/  (Fig.  104)' 


52 4t  Lest  the  wheels  should  run  toward  the  outside  rail,  and  from  coning  or 
otherwise  adapt  their  diameters  to  naturally  travel  in  a  curve,  we  have  this 
further  precaution: 

To  enable  both  the  pony  truck  and  the  transverse  axis  of  the  driving-wheel 
base  to  assume  radial  positions,  ihe  radius-bar  of 
the  pony  truck  should,  from  well  known  properties 
of  the  circle,  pivot  at  the  point  O  (Fig.  106),  mid- 
way between  c  and  the  * '  pony"  axle.  If  shorter  than 
this,  as  at  o^  Fig.  106  (as  it  always  is),  the  driving- 
wheel-base  will  throw  the  rear  end  of  the  radius- 
bar  over  through  a  certain  distance  {ak^  Fig.  105) 
toward  the  outside  rail,  and  thus  create  in  it  a 
tendency  to  run  toward  the  inside  rail  and  away 
from  the  outside  rail.  This  tendency  is  increased 
by  the  fact  that  it  is  the  rear  and  not  the  centre  of 
the  driving-wheel  base  which  tends  (par.  294  and 
Fig.  20)  to  assume  a  radial  position,  the  front 
outer  driving-wheel  tending  of  itself  to  crowd 
hard  against  the  outer  rail. 

525.  These  two  causes  together  ensure  that 
the  pony  axle  shall  always  have  a  continuous  ten- 
dency to  run  toward  the  inside  rail  and  away  from 
the  outside,  and  if  the  radius*bar  be  made  too 
short  this  tendency  becomes  so  decided  that  inju- 
rious wear  results.  Thus,  in  a  Consolidation  en-  Pic.  106. 
gine  of  the  Norfolk  &  Western  Railroad  the  radius-bar  was  originally  only 
4  ft.  2  in.  long,  and  created  so  strong  a  tendency  to  run  to  the  inside  rail  that  it 
was  lengthened  to  5  ft.  6  in.  long,  with  very  beneficial  results.  Even  then  the 
point  O  was  some  9  ft.  ahead  of  the  centre  of  the  wheel-base,  r.  Fig.  106,  so  that 
it  was  still  much  shorter  than  was  apparently  required  to  enable  the  wheel-base 
to  adapt  itself  most  perfectly  to  the  curve. 

No  very  strong  tendency  in  the  pony  axle  to  run  toward  the  inside  rail 
is  necessary,  but  only  just  enough  to  ensure  the  driving-wheel  base  shall  in 
fact  modify  its  natural  path  in  the  way  outlined,  by  however  little,  since  if  any 
force  whatever  (O,  Fig.  104)  needs  to  be  applied  to  cause  the  pony  axle  to 
roll  in  the  curve  it  must  necessarily  be  adequate  to  slip  the  wheels  on  the 
rails:  the  stress  necessary  to  slip  them  a  little  is  as  great  as  to  slip  them  a 
good  deal. 
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From  this  it  will  b«  seen  that  if  /=^  (Fig.  104)  the  lateral  force  at  O  neces- 
sary to  alter  the  path  of  the  leading  wheels  is  just  half  as  great  as  if  these  were 
a  fixed  axle  at  O,  in  the  English  style  (because  there  is  only  one  wheel  to  slide 
instead  of  two),  with  the  added  advantage  that  the  pony  axle  is  approximately 
radial  and  guided  by  the  wheel-base  behind,  so  as  to  relieve  the  pony  flanges 
of  strain,  and  thus  add  greatly  to  safety. 

In  addition  to  the  force  O^  Fig.  104.  the  swing-motion  of  the  pony  truck  sup- 
plies any  desired  amount  of  additional  lateral  force,  directly,  whenever  the 
engine  is  running  on  curves  sharp  enough  to  develop  it  fully. 

526.  For  the  forces  acting  on  the  leading  outer  wheel  of  anyiocoroo- 
tive  wheel-base,  then,  if  it  is  in  fact  to  perform  the  office  of  guiding  the 
complete  wheel-base  on  curves,  we  have  these  conditions :  There  is  a 
vertical  component  equal  to  the  load  on  the  wheel,  and  there  is  a  hori- 
zontal component  equal  to  the  forces  determined  for  all  the  various  types 
in  pars.  516  to  525.  These  forces,  as  computed  for  a  great  variety  of  light 
and  heavy  engines  of  all  types,  have  been  plotted  in  Fig.  107,  which  rep- 
resents graphically  the  comparative  degree  of  safety  of  various  types  of 
locomotives  for  passing  curves ;  and  the  surprising  degree  of  uniformity 
which  they  show  in  a  measure  tends  to  confirm  the  correctness  of  our 
conclusions,  since  experience  has  shown  that  there  is  in  fact  no  marked 
difference  in  safety  between  the  engines  themselves. 

Note  to  Fio.  107. — The  diagram  shows  in  magnitude  and  direction  the  resultant  of 
the  horicontal  and  vertical  forces  acting  on  the  front  outer  truck-wheel  of  locomotive 
wheel-bases  of  all  common  types  on  curves  of  any  radius  (the  same  being,  except  for 
unknown  variations  in  the  coefficient  of  friction,  uniform  for  all  radii). 

The  comparative  safety  may  be  considered  as  varying— 

First,  With  the  direction  of  the  resultant,  as  being  more  or  less  inclined  to  the 
horizontal ;  those  most  inclined  being  the  safest,  other  things  being  equal,  since  the  re- 
sistance to  the  flange  mounting  the  rails  is  then  greatest. 

Secondly^  and  chiefly.  With  the  magnitude  of  the  resultant,  or  total  pressure  of  the 
wheel  against  the  raiL 

All  American  engines,  embracing  a  great  variety  of  designs  and  weights,  will  be  seen 
to  lie  within  the  small  quadrilateral  marked  out  by  the  points  z,  3,  zo,  15.  The  more  com- 
mon English  types  cause  a  far  greater  pressure  against  the  rails,  but  as  a  compensating 
advantage  have  more  nearly  vertical  resultants. 

Details  as  to  all  the  locomotives  shown  may  be  found  either  in  *'  Recent  Locomotives," 
Forney's  "Catechism  of  the  Locomotive"  (Railroad  Gasette),  or  Barry's  ** Railway  Ap- 
pliances" (Spon). 

MaNITCR  op  CONSTRUCnifO  THE  DiAORAM. 

The  vertical  ordinates  represent  the  load  in  pounds  on  the  front  outer  wheel 
The  horisontal  abedasa  represent  the  lateral  stress  in  pounds  acting  on  the  wheel, 
which  consists  of  (tf),  with  four-wheel  trucks  only,  the  flange  pressure  necessary  to  cause 
roUtion  in  the  truck,  and  (3)  half  the  force  C7,  Figs.  99  and  104,  required  to  be  applied  at 
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the  centre-pin  of  the  truck  (or  all  of  it  in  the  case  of  two-wheel  '*  pony  '*  trucks)  to  produce 
rotation  of  the  driving-wheel  base. 

The  various  types  of  locomotives  shown  are : 


Mastodon. 
(4-wheel  truck.) 


\  I— Central  Pacific. 
( 2— Lehigh  Valley. 


Consolidation.  ( 3— Baldwin. 


u-p 


Ten-wheeu        ( 5— Baldwin. 
(4-wheel  truck.)     (  6— -Pennsylvania. 


Mogul. 
(Pony  truck.) 


(  T^Baldwin. 

(  n — Heavy  Mogul. 


9— Baldwin. 

10— Pennsylvania. 

13— English  fast  passengef 

14— Pennsylvania  fast  pas* 
senger. 

15— Old  (light)  fast  pas- 
senger. 

/i^   *      1    I    ^  I  »-Fre»eht  type. 
(No  truck,  lead-  >  _,,_p^_.„    ' '^^^ 
ingaxle.)        )  ^3-Passenger  type. 


American. 

(4-wheel  truck.) 


Engush. 


TRACTIVE   POWER. 

527.  The  friction  between  the  driving* wheels  and  rails  which  prevents 
them  from  slipping  and  enables  them  to  propel  the  train  is  a  static  or 
merely  resisting  friction,  as  distinguished  from  dynamic  friction,  or  that 
in  which  motion  takes  place  between  the  surfaces  in  contact,  with  result- 
ing destruction  of  energy.  Its  cause,  beyond  all  question,  is  an  absolute 
interlocking  of  the  roughnesses  or  projecting  fibres  of  the  surfaces  in 
contact,  as  cogs  might  interlock.  That  this  is  essentially  true  of  all 
friction  between  metallic  surfaces,  under  the  most  favorable  circumstances, 
was  curiously  shown  by  experiments  of  Mr.  Beauchamp  Tower*  on  the 
most  finely  polished  and  completely  lubricated  journals:  a  mere  change  in 
the  direction  of  revolution  resulted  in  a  noticeable  but  temporary  increase 
in  the  coefficient  of  friction,  for  which  so  careful  and  competent  an  ob- 
server could  ascribe  no  other  cause  than  that  the  fibres  were  stroked  one 
way  by  continuous  revolution,  as  fur  might  be,  and  that  on  motion  being 
reversed  the  fibres  opposed  each  other. 

528.  Our  best  existing  evidence,  by  far,  of  the  general  laws  which 
govern  static  friction  between  rail  and  wheel  is  contained  in  two  papers 
by  Capt.  Douglas  Cxalton,  giving  the  results  of  experiments  on  brake 
efficiency  conducted  by  him  and  by  Mr.  Geo.  Westinghouse  in  1876. 
These  experiments  are  quite  unique  in  the  completeness  and  accuracy  of 
the  apparatus  used,  and  (what  is  still  more  important)  in  the  thorough- 
ness and  technical  knowledge  with  which  the  records  were  analyzed,  and 
they  positively  contradict  the  assumption  sometimes  made,  that  the 


*  Trans.  Inst.  Mech.  Engrs. ,  1885.     See  Appendix  B. 
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coefficient  of  friction  between  rail  and  wheel  is  greater  at  low  speeds 
"on  account  of  less  time  for  new  surfaces  to  interlock."  * 

An  impression  that  the  adhesion  is  less  at  speed  has  been  derived,  in 
some  instances,  from  dynamometer  records,  which  shows  far  less  tractive 
pull  between  stations  than  in  starting^  This,  however,  results  merely 
from  the  fact  that  the  cylinders  are  not  able  to  exert  their  full  power  at 
speed,  and  has  no  real  connection  with  the  adhesion. 

No  error  of  moment  can  arise,  therefore,  from  assuming  that  the 
resistance  of  the  wheels  to  slipping  is  sensibly  constant  at  all  speeds.  It 
is  only  at  slow  speeds  that  the  precise  amount  of  adhesion  becomes 
important.! 

That  the  coefficient  of  adhesion  is  the  same  at  all  train*speeds  has  not  been 
experimentally  proven ;  but  however  fast  the  motion  of  the  locomotive,  so  long 
as  the  drivers  do  not  slip,  the  adhesion  is  equally  static;  and  the  only  reason 
why  the  adhesion  should  be  less  at  high  speeds  is  that  the  fibres  are  afforded 
less  time  to  completely  engage  with  each  other.  That  this  difference  may  have 
some  slight  effect  is  possible,  but  as  the  available  cylinder  power  falls  far  more 
rapidly  with  increase  of  speed,  it  is  a  fact  which  is  not  important,  even  if  true. 

529.  When  slipping  has  once  begun,  however,  the  conditions  are 
very  different.  Chiefly  from  the  Galton-Westinghouse  experiments 
before  referred  to,  which  are  confirmed  from  other  sources  and  by  uni- 
versal experience,  we  may  derive  the  following  conclusions  as  to  the  gen- 
eral laws  which  govern  friction  between  rail  and  wheel ;  all  of  which  cor- 
respond closely  with  the  results  of  modern  investigations  of  other  kinds 
of  friction. 

*  "The  Pennsylvania  Railroad  Company,"  by  James  Dredge:  Appendix  on 
Brake  Trials.     The  exact  language  of  Capt.  Gallon  on  this  point  is: 

'*  The  amount  of  frictional  resistance  which  determines  the  point  at  which 
the  rotation  of  wheels  is  checked  varies,  it  is  true,  in  the  different  experiments. 
The  ratio  which  it  bears  to  the  weight  upon  the  braked  wheels'*  varies  from  .29 
to  .35,  averaging  .25.  "But  it  [the  variations]clearly  represents  simply  the 
adhesion  between  the  wheel  and  the  rail,  and  varies  only  with  this,  and  not 
with  the  speed. 

"Thus  at  60  miles  per  hour  the  amount  of  frictional  resistance  which 
checked  the  rotation  of  the  wheels  was  about  2000  lbs.  exhibiting  an  adhesion 
of  about  .191  per  cent;  at  15  miles  per  hour,  2160  lbs.  or  .196  per  cent.  As 
these  two  values  are  so  nearly  equivalent,  it  would  appear  that  the  effort  is 
much  the  same  at  all  speeds." 

f  D.  K.  Clark,  a  usually  careful  authority,  states  (p.  724.  "Man.  Mech. 
Engr."),  "  As  the  speed  is  increased  the  adhesion  is  reduced,"  as  a  result  of  his 
own  tests  of  locomotives.  The  author  cannot  but  believe,  however,  that  this 
is  an  over-hasty  conclusion  by  that  able  and  usually  trustworthy  writer. 
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1.  The  coefficient  of  static  friction  between  rail  and  wheel  is  not  sen- 
sibly affected  by  the  velocity  of  motion  (as  above). 

2.  It  is  very  greatly  affected  by  the  insistent  weight,  increasing  rapidly 
therewith. 

3.  It  is  very  greatly  affected  by  the  condition  of  the  surfaces  as  re- 
spects moisture  or  other  equivalent  for  a  lubricant,  even  when  the  eye 
can  detect  no  difference,  and  is  very  considerably  affected  by  unknown 
causes,  so  that  it  can  rarely  be  determined  twice  alike. 

4.  It  is  greatest  when  the  rails  are  very  dry  or  (probably  for  the  rea- 
son that  the  minute  mineral  and  metallic  particles  which  act  as  rollers  are 
washed  away)  very  wet,  moisture  or  frost  having  the  most  injurious  effect. 

5.  The  coefficient  of  dynamic  or  sliding  friction  is  very  greatly  less- 
than  static  friction,  and  very  greatly  affected  by  velocity,  in  inverse 
ratio  thereto.  At  the  instant  when  slipping  begins,  the  velocity  of  the 
rubbing  surfaces  being  very  small,  it  is  sensibly  the  same  as  static  friction^ 
but  as  the  velocity  becomes  greater  it  falls  very  rapidly,  until  it  is  hardly 
one  third  or  one  fourth  as  great  as  the  static  friction. 

Tables  112,  113,  page  290,  show  the  general  results  of  these  tests,  and 
the  evidence  on  which  the  above  conclusions  are  based,  more  clearly 
than  words. 

From  these  laws  it  necessarily  results  that  when  slipping  of  the 
drivers  once  begins  the  resistance  to  further  slipping  (coefficient  of  fric- 
tion) should  almost  instantly  fall,  and  hence  that  the  wheels  should 
almost  instantly  begin  to  "spin;"  i.e.,  the  surplus  energy  of  the  drivers,, 
no  longer  required  to  turn  the  wheels  against  a  great  resistance,  but 
only  against  a  small  resistance,  must  necessarily  go  somewhere,  and  is 
stored  in  the  wheels  in  the  form  of  velocity,  sometimes  making  them 
"spin"  so  violently  (when  steam  is  not  shut  off  soon  enough)  as  to  wear 
holes  in  the  rails  one-eighth  to  one-half  inch  deep.  This  spinning  is  not 
an  evidence  of  overloading,  since  (par.  483)  in  any  well-designed  engine 
letting  in  the  full  power  of  the  cylinders  will  in  any  case  give  a  greater 
tractive  energy  than  the  wheels  can  transmit.  The  proper  course  when 
it  occurs  is  to  shut  off  steam,  let  the  drivers  come  to  rest,  and  start  more 
gradually.  If  engines  are  to  be  loaded  up  to  their  full  capacity,  only  the 
greatest  care  can  prevent  this  phenomenon  occasionally  occurring,  and 
it  does  occur  constantly  in  practice,  in  starting  trains,  although  rarely 
when  in  motion,  except  when  the  train  is  almost  at  a  stand-still. 

530.  A  long  list  of  actual  performances  of  locomotives  in  ser^ 
vice  is  given  in  Table  138,  and  from  this  and  the  further  data 
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below  it  is  clear  that  the  following  average  coefficients  of  adhe- 
sion may  be  assumed  with  sufficient  exactness  as  corresponding 
closely  to  the  results  of  American  practice.  European  practice 
(par.  537  and  Table  139)  shows  much  lower  ratios  of  adhesion  : 

Min.  (load  on 
driTcn  =  1.00). 

1.  Ultimate  limit  of  adhesion  in  practice,  under  con- 

ditions  in  all   respects   favorable,  and   with 

loads  per  wheel  exceeding  10,000  lbs.,    .    .     .  0.35  to  0.37 

2.  Working  limit  of  adhesion  when  sand  is  used,     .  (^)  0.33 

3.  Working  limit  of  adhesion  in  ordinary  summer 

weather,  and  maximum  limit  with  loads  of 

less  than  10,000  lbs.  per  wheel, (J)  0.25 

4.  Working  limit  of  adhesion  on  slightly  moist  or 

frosty  rail,  being  the  apparent  average  of  ad- 
hesion which  limits  the  weight  of  trains  in 

winter  (as  to  which  see  par.  632), (^)  0.20 

3.  After  the  wheels  have  once  slipped,  the  co- 
efficient rapidly  falls  (see  Table  112)  to  less 
than (^)  o.io 

531.  The  first  of  these  limits  was  realized  by  Zerah  Colburn 
as  early  as  1853,  and  with  light  locomotives  (10,000  lbs.  per 
driver),  in  his  still  famous  tests  on  the  Erie  Railway,  and  re- 
peatedly since.  In  a  large  number  of  recorded  instances  trains 
have  been  hauled  in  regular  service  which  demanded  nearly  or 
quite  one  third  adhesion,  but  only  as  exceptional  performances. 
A  long  list  of  notes  as  to  such  trains  might  be  given. 

632.  The  second  limit  (when  sand  is  used)  is  less  fully  deter- 
mined, but  various  dynamometer  records  of  the  efifect  of  sand  to 
increase  tractive  power  indicate  that  it  increases  the  working 
limit  of  coefficient  to  about  \  under  all  conditions  of  track  or 
weather;  that  is  to  say,  it  makes  the  adhesion  on  a  bad  rail  as 
high  as  on  a  good  one.  On  a  good  rail  it  does  not  appear 
that  the  coefficient  of  adhesion  is  appreciably  increased,  but 
what  is  gained  by  the  sand  is  to  retard  the  tendency  to  slip. 
Direct  evidence  on  the  subject  is  scarce,  and  there  is  no  doubt  a 
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Table 

Performance  of  American 

(Induding  all  the  Records  of  P^ormance  given 

Americam 


No.  of 
Record. 


Cvlia- 

ders. 

Inches. 


Weight  op  Bnginb. 
[All  Tons,  aooo  lbs.] 


En- 
gine. 


Ten-        On 
der.     Drivers 


Tractive 
Power, 

Adhesion. 
Lbs. 


Character  of 
Performance. 


Grade, 
Feet 
Per 

Mile.« 


I 

a 
3 
4 
S 
6 

I 

9 

lO, 

II 

19 
X3 

14- 

;i: 

>7 

i8. 
>9 

90. 
91. 
99. 

93. 

■4- 

:i: 

27. 

s6. 

•9. 
30, 

3«- 

3a- 

33- 

34 

P; 

39- 


13x99 

14x99 
»» 

15x99 

16x94 

«7«a4 
x8x94 


98.0 

9^.5 

3X.O 
330 


94.0 

24;  5 
95.0 
95.0 


96.0 


7/5 
xo.o 
90. o 

91.5 

93.0 


8,750 

9.»» 
10,000 
10,750 


Single  performance 

**         **  "engineers  say.' 

Regular  (?) 

Single  perf.'*  with  ease.". 
Regular  service 


Second  trip 

Regular 

"Frequently.** 

Regular  (?) 

'•  No  difficulty." 

"  Can't  exceed  10  m.  p.  h." 


79 -fa 

71 .0 
937.0 

49.0 
65.0 
47-7 
70.0 
40  o 
63  9  + a 
xoo.o 


*  The  additions  to  the  grade  in  this  column  are  an  allowance  for 

Ten-wheel 


16x94 

36.15 

96.0 

*?;•' 

17x94 

38.0 

96.0 

»?/5 

18x94 

40.0 

96.0 

30.5 

k( 

u 

»« 

tt 

tt 

»« 

»» 

tt 

»» 

(i 

t« 

** 

»» 

M 

*• 

*t 

t» 

M 

4« 

\\ 

t* 

«» 

U 

*i 

.9x94 

49.0 

96.0 

3«o 

i3»55o 
I4,a50 


x6,o 


"Have  taken." 

Pass,  exceed  go  m.  per  hour 
Single  trip 

Maximum  load 

Regular       "     

'*  Daily  and  easily." 

Maximum  Load 
•«  *t 

Usual  load 

tt      tt 
'  Have  pulied'."".*.*. *.*.'!! 


48  +  8 
53  +  5 
77  +  3 
iso-j-ia 
79.:!- 3 

6a  +  4 

91  -fs 
196 
76 
196 

76 
76+^ 

lox  —  8 


Mogul 


16x94 

35-5 

ass 

30.0 

kt 

tt 

tt 

»t 

tt 

tt 

tt 

tt 

tt 

tt 

tt 

It 

17x94 

37.5 

ass 

3«.5 

ti 

•• 

tt 

«t 

tt 

tt 

tt 

tt 

tt 

it 

tt 

tt 

18x94 

a?." 

96.0 

%*» 

M 

It 

u 

•i 

tt 

t« 

M 

M 

»5.7SO 


i6,3flo 


Bquiv*t  work  every  day. 

do.   (gained  speed  in  test) 

Regular  trains 

Irregular   "         

"Have  hauled." 

tt  tt 

Largest  regular  load 

Comparative  test 

'*  Equal  serv.  every  day.".. 

Intended  as  daily  duty.     . 
t*         tt      tt       tt 

Momentum  grades,  reg.  ser. 


83  + ax 

40.5 

53- 

44± 
85  +  10 

§ 

70 
53-a« 


CHAP,  XL'-LOCOMOTIVE   TRACTIVE  POWER. 


439 


138. 

Locomotives  in  Practice. 

in  the  Catalogue  of  Baldwin  Locomotive  Works.) 

Engines. 


Resist- 
ance. 
Lbs. 
Per 
Ton. 

TSAIN-LOAD. 

Excess  op  Actual 

No.  of 
Record. 

Actual. 

Accord- 
ing to 
Table 
X70. 

Load  over  Table. 

Name  of  Road. 

No. 
Cars. 

Kind  of 
Load. 

Tot.  rd» 
inceng. 

Tons. 

Per 
Cent. 

I 

8 

3 

4 

5 

6 

1:::::: 

9 

xo 

IX 

X9    

»3 

36.03 

98.0 
34.9 
97.8 

23.91 

3a  62 
26.0 
34  Sa 
a3«S 

11:6 

X2 

:i 

3 
33-5 

x6 
4X 
20 
33-4 
20 

4 

5 

Loaded  flats. . 

Loads 

Green  wood  . 
Passenger.... 

17.9  tons...  •{ 

Loads 

XI  tons 

2i9i  tons 

NoiascertM.. 

Passenger...*. 

276 

% 

xia 

480I 
to  5x6  J 

IS 
468 

«?3 

339 
"73 
X02 

330 

443 
333 
497 
350 

11 

33 

«49 

XO 

to  66 
a4 
404 
X70 

'^1 
X18 

-35 

-»5 

11^ 

6B% 

9-8JJ 
6.73« 
to  X4.6 
7.3j 

33.aJ 

~S.4Jf 

Macon  (Ga.)  &  B. 

W.  Ala. 
Macon  &  Br. 
Sp.,U.&C.(S.Ca.). 

[Atl.&W.  Pt. 

Atl.  &  Charlotte. 
Kansas  Pacific. 
Mo.,  K.  &  Tex. 
Long  Island. 
Ate.  T.  &  S.  F4. 
Cumb.  &  Penna. 

the  effect  of  cunrature,  as  noted  below  this  uble,  on  next  page. 
Engines. 


14. 

;i:: 

X7.. 
x8., 


26 
27. 


29. 2X 

30.0 

34 

38.3 

24 

69.36 

39/5 

18 

15 

330 

48 

X7.85 

40 

55.73 

38.79 

.• 

55.73 

38.79 

39.06 

22 

43.33 

22 

Engw,  pass... 
Heavy  loads., 

21  tons . .  -. 

Empties. 

LoaJds 

x8  tons 


577- a 

462 

,  "5, 

.     **-9l 

387.8 

450 

(-62) 

(-I3.7JO 

37a 

37a 

0 

0 

907.4 

205 

2 

x.oji 

45a 

389 

63 

x6.ij( 

410 

389 

9X 

5-3? 

496.3 

1^3 

33 

7.35 

945.3 

855 

90 

TO.i% 

331-3 

274 

57 

ao.Bi 

448.8 

393 

56 

i4.aj( 

189  1 
to  992  f 

374 

0 

0 

315.5 

393 

-77 

-  >9-8J^ 

472 

409 

63 

U 

479 

370 

X09 

Del..  L.  &  W»n. 

Norway. 

West.  Md. 

C.&  Fogelsv.(Pa.) 

Youghiogheny. 

B.,  N.  Y.  &  Phila. 

Lehigh  Valley. 


St.  L.&  San  Fran. 


Engines. 


99. 
30. 
3«- 
39. 

33. 

34- 

P: 
li: 

39- 


Empties....  -I 

Load  of  coal.. 
Loads. 


[Loaded..] 


390.4 

395-8 

hH 

»7 
33 

}      5.^ 

573.3 

t.l 

o± 

0 

481 

-45 

-8  4J^ 

679 

536 

35 

4.7Jf 

637 

4a 

6.6jt 

665 

637 

28 

4-4^ 

453 

428 

34 

S-6% 

418.5 

358 

60 

r6.7% 

709 

588 

X2X 

20. 5X 

665 

587 

78 

I3.3J< 

8^51 
910 » 

479 

65 

I3.6J( 

820 

o± 

0 

SharpsTille. 

Western  Ala. 
T.  H.  &  Ind'oUa. 


E.  T.,  Va.  &  Ga. 

E.  Kentucky. 

F.  &  Pfere  Marq. 
Mo.,  K.  &  Tex: 

C.ftTalc.<ChillX 
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Table  138.— 

Consolidation 


No.  of 
Record. 


40 

4« 
4a 

43 

44 

Jl 
% 

49 
50 
S« 
5a 
53 
54 

II 

% 
g 

61 
6a 

65 


Cjlin. 
dei». 
Inches. 

Wbight  of  Bnginb. 
Tods,  2000  lbs. 

En- 
gine. 

Ten- 
der. 

On 
Driven 

aox34 

45.8 

a6.a 

39-7 

" 

51.0 

a6.o 
II 

^i'« 

CI 

II 

II 

II 

H 

II 

u 

II 

«t 

II 

II 

II 

t« 

II 

II 

II 

ti 

•I 

M 

II 

ti 

II 

II 

M 

•t 

M 

II 

II 

u 

II 

11 

II 

•• 

M 

II 

U 

t« 

11 

II 

•I 

»t 

II 

II 

II 

li 

II 

II 

II 

II 

II 

11 

•• 

il 

II 

II 

II 

11 

II 

II 

II 

14 

II 

II 

II 

II 

II 

II 

II 

Ik 

II 

M 

II 

II 

II 

II 

II 

ai  xa4 

60.0 
II 

0.0 

So.o 

II 

11 

41 

II 

M 

•I 

** 

II 

Tractive 
Power, 

Adhesion. 


Character  of 
Performance. 


Regular  service 

II  II 

do.  (fair  average  work.) 

R^^lar  load 

Occasional  load 

Trial  trip 

Daily  service 

Usins  sand 

Regular  service  (?) 

Maximum  load 

Usual  "    

Maximum   **    

Usual  ••    

Maximum   "    

Usual  "    

Average  of  5  yeais 

4*  44*'    '     41 

Dailpr  service 

11         II    [  *  * '  *  m 

H  II 
II  M 
41  II        **' **** 

Maximum 


Grade. 
Feet 
Per 

Mile. 


0  +  6 

96 
145  +  «o 

116 -- 10 
64-28 
96-I-  10 

45  +  3 

^4* 

x3 


96-^x0 

96 

130 

68.6 
67.6 

53-4 
105.6 
184.8 

316.8 
"*    It 


The  caboose  is  included  in  the  gross  loads  given  when  used  on  train,  although  not  in- 
cluded in  list  of  cars. 

The  assumed  ratio  of  adhesion  used  in  this  volume  (as  also  by  the  Baldwin  Locomo- 
tive Works)  is  >4.  The  percentage  by  which  the  calculated  load  taken  from  Table  170 
exceeds  or  falls  below  the  computed  load  may  be  estimated  by  the  following : 

An  assumed  adhesion  of  I  would  increase  the  calculated  load  J3|  per  cent. 
II        II  14         41  I      II      decrease    "  "  »»    20    "      " 

The  principal  cause  0/ the  fluctuations  between  the  actual  and  computed  loads,  how- 
ever, lies  in  the  fact  that  the  reported  gradients  are  not  the  actual  de-facto  gradients  for 
operating  purposes,  but  are  increased  in  effect,  in  some  instances,  by  uncompensated  curva- 
ture or  stopping-points  on  the  maximum  grade,  and  diminished  in  others  by  the  use  of 
momentum  to  assist  in  surmounting  them.  No.  8  (Kansas  Pacific)  and  No.  9  (M.,  K.  &  T.) 
are  conspicuous  instances  of  the  latter,  the  loads  reported  as  hauled  being  beyond  all 
probability  for  de-facto  grades  of  the  given  rate.  Nos.  a,  4,  10,  xi,  14,  and  27  are  prob- 
ably less  conspicuous  instances  of  the  same  use  of  momentum  Xo  practically  reduce  grades 
below  the  profile  rate.  In  Nos.  27,  39,  61  this  was  expressly  stated  to  be  the  case,  and 
(the  length  of  the  grade  being  given)  the  corresponding  de  facto  grade  per  mile  was  com- 
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Continued, 
Engines. 


Resist- 
ance. 
Lbs. 
Per 
Ton. 

Traim-Load. 

Bxcsss  OP  Actual 

No.  of 
Record 

Actual. 

Accord- 
ing to 
Tatlc 
X70. 

Load  over  Tablb. 

Nftm*  Af  Roml. 

No 
Can. 

Kind  of 
Load. 

Tot.rd, 
inceng. 

Tons. 

Per 

Cent. 

40 

4x 

4a 

43 

44 

49 

SO  ..... . 

5* 

Sa 

53 

54 

55- •   •• 
56 

%::::■ 
8::::: 

6x 

6a 

XX. 0 

48.X5 

26.18 
73.8 

X6.71 
55;73 

36.79 

48^x5 

44.36 
57.34 
34.14 

as 
1: 

\  8a. 0 

(90.3 
33 

36 

»5 
40 
33 
35 
47 
33 

xoo 

35 

95 
X40 
xoo 

40 

35 
xoo 
30 
39 
30 
40 

7 
9 

[  Loaded  . .  -j 

Loaded  

Empties 

Loaded 

41 

Empties 

393.7 

XXOO 

364 

309 

"44 
445-5 
340.2 
6x0.1 
458.8 
498.1 
445-5 

'^ 

X005 
5425 
3«8.5 
3x0.5 
•54 

X804 

496 
330 
394 

^ 

c 

303 

303 
X310 
394 

IS 

600 
487 

520 

Sao 
«95 
X95 

o± 

-58 
-3« 

9 

=11 

-6a 
360 
-38 

5a 

-54 

10 

-X4X 

IX 

--% 
J 

X23 
X77 

23 

-J* 

59 

0 

-  9.g 

-X37J 

-I3.6JC 

33J 

-13. 7j 
X.7J 

2.3jf 

x6!8^ 
x8.8)f 

3X4j 

0 
8.3J 

Ph.  &  Eric. 

Dom  Pedro  II. 
Tyrone  Br.,Penn 

Lehiflfh  &  Susq. 
Lehigh  Valley. 

Missouri  Pacific. 
Cumb.  &  Penna. 

44                        »« 

Load,  4-wh. . . 
4-wh.,  coal.... 

Empty  4-wh.! 

Load,  4-wh..'! 

Empty  4-wh.! 
Load,  ^-wh. . . 
X 5-ton  load... 

Loads !!! 

Central  N.  T. 
Lehigh  Valley. 

44                        M 
4<                        44 
4«                        «4 

44                         •« 
.4                         44 

Chic.,  Burl.  &  0. 

44            44 
Ate,  T.  ft  S.  F4 

44^                         4« 

Loads 

44 

•  «                           4« 
44                         «4 

pated  and  used  in  computations,  the  reduction  being  indicated  by  a  —  sign  in  the  column 
of  grades. 

On  the  other  hand,  most  of  the  instances  in  which  the  reported  performance  is  less  than 
Table  170  calls  for  are  to  be  explained  by  high  speed  or  by  uncompensated  curvature, 
except  under  Consolidation  engines,  where  the  character  of  the  trains  (chiefly  4-wheel  coal 
cars)  had  no  doubt  equal  or  greater  effect  to  diminish  the  load. 

CnrTatiire  was  assumed  to  add  only  1  ft.  per  mile  (0.38  lb.)  per 
degree  of  curvature  up  to  xo«  curves,  and  a  ft.  per  mile  per  degree  for  sharper  curves,  when 
expressly  stated  to  constitute  an  addition  to  the  grade,  and  this  addition  is  indicated  by 
the  sign  -f  in  the  column  of  grades.  A  very  low  rate  was  assumed  in  order  that  the 
oomparison  of  actual  and  theoretical  loads  might  be  more  certainly  trustworthy. 

From  the  above  table  we  may  conclude  that  if  the  given  grade  he  the 
de-facto  grade  for  operating  purposes^  with  all  effects  0/  curvature  and  velocity  elim* 
inatedy  an  assumed  adhesion  op  one  fourth  the  weight  on  drivers  and  a  rolling 
friction  on  tangent ^  at  15  miles  per  hour^  ofS  Ids.  per  ton  {the  latter  being  somewhat 
more  than  ample)  will  give  very  approximatelyfOK  safe  operating  load  in  regu- 
lar SERVICE. 

A  long  list  of  further  records  of  performance  the  writer  omits  to  save  space.  Quite  a 
number  of  them  show  more  than  \i  adhesion  realized  as  an  average  of  long  runs,  but 
not  as  every-day  performances. 
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certain  deduction  to  be  made  from  the  apparent  gain  because  of 
the  increased  tractive  train  resistance  caused  by  the  sand  on  the 
rails. 

533.  The  third,  and  most  important  limit,  that  of  ordinary 
working,  is  warranted  by  the  all  but  universal  evidence  of  mod- 
ern experience,  as  sufficiently  proved  by  Table  138,  which  gives  a 
long  record  of  actual  performances  with  locomotives,  taken  chiefly 
from  the  very  abundant  data  given  in  the  catalogue  of  the  Bald- 
win Locomotive  Works,  and  including  all  the  records  therein. 
The  ratio  of  \  is  used  by  them  as  the  basis  for  computing  the 
table  of  capacity  on  various  grades  given  in  their  catalogue,  and 
thus  in  a  measure  guaranteed  by  them,  and  the  high  character 
and  great  experience  of  that  firm  entitles  this  fact  to  far  more 
than  the  usual  weight  which  would  be  accorded  to  manufac- 
turers* evidence. 

534.  Many  causes  combine  to  make  the  apparent  indications 
of  practice  very  variable.  One  of  the  most  important  is  that 
the  nominal  ruling  gradient  is  not  the  real  or  "virtual"  one, 
being  in  some  cases  higher  than  the  virtual  grade,  because  the 
ruling  grades  are  short  and  surmounted  in  part  by  momentum  ; 
and  in  others  (and  far  more  commonly)  lower  than  the  virtual 
grade,  because  of  the  necessity  of  stops  on  unreduced  gradients, 
or  of  unreduced  curvature  on  the  ruling  grade,  thus  materially 
increasing  the  nominal  maximum:  so  that  if  we  assume  the  grades 
of  the  profile  to  be  the  virtual  grades,  the  trains  hauled  will  ap- 
pear to  be  only  such  as  are  due  to  \  adhesion,  or  even  less. 

On  very  low  gradients  this  is  especially  true;  and,  moreover, 
another  cause  comes  in — the  difficulty  of  starting,  making  up, 
and  handling  very  long  trains.  From  this  it  results  that  we 
very  rarely  indeed  hear  of  trains  being  hauled  on  very  easy 
grades  such  as  are  beyond  all  question  within  the  power  of  the 
locomotive  under  conditions  which  are  as  fair  actually  as  they 
are  nominally.  But  when  these  errors  are  eliminated  it  will  be 
found  that  in  all  cases,  in  good  American  practice,  the  actual 
ratio  of  adhesion  is  \,  whenever  it  is  attempted  to  load  the 
engines  to  their  full  capacity. 
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635.  The  fifth  ratio  of  adhesion,  \y  apparently  applies  to 
winter  loads,  and  will  actually  give,  in  mOst  cases,  the  loads 
which  are  hauled  in  practice  in  winter.  It  is  usually  assumed 
that  this  difference  is  due  to  the  fact  that  the  ratio  of  adhesion 
is  less  in  winter  than  in  summer,  but  it  appears  probable  that  in 
reality,  as  we  shall  see  (par.  632),  it  is  due  to  an  increase  in  the 
rolling  friction,  both  because  of  greater  axle  friction  and  because 
of  the  poorer  condition  of  the  track. 

536.  In  the  former  edition  of  this  treatise  \  instead  of  \  was  as- 
sumed as  the  ordinary  working  ratio  of  adhesion.    This  was  deduced 

Table  139. 

CoMPA&ATivs  Ratios  of  Adhesion  of  American  and  Foreign 
Locomotives. 


Ratio  of 

Adhesion. 

CoMornoHS. 

Foreign  Engines. 

American  Engines. 

Maximum  at  slow  speeds  and  under  favor- 
able conditions ; 

i  or  0.25 

j     4  or  0.20  to 
(     tor  0.17 

1  or  0.14 

i  or  0.33 
i  or  0.25 
for  0.20 

Workinfl^  maximum  ...........*•.. *««...i 

Ordinary  apparent  adhesion ••..•••. 

Many  European  engineers  assume  |,  or  even  less ;  but  many  American  engineers,  in 
like  manner,  assume  |. 

From  a  summary  by  Mr.  O.  Chanute,  in  '*  Haswell*s  Pocket-Book,**  we  may  abstract 
the  following  data  as  to  early  and  European  tests  of  adhesion : 

Ratio  of  Adhesion. 
Mr.  Wood  on  early  English  railway,  (per- i  ^^J^^^f  i^^fcli::::::'-    o3 

baps  the  earliest  tests  on  record) (V^V^My^STs     .::.::::::;:    oZ 

B.  H.  Latrobe  on  B.  &  O.  R.  R.  1838 Safe  working  limit 0.13 

(Maximum 0.20 

, ^Minimum o.: 


Modem  European  practice 

Italian   Alpine  road,   subject    to    frequent 
mists. 


French  experiments.  1869-67  by  Messrs.  Vuil 
Icmin,  Guebhard,  and  Dieudonn6 


Scemmerinfjf  line o.  16 

Maximum  in  open  cuttings o.xa 

Maximum  in  tunnels o.i 


r>rJ^^^^^ \  S:J:5[o.xS5 

Damp  weather \  **''3* 

Wet  weather \  *»  °78 

T.  u       .  I  0.164 

Lifj^ht  rain 0.09 

Rain  and  fog   0.14 

.Heavy  rain 0.16 

The  last  records  are  of  dubious  value.  Mr.  Chanute  gives  a  table  of  average  European 
and  American  practice,  which  differs  somewhat  from  the  above,  but  seems  open  to  ques- 
tion in  several  details. 
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by  comparison  of  the  actual  loads  hauled  on  various  nominal  grades  by 
the  same  engine.  Besides  the  causes  just  mentioned,  howiever,  which  tend 
to  make  this  process  inaccurate,  within  the  nine  years  from  1876  to  1885 
a  very  great  change  has  taken  place  in  the  average  train-loads  hauled  on 
American  railways,  as  shown  in  Tables  30  to  33,  and  others.  Much  of 
this  is  due  to  the  use  of  heavier  engines,  but  a  great  part  of  it  is  due  to 
greater  care  to  load  engines  to  their  full  capacity. 

637.  The  adhesion  of  English  and  other  foreign  locomotives  is  ordi* 
narily  stated  at  less  than  of  American  by  a  considerable  percentage. 
Table  139  approximates  closely  to  the  difference  which  appears  to  exist. 
How  much  of  this  represents  an  actual  difference  of  capacity,  and  how 
much  is  due  merely  to  difference  of  administration,  it  would  be  impos- 
sible to  say ;  but  there  is  no  room  for  doubt  of  the  fact  that  foreign 
engines  haul  lighter  trains,  as  a  rule,  than  American  engines  of  the 
same  weight,  or  that  European  engineers  state  the  limit  of  their  ad- 
hesion at  less  than  that  given  by  American  engineers  foi*  American 
engines. 

~'  538.  If  we  may  assume  that  the  loads  hauled  by  the  same  engine  on 
any  two  grades  are  affected  only  by  the  difference  in  the  grades  (which 
ordinarily  we  cannot,  except  very  approximately),  we  may  at  once  deter- 
mine from  the  records  of  these  loads  the  rolling  friction  and  ratio  of 
adhesion,  as  follows ; 

Let  L  and  L  =  the  gross  load  (including  its  own  weigbO  hauled  by  the  same 
engine  on  any  two  grades,  g  and  ^. 

Let  X  =  the  total  resistance  per  ton  on  the  lowest  grad«  f ,  and  d  =  the  dif- 
ference in  resistance  per  ton  on  grades  g  and  ^  (being  that  du9  to  gravity  only, 
and  equal  to  the  resistance  from  gravity  on  a  grade  of /^  —  ^). 

Then  Zjp  =  Z'(x+<0, 

L'd 
whence  x  =  77 777. 

Then  we  have 

Rolling  friction       s=  jr  ^  nsUtanafrom  gravity  oniy  am  gmiig. 

Traction  of  engine  =  xL 

_     ,      ,     ..      ,  irtictioH 

Ratio  of  adhesion   =  — ,  .     ■ . 

wt,  on  drivers 

But  while  these  formuls  are  theoretically  correct,  results  determined  by 
them  are  to  be  accepted  as  reliable  only  with  great  caudon.  If  the  reported 
low-grade  loads  are  too  small,  as  they  usually  are,  the  effect  will  be  to  greatly 
increase  the  apparent  rolling  friction. 

639.  Owing  chiefly  to  some  misinterpreted  experiments  made  in  France 


CHAP,  XL^LOCOMOTIVE   TRACTIVE  POWER.  44$ 

4ome  years  ago  by  a  M.  Rabeauf,  a  chief  engineer  of  the  Corps  des  Ponts  et 
Chauss/es,  there  has  for  some  time  been  some  available  authority  to  show  that 
there  may  be  such  a  thing  as  ''imperceptible"  or  continuous  sup  in  the 
driving-wheels  of  locomotives  in  motion.  Such  a  thing  is  really  impossible, 
but  the  impression  that  it  occurs  has  become  widespread,  and  mere  assertions 
in  support  of  it,  or  allusions  to  it  as  a  well-known  fact,  exist  wiihout  number. 
The  experiments  referred  to,  from  which  this  whole  imaginary  discovery  seems 
to  have  originated,  were  described  in*  a  paper  in  the  AnnaUs  du  G/nie  Civil 
(1876),  in  which  the  record  was  given  of  tests  of  a  fast  passenger  engine  for  the 
Northern  Railroad  of  France,  having  four  coupled  drivers  6  ft.  10  in.  diameter, 
carrying  26^  tons  on  a  grade  of  0.5  per  cent  (26  ft.  per  mile),  with  good  rail  and 
weather,  and  121  lbs.  per  square  inch  boiler  pressure.     The  report  continues: 

"  Under  these  conditions  the  locomotive,  which  was  tested  alone  (hauling 
no  train  behind  it),  attained  a  speed  on  the  down  grade  of  74^  miles  an  hour, 
corresponding  to  303  revolutions  of  the  drivers  per  minute.  Now,  the  regis- 
tered number  of  revolutions  was  360,  corresponding  to  88.8  miles  per  hour— a 
slip  of  19  per  cent. 

**  Surprised  at  these  results,  the  writei-  repeated  the  same  observations  on 
a  certain  number  of  locomotives  of  different  types,  comparing  the  speed 
with  the  revolutions  of  the  drivers*  It  was  genersdly  found  that  the  slip  was 
slight  on  an  up  grade,  but  very  apparent  on  a  down  grade,  ranging  from  13  to 
25  per  cent.     It  increased  rapidly  with  the  speed." 

This  evidence  appears  pretty  conclusive,  especially  as  other  articles  and 
paragraphs  to  the  same  effect  have  appeared  from  time  to  time,  accompanied 
by  various  reasons  why  the  centrifugal  force  of  the  counterweights,  and  what 
not,  must  have  the  effect  of  producing  it. 

540.  As  a  result  of  these  tests  it  was  concluded  that  "  common  locomotives" 
were  ''  actually  unsuited  for  speeds  of  60  to  75  miles  per  hour,"  because  the 
slippage  was  as  much  as  20  per  cent.  In  a  specific  instance  (the  Uetliberg  road) 
referred  to  in  the  paper  it  was  said  that  on  grades  of  7  per  cent  (370  ft.  per 
mile ;  less  by  i  per  cent  than  is  now  successfully  operated  in  Colorado,  and  less 
by  3  per  cent  than  was  successfully  operated  on  temporary  lines  by  the  late 
Benj.  H.  Latrobe)  *'  the  slip  of  the  driving-wheels  was  found  so  considerable 
that  the  gear  system  was  found  more  economical,"  in  spite  of  the  slow  speed. 

541.  On  the  other  hand,  tests  of  various  American  passenger  locomotives  at 
speeds  at  from  75  miles  per  hour  down,  made  by  Prof.  Chas.  A.  Smith.  Mr. 
Albert  F.  Hill,  and  Messrs.  Henry  Abbey  and  Oscar  H.  Baldwin  (see  Engineer- 
ing,  Aug.,  1885),  to  mention  no  others,  have  uniformly  indicated  that  no  such 
phenomenon  occurs  with  American  locomotives  under  any  circumstances. 

There  is  an  undoubted  possibility,  so  far  as  this  evidence  alone  is  concerned, 
that  the  phenomenon  might  not  occur  with  American  locomotives,  and  might 
occur  with  differently  constructed  foreign  locomotives;  but  in  addition  to  the 
grave  reasons  for  questioning  the  physical  possibility  of  the  assumed  phenom- 
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Table 

Performance  of  American 

(Indading  all  the  Records  of  Performance  given 

American 


No.  of 
Record. 


Cvlio- 

dert. 

Inches. 


WsiGHT  OP  Encihb. 
[All  Tons,  aooo  lbs.] 


En- 
giae. 


Ten-        On 

der.      Drivers 


Tractive 
Power. 

Adhesion. 


Character  of 
Performance. 


Grade, 

Feet 

Per 

Mile.« 


f 

t. 
3 
4 
5 
6 

I 

9 

to, 
II 

13 

>3 

t4 

«9 

so. 
ai. 

n. 
•3- 
■4- 

S: 

a?- 

sB. 

»9. 
30 
3X. 
3a- 

33 

34 

12: 

39< 


X3X2a 

4* 
14X93 

15X33 

s6x34 

it 
17x34 

4t 

14 

18X34 


38.0 
44 

ap.5 
31.0 
330 

35.0 


37-0 


34.0 
34-5 
35.0 
35.0 
44 
35.0 

(4 
44 

96.0 


'74-5. 
10. o 

30.0 
31.5 

4k 

33.0 


8,750 

9»y» 
10,000 
10,750 


Single  performance 

**         "  ''engineers  say.' 

Regular  (?) 

Single  perf.  "  with  ease.^\ 
Regular  service 


Second  trip 

Regular 

"Frequently.'* 

Regular  (?) 

*•  No  difficulty." 

'*  Can't  exceed  lo  m.  p.  h.*' 


78  +  9 

Sa.S 

71.0 

337.0 

4S.O 

65.0 

47-7 
70.0 
40  o 
63.0  + a 
160.0 


*  The  additions  to  the  grade  in  this  column  are  an  allowance  for 

Ten-wheel 


16x24 

36.15 

36.0 

37^.1 

17x34 

38.0 

36.0 

'?4-S 

18x34 

44 

40.0 

36.0 

30s 

U 
44 

44 

44 

44 

44 

44 

44 

»« 

« 

44 

44 

«4 

«t 

44 

4k 

t4 

It 

44 

44 

19X34 

43.0 

36.0 

3a.o 

13.550 

I4»a50 
>5.?50 


16,000 


"Have  taken." 

Pass,  exceed  ao  m.  per  hour 
Single  trip 

Maximum  load 

Rcffular       "     

**  Daily  and  easily." 

Maximum  Load 

Usual  load 

44       44 
'  Have  pulied."  v.*. '.*.'!! 


48  H 

[-8 

53 -^ 

f-5 

77- 

-3 

150- 

-13 

79J 

1-3 

63  +  4 

ai+5 

136 

76 

136 

76 

76+6 

loi  —  8 


Mogul 


16x34 

35.5 

35.5 

30.0 

44 

44 

It 

tt 

44 

44 

tt 

tt 

44 

44 

44 

4t 

17X34 

37.5 

ass 

3«.S 

44 

♦« 

tt 

44 

44 

44 

tt 

tt 

44 

44 

tt 

tt 

18X94 

».» 

96.0 
tt 

%•• 

U 

M 

•t 

4t 

** 

4t 

M 

•4 

15,000 


»5%75o 


16.500 


"  Bquiv*t  work  everyday." 

do.   (gained  speed  in  test) 

Regular  trains 

Irregular   "         

**  Have  hauled." 


Largest  regular  load 

Comparative  test 

**  Equal  serv.  every  day.* 
Intended  as  daily  duty. 


Momentum  grades,  reg.  ser. 


83  +  " 

40.5 

«• 

44± 
85  4- 10 

g 

70 
53 -« 
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138. 

Locomotives  in  Practick. 

in  the  Catalogue  of  Baldwin  Locomotive  Works.) 

EnGiifES. 


Resist- 
ance. 
Lbs. 
Per 
Ton. 

Tkain-Loao. 

ExcBss  or  Actual 

No.  of 
Record. 

Actual. 

Accord- 
ing to 
Table 
X70. 

Load  ovbr  Tablb. 

Name  of  Road. 

No. 
Cars. 

Kind  of 
Load. 

Tot.rd, 
inceng. 

Tons. 

Per 
Cent. 

3 

4 

5 

6 

J:::;;: 

9 

xo 

XX 

X8    

«3 

36.03 

88.0 
34-9 
97.1 

a3-9« 
32  6a 
a6.o 
34  Sa 
a3»5 

11:6 

k4 

19     Loaded  flats. . 
15         *'          '*  .. 

15  Loads 

x8     Green  wood  . 

3  Passenger.... 

a3-5    17.9  tons... 

16  Loads 

41     |iz  ton.H 

ao    !ax9i  ions 

33-4  'Noiascert'd.. 

4  Passenger...".* 

5  I 

a76 

% 
4aa 
xxa 
480} 
to  516  f 

4M 

943 

339 
a73 
loa 

450- 
330 
443 
333 
497 
350 

*7! 
178 

n 

»49 
zo 

to  66 
a4 
404 

zll 

-35 

-xs 

■3i; 

^.% 

6.7% 
to  Z4.6 

73J 

33.aJ 
33. g 

-?.4Jf 

Macon  (Ga.)  A  B. 

W.Ala. 
Macon  &  Br. 
Sp..U.&C.(S.Ca,). 

[All.  AW.  PL 

Atl.  &  Charlotte. 
Kansas  Pacific. 
Mo.,  K.  &  Tex. 
Long  Island. 
Ate.  T.  &  S.  F<. 
Cumb.  &  Penna. 

the  effect  of  curvature,  aa  noted  below  this  uble,  on  next  page. 
Engines. 


M 
X5 

z6 
"7 
x8. 

"9 
ao. 

2Z. 

aa. 

33 

a4 

»7 


99. ai 

30.0 

34 

38.3 

14 

69.36 

3915 

x8 

>5 

33.0 

4« 

17.85 

40 

38.79 

.. 

•• 

55.73 

.. 

38.79 

39.06 

aa 

43.23 

aa 

Eng.,  pass... 
Heavy  loads., 

ax  tons ... 

Empties. 

Loads 

z8  tons 


577.  a 

46a 

,  "5^ 

,    a4.9? 

387.8 

450 

(-6a) 

(-13.7*) 

37a 

37a 

0 

0 

207.4 

205 

a 

x.oji 

45a 

389 

63 

z6.i^ 

410 

389 

az 

Sl% 

496.3 

5^3 

33 

7.^% 

945-2 

855 

90 

xo.t,% 

33»-2 

874 

57 

ao.8)( 

448.8 

393 

56 

X4.a3< 

189  t 
to  293  f 

974 

0 

0 

3tSS 

393 

-77 

-I9.8J< 

47a 

409 

63 

'5§J 

479 

370 

zoa 

a7.83< 

Del..  L.  ft  W'n. 

Norway. 

West.  Md. 

C.&  Fogelsv.(Pa.) 

Youghiogheny. 

B.,  N.  Y.  &  Phila. 

Lehigh  Valley. 


St.  L.  &  San  Fran. 


Engines. 


98..  .. 

"9 

30 

3« 

3a 

33 

34 

H:;::: 
%:■::. 

39 


40.9 
ai.o 


36.8 
44.0 
a8.o8 
28. z 
345 


45 
a8 


28 

\    ^ 
'45 


Empties....  < 

Load  of  coal.. 
Loads. 


Loaded  ....  \ 


Empties 

17  123  ions. 
37  1 0.5  ions 
28     Loaded 


U5 


[Loaded..] 


390  4 

395.8 

III' 

679 
66s 

452 

418.5 
709 
665 
544  •» 
825  t 
9zof 


\sn\ 

60s 

536 
536 
637 

637 
428 

358 
588 
587 

479 


X7 
23 
o± 
-45 
a5 
4a 

a8 

a4 

60 

Z2Z 
65 


5.4^ 


-84J 

5.6% 
16.7% 
ao.sJt 

Z3.2^ 

13.6J< 


Sharpsville. 

Western  Ala. 
T.  H.  ft  Ind'oUfc 


E.  T.,  Va.  ft  Qa. 

E.  Kentucky. 

F.  ft  P6re  Marq. 
Mo.,  K.  ft  Tex; 

C.  ft  Talc.  (ChiU). 
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l&r-/Sr^5^:T.7:i: 


Figs.  xii>iz6.— Vibrations  Produced  in  thb 
SAMK  Bridge  by  thb  Passagb  op  Various 
Frbight  Trains  at  Various  Spbbds. 
Vertical  Scale  three  fourths  of  actual  move* 


[Through  Pratt  Truss  Bridge,  New  York, 
PennsylTaaia  &  Ohio  Railroad,  near  Leav* 
ituburg,  O.,  S4t  feet  span,  24  feet  deep,  % 
panels,  15  feet  8  inches  each.  Kind  of  engine 
and  train  and  speed  given  in  each  diagram. 
The  scale  below  ''  Length  of  Train"  shows 
the  revolutions  of  the  drivers.] 


/j.i-i_iala-i-i-i-lj.j.  x-l-Li^-Li-Llj-j  Jii.  L.U  J-L-i-iJ-ln-V 


■y  ■■■tvyvw'^niivyf^nir— 1 — i—t — 1 — 1 — 1     1    1 — 1 — 1 — r—i — 1 — 1 — 1 — r 


I  I  »  I  I  I  I  I  ^1  I  y' 


approached  the  indicator  was  started,  making;  the  straight  lines  to  the  left  of  A,  Afand^  X, 
As  the  train  struck  the  bridge  lateral  motion  of  the  pencils  began,  and  it  will  be  seen  that 
in  all  cases  the  deflection  was  greatest  within  a  second  or  two  after  the  locomotive  had 
entered  upon  the  bridge,  or  about  when  the  whole  of  the  engine  and  tender  was  fairly  on 
the  bridge,  and  long  before  it  had  reached  even  the  middle  point  of  the  bridge. 

The  hollow  in  the  diagrams,  which  immediately  follows,  showing  a  reaction  from 
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this  extreme  depression,  indicates  clearly  that  the  latter  is  a  dynamic  effect,  the  sudden 
depression  caused  by  the  entrance  of  the  load  setting;  the  bridge  in  motion  downward  so 
quickly  that  its  momentum  carries  it  down  far  below  what  even  much  greater  static  strains 
are  able  to  maintain.  It  is  probable  that  bridges  of  longer  span  and  greater  weight  would 
show  this  effect  much  less  markedly. 

The  length  of  train  and  also  a  scale  (on  the  right  line  between  A  and  B)  on  which  the 
revolutions  of  the  drivers  are  indicated  has  been  added  to  the  originals. 

It  will  be  seen  that  in  every  instance  the  vibrations  of  greatest  magnitude  are  almost 
escactly  synchronous  with  the  drivers'  revolutions,  but  as  the  vibrations  d^reased  they  be- 
come less  so,  and  when  the  vibrations  become  a  mere  wavy  line  there  is  no  observable 
connection  whatever  with  the  drivers'  revolutions. 

The  difference  in  the  effect  of  passenger  and  freight  trains,  or  of  different  construc- 
tion and  speed,  as  shown  by  comparing  Figs,  x  15-16  with  Figs.  Z09-10,  is  very  noticeable 
and  curious. 


THE  LOCOMOTIVE  BOILER. 

546.  To  bum  more  than  80  lbs.  of  coal  per  square  foot  of  grate  per 
hour  is  sure  to  decrease  the  efficiency  of 
combustion,  although  as  much  as  100  lbs. 
may  be  burned  under  favorable  conditions, 
with  fair  economy.  When  combustion  is 
pushed  beyond  this,  as  it  not  unfrequently 
is,  sometimes  even  so  far  as  to  apparently 
double  it.  it  is  all  but  certain  that  a  large 
proportion  of  the  additional  coal  supply  will 
bt  ejected  at  once  from  the  smoke-stack, 
unconsumed.  As  much  as  20  per  cent  of 
the  entire  coal  put  into  the  fire-box  has  Fig.  X17.— Lump  of  Unconsumbd 
been  a«ually  caught  in  the  smoke-box.  and  i^.™™  r"oS  ™i''w^;'S 
it  is  quite  certain  that  when  more  than  130     <>'an  Express  Locomottvb  wmi 

^  .  J  „       *"^"    Force    as     to    fall     in 

to   1 50  lbs.  per  square  foot  are  "  burned        through  the  Ofbn  Window  m 

,       ,         ,     ,        -  ^,  ,  ,     .         thbSecokd  Car  in  the  Rear. 

nearly  the  whole  of  the  excess  of  supply  is      (This  lump  was  picked  up  by  Mr. 

thus  ejected  (see  Table  146).     Fig.  117.  with  Si  wS J^".'Sr"hor''Thrm'^  Ui";! 

its  accompanying  note,  gives  a  rather  exag-  «»»  •igf}*»bm '?U^iy'!*'No'*i°r|& 

gerated  instance  of  what  is  continually  tak-  lump,  perhaps,  could  be  found  With 

7         ,  «,,  ^        f  1  .  such   a   record,    but   innumerable 

mi2:  place.     ^^^  mmimum  waste  of  coal  m  smaller  ones.    The  lump  was  near- 

this  way  is  probably  5  per  cent.  l^.rc'jravi.ya^cluiJf^  S"v^'1eLo 

547.  The  ordinary  evaporation  of  water   Sen^'mo^nliuJ^carriS^^ 

per  pound  of  coal  burned  is  hardly  more   S  uie  p'/c^o^il!)^"***"^  ''"'^*°  '"^ 
than  6  lbs.  in  this  country,  and  sometimes 

only  5  lbs.,  or  even  less,  although  it  rises  to  S  or  9  lbs.  in  some  cases. 
29 
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and  very  frequently  if  not  usually  does  so  abroad,  where  the  evaporation 
is  more  economical  than  is  common  here,  owing  in  great  degree  to  the 
combustion  being  less  pushed  by  the  hauling  of  heavy  loads,  and  in  part, 
probably,  to  more  skilful  firing.  Theoretically,  a  fair  ordinary  coal  (of 
14,000  heat-units — not  by  any  means  the  best — ^see  Table  140)  ought  to 
evaporate  something  over  12  lbs.  from  water  at  60^  Fahr.  to  steam  at 
120  lbs.  pressure. 


Table  140. 
Heat-units  in  Various  Fuels. 


Heat-uoitt. 


Brap.  Power  Obs.  water) 
from  and  at  aia*. 


Pare  carbon 

PeansyWania  anthracite 

Pituburg  bituminous 

Illinois  coal  (pure  quality) -j 

English  coal  (aTerage). -j 

English  coke  (average) -j 

Crude  petroleum 

Lignite \ 

Asphalt 

X7rr  wood  (all  kinds) 


14,858  \ 
i3t86or 

«4.>So  \ 
",3«>J 


9t834|. 
»4»449f 


14,500 
X4i5a> 
I4,aoo 

9,000 
X4t3«> 

«3i550 
so,S40 
11,678 

x6,65S 
7.79" 


«4.34i. 

X4-64I 
xa.7a  I 


lo.xSt 
14.96 1 


15. OS 

Z5.0S 

1469 

9.SO 
*4.8s 

14.0s  Um 

«o.33  " 
za.io  ** 

I7.a4  " 
8.07" 


The  heat  required  for  evaporation  **from  and  at  aia*  (i.e.,  the  conveision  of  wate^  at 
913*  into  steam  at  ais*  or  atmospheric  pressure)  being  i.oo,  the  heat  required  to  tum 
water  at  normal  feeding  temperatures  into  steam  of  usual  working  pressures  is  as  follows: 


Feed- 

water. 

Stsam  Prbssvkk  abovb  Atmosfhbkb— Lbs. 

•Fahr. 

20 

40 

60 

80 

iOO 

120 

140 

ISO 

4o* 

«o» 

«o» 

lOO* 

i.»93 
1.17a 
1.151 
1.131 

i.ao3 
1.183 
1. 161 
1.141 

i.ao9 
i.x88 
1.167 
1.147 

i.ax4 

1.193 
1.17a 
1.15a 

I.ax9 
1.198 
1.177 
1.157 

i.aaj 

i.aoa 
1.181 
Z.161 

i.aa6 
1.205 
1.184 
1.164 

1   939 

i.aoa 
1.187 
1.167 

(/kbstracted  from  a  large  table  in  "  Steam-Making/*  by  the  late  Prof.  Charles  A.  Smith.) 

The  lowest  rates  of  evaporation  occur  with  the  highest  rates  oi 
combustion, and  vice  versa;  and  ordinarily  it  is  not  possible  to  evaporate 
more  than  600  lbs.  of  water  per  square  foot  of  grate  per  hour  (say  80  lbs. 
coal  X  ^\  lbs.  evaporation  ratio,  or  100  lbs.  x  6)  for  any  length  of  time. 
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More  may  be  done,  but  it  cannot  be  relied  on,  and  500  lbs.  of  water  per 
square  foot  of  grate  would  come  nearer  to  a  moderate  working  maximum. 

548.  The  ordinary  load  on  drivers  per  square  foot  of  grate  ranges 
from  2500  to  4000  for  ordinary  types,  as  shown  in  Tables  127-130 ;  3000 
lbs.  being  rather  low  for  passenger  engines  of  the  American  t)rpe  and 
for  Consolidation  engines,  and  4000  rather  low  for  Mogul  and  Ten-wheel 
engines.  The  larger  proportion  of  g^ate  surface  in  the  Consolidation 
type  may  be  considered  as  in  part  a  concession  to  the  difficulty  in  firing 
such  engines. 

549.  The  steam  used  in  the  every-day  working  of  locomotives  (in- 
cluding the  entrained  water  carried  along  with  the  steam  mechanically)  to 
do  33,000  ft.-lbs.  of  net  effective  work  *  is  somewhat  under  30  lbs.,  never, 
probably,  running  very  much  higher  than  that,  and  rarely  quite  as  low 
as  to  25  lbs.,  even  under  the  most  favorable  circumstances;  that  being 
the  lowest  fair  assumption  for  steam  used  at  slow  speeds  on  long  grades 
or  at  other  specially  favorable  points,  except  that  for  very  short  distances 
considerably  more  than  that  may  be  shown,  owing  in  part  to  drawing  on 
the  small  reserve  of  power  in  the  boiler  (par.  553  and  Table  144). 

550.  Then,  as  the  production  of  steam  is  600  lbs.  per  square  foot  of 
grate  per  hour,  and  the  consumption  per  horse-power  per  hour  is  rarely 
better  than  25  lbs.  and  often  much  worse,  we  have  ^ff-  =  24  horse-power 
as  the  maximum  ordinary  capacity  of  one  square  foot  of  grate  area. 
Tables  146  and  147  will  indicate  that  this  is.  on  the  whole,  a  rather 
favorable  showing  for  what  can  be  actually  realized.  But  to  determine 
the  very  highest  maximum  which  can  be  claimed  in  the  way  of  locomo- 
tive performance,  we  may  appropriately  refer  to  Mr.  Wm.  Stroudley's 
paper  on  the  locomotive  performance  of  the  London,  Brighton  &  South 
Coast  Railway  (Trans.  Inst.  C.  E.  1885),  where  we  find  that  an  average 
of  about  600  indicated  horse-power  was  maintained  for  6  or  8  miles  in 
succession  by  an  engine  with  17.04  square  feet  grate  area,  with  an  aver- 
age horse-power  for  the  whole  run  of  50  miles  of  528.5,  corresponding  to 


Indicated  H.  P.  per  sq.  ft.  grate 


600  „  -. 

maximum  —  =  35.3  H.  P. 

528.5 
average  - — =  =  31. i      " 


Net  effective     "         •*  "        (10  per  cent  less),  say,  32  and  28  H.  P. 

In  round  figures,  30  effective  horse-powers  per  square  foot  may  be  said 
to  be  the  ultimate  limit. 

551.  The  horse-power  which,  if  it  could  be  produced,  might  be  trans- 

*  For  one  hour. 
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mitted  through  the  drivers  for  propelling  the  train  is  very  much  greater 
than  this  except  at  the  slower  speeds,  so  that  at  the  slower  speeds  only 
is  it  possible  to  utilize  the  full  adhesion,  as  may  be  determined  thus : 

Per  Square  Foot  of  Grate  Area. 

Usual  load  on  drivers,  as  per  Table  141,      3,000  to  4.000  lbs. 
Equivalent  tractive  power  for^  adhesion,      750  to  1,000  lbs. 

Table  141. 

Load  on  Drivxrs  Per  Squars  Foot  of  Grats  Area  for  the  VARioas 

Locomotives  given  in  Tables  127-130. 


Table  197.— American  Engines.       | 

Table  xa8.— Mogul  Engines. 

Date. 

Road  or  Maker, 
and  Cyliodera. 

■-^r 

Date. 

Road  or  Maker, 
and  Cylinders. 

Lbs.  per 
sq.ft. 

1873  ... 
1884.... 
1884  ... 
1884.... 
1884.... 
1884.... 

Mason,  17x34 

No.  Pacific,  17  X  34 

a.440 

3«39o 

9,930 

3*050 

3,070 

3»59o 

i,88o* 

3,670 

1873... 
1883... 
1884... 

Baldwin,  18x34 

Brooks,  x8xs4, 

Baldwin  (N.S.Wale8),x8x36 

4,190 

4,370 

4,650 

C    B  &  0    19X31. 

"        **       x8x34 

Table  la^.— Consolidation  Engines. 

30x34  cylinders. 

A 

1875-6. 
1886... 
1883... 

Penna.  "  Class  I  " 

3,450 

1884  ... 

Weat  Shore     g  *  *  * '  " 

"      "  Class  R" 

3.a»o 
3.830 

Table  xa8.— Ten-wheel  Engines. 

Table  130.— Mastodon  Engines. 

.873... 
.883.... 

Baldwin.  i8  x  a6 

4.020 
3,930 

,883... 

1883... 

Central  Pac.,  19x30 

Lehigh  V.,  90x36 

4,  ISO 

Brooks.  xoxftA 

a.570» 

*  These  engines  have  specially  large  grates  to  permit  of  slow  combustion. 


Then  the  horse-power  per  hour  per  square  foot  of  grate  area  which 
will  or  might  be  transmitted  through  the  drivers,  if  their  utmost  adhesion 
be  utilized,  will  be — 

Max.  H.  P.  =   •-iS",^!^^  J  _^^xspced  in  miles  per  hour. 

By  this  formula  Table  142  was  computed,  which  indicates  at  once  a 
truth  of  the  first  importance— that  it  is  absolutely  impossible  to  produce 
enough  power  in  the  boiler  to  utilize  more  than  a  small  fraction  of  the 
available  tractive  power  at  any  of  the  higher  speeds,  and  it  is  only  ;:s  we 
fall  below  15  miles  per  hour  that  it  becomes  possible  for  even  freight 
engines  to  do  so. 
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Table  142. 

HORSE-POWBR    OF    NBT    EFFECTIVE  WORK    REQUIRED    TO    BE     CONTINUOUSLY 

Generated  Per  Square  Foot  of  Gratb  Area  to  fully  utilize 
THE  Entire  Tractive  Force  of  Various  Engines  at  Various  Ve- 
locities. 

Adhesion  assumed,  \,    Reduce  by  one>fifth  part  to  correspond  to  \  adhesion. 


Pounds  on  Dkivbrs 
Pbk  Square  Foot  of 

HORSB-POWBR  TO  BB  SUPPLIBD  PbR  SoUARB  FoOT,  AT 
VELOaTIBS  IN   MiLBS   PeR   HoUR. 

Gbatb  Area. 

10 

15 

20 

30 

40 

50 

t^CXX) 

Minimum 

for 

American  engines. 

Freight  types. 

X3-33 
16.67 
90.00 
33-33 
96.67 
30.00 

ao.o 
•5.0 
30.0 

36.67 

40.0 
50.0 
60.0 
70.0 
80.0 
90.0 

53-33 
66.67 
Se.oo 

93  33 
Z06.67 
lao.oo 

66.67 

•.S«> 

33-33 

«3-33 

3.O0O  , 

40.00 

100.00 

3.500 

350 

46.67 

X16.67 

4,oqo 

40.0 
45  0 

53-33 
60.00 

X33-33 
150.00 

The  black  line  marks  the  limit  at  which  it  ceases  to  be  physically  possible,  under  the 
most  favorable  circumstances,  for  the  boiler  to  produce  sufficient  steam  to  utilize  the  full 
adhesion,  allowing  30  horse-power  per  hour  per  square  foot  of  grate  (an  ordinary  maximum 
being  24  horse-power)  and  for  \  adhesion.  To  add  a  similar  line  corresponding  to  \  ad- 
hesion, draw  the  line  at  37.5  horse-power  instead  of  30  horse-power,  as  indicated  by  dotted 
bne,  making  little  change. 


552.  There  is,  however,  one  more  resource  for  eking  out  deficiency 
of  boiler  power — to  draw  upon  the  reserve  in  the  boiler  itself,  either  by 
pumping  in  no  feed  water  for  the  time  being,  or  by  allowing  the  pressure 
to  fall  somewhat  while  the  excessive  demand  continues,  or  both. 

Neither  of  these  resources  amounts  to  much,  although  both  assist  very 
slightly.  As  respects  variations  of  pressure ;  as  the  pressure  of  steam  rises 
or  falls,  the  sensible  temperature  of  the  steam  rises  or  falls  very  rapidly, 
but  the  total  heat  per  pound  of  steam  is  little  affected — so  little  that  the 
total  heat  was  at  one  time  supposed  to  be  constant  for  all  pressures.  This 
is  shown  in  Table  143.  on  the  following  page  ; 

553.  A  very  small  excess  of  demand  for  steam,  therefore,  will  cause 
the  pressure  to  fall  very  rapidly,  and  as  there  are  only  20  to  30  lbs.  of 
live  steam  stored  in  the  boiler  at  any  one  time,  what  is  gained  by  letting 


454 


CHAP,  XL-^LOCOMOTIVE  BOILER, 


Table  143. 
Weight  of  and  Heat  in  Steam  at  Various  Pressures. 


Pressure, 

Lbs.  per 

sq.  in. 

above 

atmosphere. 

Hbat-uwits.^ 

Weight 

per 
cu.  ft 

Lbt. 

Sensible.       Toul. 

0 
20 
50 
100 
120 
140 
160 

212.0       II78.I 

259.3        1192-5 
281.0       1x99.1 

338.0  1216.5 

350.1  1220.2 
361.0       1223.5 
370.8        1226.4 

.038 
.086 
.120 
.263 
.308 
.350 
.393 

Full  tables  giving  these  properties  of  steam  for  each  point  of  pressure  will  be  found 
in  D.  K.  Clark's  **  Manual  for  Mechanical  Engineers,"  and  in  many  other  treatises.  The 
pressures  given  above  the  atmosphere  should  be  0.3  lb.  greater,  and  the  total  pressure 
measured  from  a  vacuum  15  lbs.  greater.  These  figures  rest  purely  on  experiment,  from 
which  accurate  formulae  have  been  deduced. 


Table  144. 

Available  Energy  in  Heated  Water  and  Steam  of  Locomotive 

Boilers, 

Between  normal  temperature  of  steam  and  312*  Fahr.,  or  that  available  in  case  of 

explosion.    For  practical  working  the  available  stored  energy  is  very  much  less  than 

this.    See  top  of  next  i>age. 

[Abstracted  from  a  paper  on  '*  Boiler  Explosions,"  by  Prof.  R.  H.  Thurston,  Trans.  Am.  Soc 

M.  E.,  Vol  VL,  Paper  CLXII.] 


Akba  of— 

1           Wbight  of—           ' 

Stored  Ensrgv  Availabls — 

Grate. 

Heat»g 
surface. 

1  Boiler. 

Water. 

Steam. 

Water. 

Steam. 

Toul. 

sq.  ft 

»5 
90 

sq.ft 

87s 
1,300 

lbs. 

i4,oao 
00,565 

lbs. 

6,330 
«»45o 

lbs. 

19.03 

«5.65 

ft.-lbs. 

1  =  1000 
64»a53 
<54,45a 

ft.-lbs. 

I  =  1000 
2.385 
3,a26 

fc-lbs. 

I  =  1000 

66.638 

67,678 

mile-lbs 
1  =  1 

13.691 

13,8x8 

33 

1,070 

19,400 

5.«6o 

21. 67 

52,561 

3,7x7 

55»a78 

10,469 

30 

t.350 

85,000 

6,9*0 

3X.X9  j 

69,«49 

3»9to 

73.059 

X3,837 

*  The  heat-unit  must  be  carefully  distinguished  from  a  mere  degree  of  temperature,  from 
which  it  differs  much  as  ^i/oot-pound  differs  from  a  pound  or  a  foot,  or  as  an  area  differs  from 
a  disunce.  The  little  diagrams  on  the  next  page  (Figs.  1x8,  tiq,  and  iso^  will  make  this  clearer. 
A  heat-unit  is  a  quantity  of  heat.  What  is  called  temperature  is  merely  an  altitude  of  heat.  Ji 
high  altitude  of  temperature  is  consistent  with  a  very  small  quantity*  if  the  body  be  small,  or 
«ven  if  the  body  be  large  and  iu  capacity  for  absorbing  or  holding  heat  small.  Different 
materials  differ  greatly  in  this  respect. 
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Asumcd  steam  pressure,  125  lbs. 

This  table  gives  the  entire  energy  in  the  steam  and  water  between  aia*  and  553*,  or 
the  amount  of  work  which  would  be  done  if  the  pressure  were  allowed  to  fall  to  zero 
4uid  there  were  no  back  pressure  or  other  losses  in  the  cylinder.  It  will  be  seen  to  be 
about  equal  to  the  ordinary  working  tractive  power  of  a  powerful  engine  for  about  one 
mile.  Perhaps  one  half  of  this  stored  energy  is  a  practically  available  resource  in 
operating  emergencies. 


AOH^' 


A. 


4-. 

I  i  I  ! 

cofif-:. \ ; \ — 

I        I        .'        : 
^         1.1! 


Letijgths  \ 


W'   -W(^/ 


Pig. 


A)/y.     A?/V^     9i 


si8.~Rblation    op    Areas   to 

AlTITUDBS  AMD  LSNGTHS. 


40PfA' 


pressure  drop  from  140  lbs.  to  50  lbs.  is 
simply  this,  say,  for  the  second  engine 
^iven  in  the  preceding  Table  144  : 

In  Steam  Space:  Only  8.8  instead  of  25.6 
lbs.  of  steam  are  required  to  fill  the  steam 
space,  releasing  some  17  lbs.  of  steam. 

In  Water  Space:  The  fall  of  sensible 
temperature  from  361®  to  281**  releases  80 
heat-units  per  pound  of  water,  and  80  x  ^ 
(specific  heat  of  iron)  heat-units  per  pound 
of  boiler,  being  sufficient  to  convert  into 
steam  a  weight  of  water  equal  to  about 
iV  of  the  total  weight  of  boiler  and  con- 
tained water,  or  for  the  given  engine  728 
lbs.  of  steam. 

This  makes  a  total  gain  of  only  745 
lbs.  of  steam,  or  yj\  lbs.  per  square  foot 
of  grate,  which  is  about  what  a  square 
foot  of  grate  should  evaporate  in  3}  min- 
utes, at  the  rate  of  600  lbs.  per  hour. 

554.  As  respects  letting  the  supply  of  p,c.  „9._Relation  of  Foor-rouND. 
water  fall  off,  here  also  the  gain  is  compar-    ^^  ^^"*  ^  Distances  and  Wrightb. 
atively  slight,  because  the  heat  used  to 
raise  the  temperature  of  the  water,  say, 
from  60**  to  the  boiling-point  at  120  lbs. 
pressure,  350"*.  is  only  290  heat-units  per 
pound  of  water,  or  one    third  (fff)  as 
much  as  is  needed  to  change  the  water 
into  steam  after  it  has  reached  that  limit. 
Therefore,  even  if  we  allow  as  much  as  10 
per  cent  of  the  whole  water  in  the  boiler 
to  evaporate  without  replacing  it,  which  Pig.  190.— Rblation  or  Hsatunits 
will  lower  it  about  3  in.,  we  only  save  heat         ™  Temfbratuke  and  Mass. 
-enough  to  evaporate  A  of  the  whole  water  in  the  boiler,  or  215  Ibs^ 


8 

I 


!  !  I  . 

^^oPi.\ |. f-....4.  . 

Foot  Pound's        \ 

^ofi^^ — ^' ;. ^. 

•     of  W0RK.\  \ 

Q|/dA/--n' i \ ^- 

j  t^^  j  _ 

lofEs    zolhs  ^ihs  4o/9 


<0  F" 


BO^F^ 


K  fiO  r-r-' 


.4- 


-■1- 


HeAT  Units,    \ 
—- f— — *4— — -+— 

l^ovj — 1 — ] — i- 

fOftf    20/»S    3ofAs  4a/ff$ 
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being  somewhat  over  lo  lbs.  per  square  foot  of  grate,  or  about  what  is 
evaporated  in  one  minute. 

595.  Nevertheless  it  helps ;  but  that  the  help  is  small,  is  clear  in  an* 
other  way  from  Table  144,  which  gives  the  total  available  energy  in  the 
boiler  and  contents  if  the  boiler  pressure  were  allowed  to  fall  to  zero,  and 
the  steam  thus  produced  used  without  loss  (other  than  the  heat  in  the 
steam  at  212®)  in  the  cylinders. 

It  will  be  seen  from  Table  144  that  an  engine  which  is  working  fairly 
hard  (as  hard  as  it  can  continue  to  work  indefinitely),  and  evaporating 
600  lbs.  per  square  foot  of  grate,  will  evaporate  a  whole  boilerful  of  water 
in  from  20  to  40  minutes.    This,  again,  shows  that  the  available  reserve 

Table  145. 

Estimated  Approximate  Distribution  op  the  Loss  of  Heat  in  American 
Locomotive  Boilers  to  its  Various  Contributing  Causes. 


Maximum. 


Lbs.       Per  cent. 


Minimum. 


Lbs.        Per  cent. 


Theoretical  evaporation  of  fairly  good  (14,000  H.  U.) 
coal 


Actually  evaporated  m  fair  average  practice,  with 
such  coal 


sa.07 
9.06 


75. 


Leaving  as  wasUge  to  be  accounted  for,  which 
may  be  divided  between  the  various  sources 
of  loss,  as  follows  : 

s.  Heat  carried  off  in  the  gases  of  combustion  (ex- 
tremes of  smoke-box  temperature  taken  at  393* 
and  734'') 

9.  Lost  in  the  ash .''. 

Getting  up  steam  and  banking  fires  (about  10  per 
cent,  but  not  included  above,  and  so  neglected.) 

Unconsumed  coal  ejected  by  the  blast 

Imperfect  combustion 

External  radiation 

Entrained  water  (a  real  loss  but  apparent  gain). 

Lost  through  safety-valve 


3. ox 


.36 

«-44 
-o.xa 

O.X9 


10. 
0.+ 


xa. 

—  X. 


X9.07 

6.04 
6.04 


a.49 


I. ax 

.60 

x.8x 

-o.6x 

o.6x 


Total  loss  as  above  estimated. 


3. ox 


6.04 


0.+ 


5* 

-s. 

5. 


These  extremes  are  rarely  reached  in  the  same  engine,  but  the  maximum  is  only 
reached  under  favorable  and  the  minimum  under  unfavorable  conditions  for  economical 
combustion. 

In  marine  practice,  nearly  all  the  above  sources  of  loss  except  the  first  are  avoided.  Ao 
efficiency  of  from  80  to  90  per  cent  of  *he  theoretical  evaporation  is  therefore  no  loogtf 
exceptional. 


CHAP,  XL'-LOCOMOTIVE^CYLINDER  POWER.  457 

in  the  boiler  is  a  pretty  small  affair,  and  the  normal  generation  of  steam 
we  have  seen  (Table  142)  to  be  quite  unequal  to  utilizing  the  full  tractive 
power  at  any  high  speed. 

d96.  The  boiler  is  not  an  uneconomical  generator  of  power.  In  the 
best  types,  from  75  to  90 .per  cent  of  the  potential  energy  which  goes  into 
it  in  the  form  of  fuel  leaves  it  in  the  form  of  steam.  Nor  is  the  locomo- 
tive boiter,  in  spite  of  its  great  efficiency  in  proportion  to  weight,  inferior 
to  other  types  in  economy,  the  very  best  of  stationary  and  marine  boilers 
alone  excepted.  Without  going  into  details,  for  which  space  cannot  be 
taken,  Table  145  gives  the  substance  of  the  facts  in  relation  to  its  ordi- 
nary working  when  not  burning  over  80  to  100  lbs.  of  coal  per  hour. 
When  combustion  is  pushed  harder,  the  loss  from  unconsumed  coal 
ejected  by  the  blast  is  much  heavier. 

THE  CYLINDER  POWER. 

557.  Since  we  have  seen  that  the  locomotive  boiler  is  quite  unequal 
to  supplying  steam  enough  to  utilize  the  full  adhesion  at  high  speeds,  it 
results  in  no  serious  loss,  and  need  occasion  no  surprise,  that  the  cylin- 
der, which  is  a  mere  transmitting  agency,  is  in  actual  practice  and  as 
actually  constructed  unequal  to  transmitting  such  an  amount  of  power, 
even  if  it  could  be  generated.  As  the  speed  rises  above  the  lower  work- 
ing speeds  for  which  the  locomotive  was  designed  there  is  a  very  great 
reduction  of  cylinder  efficiency  as  measured  by  the  average  pressure  in 
the  cylinders,  cut-off,  opening  of  throttle,  and  boiler  pressure  being  the 
same. 

558.  The  steam-engine,  even  in  its  most  perfect  forms,  attempts  only 
to  convert  into  work  the  expansive  energy  of  steam,  which  is  a  very 
small  part  of  its  total  energy.  All  that  great  proportion  of  the  heat 
energy  in  the  steam  which  has  been  required  for  the  purpose  of  chang- 
ing it  from  water  into  steam  is  wholly  thrown  away,  even  in  a  theoreti- 
cally perfect  steam-engine.  It  is  hardly  to  be  conceived  of  that  science 
will  not  eventually  discover  some  radically  different  device  for  convert- 
ing heat  into  work  which  will  be  many  times  more  effective,  but  at  pres- 
ent we  do  not  seem  to  be  even  tending  toward  it. 

559.  All  ordinary  forms  of  steam-engines  are  in  substance  similar  to 
the  engine  of  the  locomotive,  which  in  its  essential  outlines  is  simplicity 
itself,  consisting  only  of  a  piston  vibrating  back  and  forth  within  a  cylin- 
der to  which  steam  is  admitted  and  cut  off  at  each  end  alternately  by 
some  form  of  automatically-acting  valve — in  the  locomotive,  the  slide- 
valve.    The  steam  is  admitted  for  a  certain  fraction  of  the  stroke  (one 
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quarter  to  three  quarters  in  the  ordinary  practice  of  the  locomotive),  called 
i^^ period  of  admission;  then  cut  off,  permitting  what  steam  is  shut  up 
in  the  cylinder  to  expand  and  do  further  work  during  what  is  called  the 
period  of  expansion  ;  and  then  released  or  permitted  to  escape  at  or  be- 
fore the  end  of  the  stroke,  so  that  there  may  be  as  little  as  possible  back 
pressure  to  resist  the  return  stroke. 

While  this  division  of  the  work  done  in  the  cylinder  into  the  period 
of  "  admission"  and  of  "expansion"  is  convenient, yet  during  each  period 
alike  it  is  the  expansive  energy  of  the  pteam,  and  that  alone,  which  does 
what  work  is  done. 

060i  On  the  proper  design  of  the  valve-gear  by  which  the  slide-valve  is 
moved,  and  so  the  admission,  cut  off  and  release  of  the  steam  controlled; 
hangs  nearly  the  whole  question  of  good  or  bad  working  of  the  cylinders,  and 
its  theory  is  a  study  in  itself,  into  which  we  need  not  enter ;  contenting  our- 
selves with  determining  what  are  the  theoretical  limits  of  efficiency,  what  are 
the  results  actually  obtained  in  good  practice,  and  how  these  results  ought  to 
be  and  are  affected  by  varying  conditions. 

061i  The  form  of  valve-gear  known  as  the  link-motion  is  in  all  but  univer- 
sal use  on  American  engines,  and  is  used  on  a  large  majority  of  all  foreign 
engines.  It  was  invented  almost  contemporaneously  with  the  locomotive  itself, 
and  a  large  part  of  the  credit  for  it  is  due  to  the  same  man,  George  Stephenson; 
so  that  it  is  not  unjustly  known  by  his  name,  although  it  is,  properly  speaking, 
the  invention  of  Howe,  a  foreman  in  his  shops.  It  has  not  been  essentially 
modified  or  improved  upon  since  its  invention,  except  as  advancing  experience 
has  given  better  knowledge  of  the  precise  proportions  which  it  should  have, 
and  it  is  with  justice  regarded  as  one  of  the  most  notable  inspirations  in  the 
history  of  mechanism,  fulfilling  as  it  does  very  simply  yet  remarkably  well  all 
the  complex  requirements  which  a  locomotive  valve-gear  should  have. 

562*  Nevertheless  there  are  certain  desirable  ends  which  it  does  not  fulfil, 
and  in  recent  years  a  number  of  valve-gears  have  been  devised,  some  of  them 
of  a  highly  ingenious  character,  which  are  claimed,  and  probably  with  truth, 
to  possess  certain  practical  advantages  over  the  link-motion,  and  which  have 
met  wide  acceptance  abroad.  It  Is  possible,  although  as  yet  hardly  probable, 
that  some  of  these  may  eventually  supplant  the  link-motion,  but  none  of  them 
have  yet  been  shown  to  give  such  radically  different  results  from  the  link-mo- 
tion that  any  of  the  conclusions  we  shall  reach  will  be  affected  thereby,  except 
in  degree. 

563.  Assume  such  a  cylinder,  as  that  described  in  par.  559  to  have  a 
connection  opened  with  the  boiler,  at  the  beginning  of  the  stroke,  which 
continues  open  until  the  end  of  the  stroke.  Let  the  connection  with 
boiler  be  then  closed,  and  a  connection  with  the  outside  air  opened,  so 
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as  to  permit  the  inclosed  steam  to  escape,  while  at  the  same  time  steam 
is  admitted  to  the  other  end  of  the  cylinder  and  the  operation  it 
repeated. 

964.  In  this  we  have  a  steam-engiue  of  the  simplest  type,  which  was 
also  the  earliest  type,  and  an  indicator-diagram 
of  such  an  engine,  if  it  worked  perfectly  (which 
it  would  not  be  likely  to  do  at  very  high  speed), 
would  resemble  Fig.   121.     The  boiler,  being 
constantly  generating  steam,  may  be  considered 
as,  for  the  time  being,  a  reservoir  of  infinite 
volume,  and  the  expansion  of  the  steam  to  fill      I         ShrokmS 
the  cylinder  will  not  reduce  its  pressure.     Con 
sequently,  the  cylinder  pressure  throughout  the  ^'^'  "*• 

stroke  will  be  equal  to  the  boiler  pressure,  and  the  diagram  will  be  a 
rectangle,  in  which  the  foot-pounds  of  work  done  will  be  represented 
by  stroke  in  ft,  x  area  of  piston  in  sq»  ins,  x  boiler  pressure  in  lbs,  per 
4q,  in.  The  efficiency  of  even  so  crude  an  engine  as  this  is  considerably 
over  three  fourths  of  what  is  actually  realized  in  fair  average  practice, 
and  fully  as  much  as  is  realized  under  unfavorable  conditions,  and  may 
be  determined  thus : 

969.  A  17  X  24  in.  cylinder  has  a  capacity  of  3.1525  cu.  ft.,  and  will  hold 
almost  precisely  one  pound  of  live  steam  at  a  pressure  of  126  lbs.  per  tq.  in. 
above  the  atmosphere — an  ordinary  working  pressure.  The  work  done  by  this 
steam,  in  foot-ponnds,  if  there  be  no  loss  by  condensation  or  other  disturbing 
canse,  will  be 

4 


X  126  lbs.  X  3  ft.  s=  57,300  ft.-lba. 


Dividing  this  amount  of  work  by  the  mechanical  equivalent  of  beat,  we  obtaia 
aa  the  useful  work  which  ought  to  be  realized  if  there  were  no  loises  by,  back 
pressure  of  steam,  condensation,  or  otherwise, 

57,200  _  „ 

In  addition  to  this  nsefol  work  the  steam  has,  in  a  ooo^oodensiog  enfl;foe, 
done  this  work  against  the  pressure  of  the  atmosphere  on  the  opposite  side  of 
the  piston,  amonnting  to  nearly  15  lbs.  per  sq«  in,,  or  about  11,2  per  cent  of  the 
nsefnl  pressure.  Computed  to  include  work  done  agains:  this  pressure,  most 
of  which  is  avoided  in  marine  and  other  condensing  engines,  the  total  work 
done  is  equivalent  to  74.09  X  i*ii2  =r  82.91  H,  U. 

Now  the  total  heat  in  this  quantity  of  steam  is  (Table  143;  1221  H,  U..  so 
Chat  ail  that  is  ntilized  is : 
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Cutting  off  at  Full  Stroke, 

In  a  perfect  non-condensing  engine,  In  a  perfect  condensing  engine, 

74.09      ,  ^  82.9      ^ 

2  =  6.07  per  cent.  — -  =  6.79  per  cent 

I22I  "^  1221 

Practically  even  this  result  is  7  or  8  per  cent  too  great,  owing  to  the  steam 
wasted  to  fill  the  passages  between  the  valve  and  the  piston,  which  does  no 
work  whatever  unless  the  steam  is  expanded  after  being  cut  off. 

666.  There  being  33,000X60  =  1,980,000  ft.  lbs.  in  a  horse-power  per 
hour,  we  shall  have  to  use,  in  order  to  develop  a  horse-power  per  hour  with  an 
engine  worked  in  this  way, 

1,980.000  ,    ,^ 

— i =  34.6a  lbs.  of  steam. 

57.200         -^ 

And  if  we  had  a  boiler  able  to  utilize  the  full  evaporative  efiSciency  of  fairly 
good  coal,  instead  of  only  one  half  to  three  fourths  of  it,  we  should  require 
34.62 

=  2.87  lbs.  of  coal  to  obtain  one  horse-power  per  hour. 

12.07  *^  ^ 

667.  Only  under  the  most  favorable  possible  circumstances  for  ob- 
taining the  last  degree  of  efficiency  out  of  the  locomotive  is  it  possible 
to  obtain  a  horse-power  per  hour  with  2.87  lbs.  of  coal,  or  with  less  than 
25  lbs.  of  steam.  Ordinarily  in  fact,  even  on  long  up  grades  which 
afford  the  most  favorable  localities  for  the  economical  working  of  the 
locomotive,  something  like  30  lbs.  per  horse-power  is  used  (see  Table 
146).  With  ordinary  evaporation  of  6  to  8  lbs.  of  water  per  pound  of 
coal  from  4  to  6  lbs.  of  coal  per  horse-power  per  hour  are  required,  and 
this  is  about  what  is  ordinarily  obtained  from  locomotives,  the  very 
finest  marine  engines  running  down  to  1.3  to  1.5  lbs. 

668.  Many  engines  in  times  past  have  been,  and  in  fact  still  are,  run 
at  nearly  full  stroke,  as  notably  high-pressure  engines  on  Mississippi 
River  steamboats.  In  the  locomotive  this  is  occasionally  done,  but 
usually  the  steam  is  permitted  to  expand  through  about  half  tlie  stroke. 
The  theoretical  gain  from  doing  this  is  large,  but  the  practical  gain 
small — so  small  that  nearly  all  that  is  gained  by  it  is  to  neutralize  the 
various  practical  obstacles  to  realizing  the  full  theoretical  work  of  steam 
at  full  stroke, 

669t  A  theoretically  perfect  condensing  steam-engine  and  boiler  requires 
only  I-  lb.  per  H.  P.  per  hour  of  coal,  and  some  8  lbs.  of  water,  at  a  boiler 
pressure  of  120  lbs.  per  sq.  in.,  utilizing  a  scant  26  per  cent  of  the  energy  in  the 
coal.    A  theoretically  perfect  non-condensing  engine  utilizes  16.9  per  cent. 

670.  The  very  best  ever  claimed  to  have  been  realized  with  locomotives  it 
in  the  paper  by  Mr.  Wm.  Stroudley  before  referred  to  (par.  550).  where  it  is  stated 
that  in  a  trip  ol  50.4  miles  at  43.3  miles  per  hour  the  average  coal  consumptioo 
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(ezclnsiT6  of  coal  for  getting  up  steam,  which  is  about  3  lbs.  per  mile  run)  was 
24.87  lbs.  per  mile,  and  the  average  horse-power  developed  528.53  (see  Fig. 
123).  This  amounts  to  producing  a  horse-power  with  2.04  lbs.  of  coal  per  hour 
— a  result  which  has  been  approached  elsewhere  under  the  most  favorable  con- 
ditions, but  when  alleged  as  the  result  of  an  ordinary  service  run  over  undu- 
lating grades  it  is  all  but  certain  that  its  remarkably  favorable  result  is  largely 
due  to  serious  errors  in  the  record  ;  in  great  part  probably  originating  in  the 
shortness  of  the  run,  in  which  only  some  1200  lbs.  of  coal  is  alleged  to  have 
been  burned,  or  1.2  cu.  ft.  per  square  foot  of  grate.  The  same  allowance  must 
be  made  for  the  alleged  rate  of  evaporation,  11. 6  to  12.6  lbs.  per  pound  of  coal, 
which,  it  is  risking  little  to  say,  is  from  10  to  20  per  cent  beyond  the  limits  of 
physical  possibility,  in  view  of  the  fact  that  the  gases  in  the  smoke-box  seem 
to  have  had  a  temperature  of  6oo'  Fahr. 

971.   A  far  better  index  of  average  practical  results  is  that  given  in  Tablet 
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Fig.  im. 

DUORAM  SHOWING  RbSULTS  OF  A  TeST  OF  A  BaU>WIN   LoCOMOTIVB.  BY  JoHN  W.  HllX.  1 , 

DUKiNG  A  Run  brtwsbn  CiNaNNATi  AND  HAMILTON,  34.7  MiLBs.  (Scc  Tablcs  146  and  K47.) 
[The  abscissae  represent  the  tntervals  between  indicator-diagrams,  which  were  taken  in  m 
ooick  soccession  as  possible  (40  in  35  miles,  or  zh.  a6m.)  and  not  miles.] 

The  mean  effecuve  pressure  may  be  considered  as  the  equivalent  of  the  tractive  power, 
which  should  theoretically  fall  immediately  to  zero  on  striking  the  down  ffrade.  if  the  velocity 
were  to  remain  the  same,  but  instead  of  this  was  maintained  about  the  same  for  aome  diatascc, 
with  the  effect  of  greatly  increasing  the  speed  and  horse-power. 

Id6  and  147.  where  from  4^  to  5i  lbs.  of  coal  per  horse- power  per  hour  were 
requirefi   rising,  when  combustion  was  so  forced  as  to  expel  unconsumed  coal 
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Fig.  z33.~Bxpbrimbnts  on  thc  London, 

Express  Passenflrer  Bof^ne,  iBii"  X  «6"  c^rlinders,  6  ft.  6  in.  driyers.    Mean  weight,  67. s 

Ung-  tons,  incIudinfT  tender;  31.14  tons  on  drivera.    Weifrht  of  engine  and  23  carnages,  335.7 

tons.    Avtrage  0/  Whole  Run:  Speed,  43.3  miles  per  hour;  indicated  horse-power,  538.53; 

tractive  power,  4477  lbs.;  maximum  power,  11,590  lbs.;  coal  per  mile,  34.87  lbs. 

from  the  smoke-stack  (as  it  often  is  in  practice),  to  over  7  lbs.  Fig.  122  shows 
the  fluctuations  of  speed  and  tractive  power  during  a  part  of  this  run  in  a  some* 
what  similar  manner  to  Fig.  123. 

Table  146. 

Tests  of  a  Baldwin  i6  X  24  in.  American  Engine  in  Express  Freight 

Service. 


[Deduced  from  Records  of  Tests  by  John  W. 

Hill,  M.  E.,  Jour.  Frank.  Inst., 

April-May,  1879. 

For  details  of  engine  and  train,  see  1 

3elow.] 

Cincinnati 

Hamilton 

Twin  Creek 

BOILBR   PSRPORMANCB. 

to 

to 

to 

HamMton. 

Twin  Creek. 

Dayton. 

lbs. 

lbs. 

lbs. 

Apparent  evaporation,  actual 

7.44 

4.75 

6.55 

**    less  5  p.  c.  primage 

7.07 

4-51 

6.2a 

Eauivalent  from  and  at  2X2^ 

8.36 

5.34 

7.30 

Actual  cvap.  (less  primage)  per  sq.  ft. 

of  heating  surface,  per  hour 

9.96 

13.01 

12.24 

Coal  burned  per  sq.  ft.  of  grate,  per 

hour 

83.9 
10,586 

172.0 
13.856 

117. 3 
12,918 

Evap'n  from  and  at  2X2°  per  hour. . . . 

Estimating  coal  burned  per  sq.  ft.  of 

grate  per  hour  with  natural  draft  at 

25  lbs.,  and  one  horse-power  =  15 

sq.  ft.,  we  have,  for  such  an  engine 

as  above,  for  a 

•q.ft. 

•q.£L 

•q.ft. 

Healing  surface  per  H.  P.  of 

3.24 

2.57 

2.61 

Ratio  of  effect  of  blast  (  coal  burned... . 

3.36 

4.34 

4.04 

to    natural    draft,  •< 

comparing  by  ... .     heating  surface 

3.32 

4.33 

4.08 
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B1U9HTON  &  South  Coast  Railway. 

Speed  in  miles  per  hour  is  indicated  by  the  figures  at  the  top  of  the  diagram  and  by  the 
heavy  solid  line.  H»rte-power  is  indicated  by  the  dutted  line  made  of  poinu.  Tractive  /&rce 
is  indicated  by  the  light-dotted  line.  The  dotted  lines  along  the  base  show  where  diagrama 
were  taken,  49  in  alL    The  three  arrow-heads  at  the  left  indicate  stops. 


Table  146. — Continued, 
Engine  Performance, 


Miles  run 

Speed,  miles  per  hour 

Mean  boiler  pressure 

**      initial       **         

"     cut-oflf 

**     eflfeciive  pressure 

Grade  of  expansion,  incl.  clearance.. . 

Distribution  of  Power: 

Indicated  H.  P 

Power  absorbed  by  engine  only  above 

all  resistances 

Gross  load 

Extra  friction  due  to  load  (5  p.  c.  of 

gross  load) 

Power  expended  in  tnoving  train 

Per  cent  of  total  power  absorbed  by 

engine 

Cost  of  Power: 

Steam  per  hour  to  engines 

Steam  accounted  for  by  diagrams  .... 

Per  cent  of  do  

Steam  per  I.  H.  P.  from  boiler 

**  '*         '*         **     diagrams.... 

Coal  per  I.  H.  P.,  actual 

••  '*         •*       at  I  to  9  evap*n... 


24.7 

15.87 

16.267 

17.23 

22.67 

23.0 

122.0  lbs. 

124.0  lbs. 

123.0  lbs, 

98.5  " 

107.     •• 

105.5  •* 

.53 

.515 

•52 

65.0  lbs. 

64.2  lbs. 

63.2  lbs 

2.0 

2.09 

2.03 

H.P. 

H.P. 

H.P. 

291.9 

368.7 

388.5 

33.4 

41.3 

44.3 

258.5 

327.4 

344.2 

12.9 

16.4 

17.2 

245.6 

311. 0 

327.0 

15.86 

15.63 

15.82 

lbs. 

IbH. 

lbs. 

9.424 -6 

12.312 

12.415 

8,017.2 

9,883 

10.324 

85.0 

80.3 

83.2 

32.3 

33.4 

32.0 

27.5 

26.9 

26.6 

4.24 

7.03 

5.36 

3.59 

3-71 

3.55 

These  tests  are  perhaps  as  fairly  representative  of  every-day  American  practice  as  I 
which  exist    See  details  on  following  page  and  Table  147. 
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Details  of  Engine  and  Train  for  Tables  146, 147. 
Baldwin  American  engine,  x6  x  24  in.  qrlindeis,  6z  in.  driven,  15.99  *1*  '^  cnte  am, 
89S.7  total  heating  surface. 

Weight  on  drivers,  44,840 ;  trucks,  27,380 ;  total,  73,320  lbs. 
Weight  of  tender,  empty,  33,480 lbs.;  load,  24,000  lbs. 

Train,  35  loaded  box  cars  and  caboose,  weighing 7^*94  tons. 

Average  of  engine  and  tender ...,.      55.72    ** 


Total  weight  of  train 838.661 

Engine  in  ordinary  working  order,  out  of  shop  22  months  (55,471  miles),  Pittsburg  Na 
a  coal.     Date  of  tests,  July  28,  1878. 

Evaporation  per  sq.  ft.  of  fire4x)z  surface,  assuming  60  per  cent  of  the  evaporation  to 
have  been  from  that  surface,  93.53  lbs.  per  hour. 

Friction  of- engine  was  determined  by  series  of  indicator-diagrams  at  each  speed, 
averaging  15.8  per  cent  (including  the  allowance  of  5  per  cent  for  extra  work  due  to  load, 
which  is  probably  too  large),  while  the  weight  of  the  engine  was  only  6.65  per  cent  of  the 
totaL  This  work,  however,  includes  atmospheric  head  resistance  as  well  as  rolling  and 
internal  friction. 

572.  A  more  reasonable  presentation  of  what  may  fairly  be  expected  from 
locomotives  under  the  most  favorable  working  conditions  for  developing  power 
economically  is  given  in  a  paper  on  '*  The  Consumption  of  Fuel  in  Locomo- 
tives," read  before  the  Institution  of  Mechanical  Engineers,  by  M.  Georges 
Mari6,  engineer  of  the  Paris  &  Lyons  Railway,  of  France.  In  these  tests  a 
powerful  locomotive  (21^  X  26  in.  cylinders,  eight  4  ft.  if  in.  drivers,  carrying 
some  100,000  lbs.;  exact  figures  not  given)  was  loaded  with  a  light  train  of 
167.S  to  183.2  tons,  and  run  up  a  long  grade  on  the  Mont  Cenis  line,  rising 
1709  ft.  in  I7i  miles,  or  about  a  two  per  cent  average  grade  (the  maximum  being 
2.84  per  cent),  in  one  hour.  The  total  tax  on  the  adhesion  on  such  a  grade  was 
only  some  65  lbs.  per  ton  maximum  and  46  lbs.  average,  or  a  total  average 
traction  of  some  8000  lbs.  With  so  light  a  load  it  was  possible  to  cut  ofif  at  one- 
fifth  stroke.  The  author's  conclusions  from  the  tests  are  that  with  a  good  loco- 
motive and  a  good  driver  the  consumption  of  fuel  and  water  is  as  follows  : 

Consumption  of  fuel  per  eflfective  horse-power  per  hour. .  3.27  lbs. 

Consumption  of  fuel  per  indicated  horse-power  pe^^  hour. .  2.88  lbs. 

Ratio  of  consumption  of  water  to  consumption  of  fuel... .  8.88 

Ratio  of  dry  steam  produced  to  fuel  consumed 8.08 

These  satisfactory  results  are  attributed  to  the  following  causes :  "(i)  The 
total  heating  surface  of  the  boiler  is  very  large  compared  to  the  grate  surface, — 
96  to  I. — so  that  the  boiler  absorbs  the  heat  of  the  gases  very  completely; 
(2)  the  cylinders  of  the  locomotive  are  very  large. — according  to  the  late  M. 
Mari6*8  system. — so  that  the  grade  ot  expansion  is  \\\^\\\  (3)  the  locomotive 
was  very  well  looked  after,  which  is  an  important  point  in  economy  of  fuel.** 
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Table  147. 

dxtails  as  to  the  resistances  op  engine  and  train  in  the  tests 
Abstracted  in  the  Preceding  Table. 


C.  to  H.      H.  to  T.  C.     T.  C.  to  D. 

In  three  runs  of a4.7iniles.  15.87011168.  i6.a7miles. 

At  speedt  in  miles  per  hour  of if>23       »   22.67  si3'0 

Averat^  of— 

The  ayerasre  ind icated  H.  P. « as  determined  by  the  average    40  cards.       ao  cards.       ai  cards. 

of  cards  tsdcen  on  both  sides  of  the  engine  simulta-       , 1.  H.  P. , 

neously  at  intervals  of  two  minutes,  was  991  -9  3^-7  388.5 

The  entire  weight  of  the  train  having  becn»  engine,  55.7a  + 
78a. 94  =  838.66  tons,  we  may  compute  from  the 
above  data  that  the  average  tractive  energy  of  the       r-  Ibe.- 

locomotive  (including  its  own  internal  fricuon)  was 


6,346 


7.57 

. 1. 

33-4  , 


Equal,  average  of  entire  train 

Of  the  above  H.  P.^  however,  it  was  determined  by  actual 
trial  that  the  indicated  H.  P.  necessary  to  move  the 
engine  aione  at  the  given  speeds  was 

And  it  was  estimated  that  when  the  engine  was  working 
hard  there  was  a  further  addition  to  its  internal 
friction  of  5  per  cent  loss  on  work  done,  = xa.9 

Making  toul  H.  P.  absorbed  within  engine 46.3 

Deducting  this  from  the  work  done,  and  deducting  engine  ' 

from  weight  of  train,  we  find  the  average  traction  , 

exerted  0n  thi  train  was 


6,097 

-lbs.  per  ton- 

7.a7 


6,334 


7.55 


P.,  engine  only — » 
4*. 3  44-3 


16^ 
57-7 


17^ 
6«.5 


6.83 


Leaving  as  the  power  required  to  propel  the  engine  itself, 
without  load 

Add  estimated  addition  to  engine  resistance  when  work- 
ing hard  (5  p.  c.) 

Total  continuous  force  in  lbs.  to  move  eng.  itself. 
Or  in  lbs.  per  ton  of  engine  and  tender: 

Locomotive  without  load 

Increase  due  to  load 

Total  locoiBoti ve  resistance 

Assuming  the  effective  end-area  of  the  engine  for  air  re- 
sistance to  be  xoo  sq.  ft.,  and  air  resistance  to  be 
^  lb.  per  sq.  ft.,  at  xo  miles  per  hour,  we  have  for 
air  head  resistance  only 

Leaving  as  the  tractive  and*  internal  resistance  of  the 


7«7- 


a8i. 


»lbs.  per  ton- 

-—Total  Ibs.- 

683.  7aa 


6.78 


a7a. 


a8o. 


z8.io 


148 


-Total  Ibs.- 
957 


•65 


engine  without  load 579 


In  round  figures,  we  may  deduce  from  the  preceding,  for 
locomotive  resistances  in  lbs.  p«r  ton,  of  engines 
of  the  American  type  (in  which  head-resistance 
would  be  a  larger  proportion  than  in  more  powerful 
engines). 


4»6  457 
Lbs.  per  ton  of  eng. 

Atmospheric 3.0 

Rolling  friction,  light ...  5.0 

Internal    "            "     ...  5.0 
increase 

due  to  load 5.0 


Excess  of  engine  resistance,  lbs.  per  ton  of  engine 11.35 

This  engine  excess,  when  distributed  through  the  entire  train  (of  35  loaded  cars)  makes  a  differ- 
ence, as  shown  above,  of  only  (average,  0.74,  0.70, 0.77),  say 94  lb.  per  ton. 

30 
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Reference  is  also  made  in  the  same  paper  to  some  experiments  made  by 
M.  Regray,  Chief  Engineer  of  the  Eastern  Railway  of  France,  on  consumption 
of  fuel  in  express  engines  hauling  express  trains,  showing  3.01  lbs.  per  indi- 
cated horse-power  as  an  average,  and  2.48  lbs.  as  the  minimum.  These  satis- 
factory results  are  claimed  by  the  author  to  be  due  in  large  part  to  the  use  of 
large  heating  surfaces  and  large  cylinders :  he  always  built  his  own  locomo- 
tives by  that  rule. 

973i  The  present  tendency  in  this  country,  however,  is  not  by  any  means 
toward  the  use  of  large  cylinders,  but  rather  toward  heavier  engines  and  boilers 
for  the  same  cylinders.     The  comparison  given  in  Table  148  shows  this  very 


Table  148. 

Inc&basb  in  Total  Weight  of  Engines  having  the  Same-sized 

Cylinders. 

Baldwin  Locomotive   Works, 


Cylinderi. 

WsiGHT  IN  Working  Okdbr.    x  =  1000  Lbs. 

Class  or  Bmginb. 

On  Drivers.      1 

j       On  Truck.      1 

Total. 

'73- 

'86 

Inc. 

4 

7 
3 
3 
6 

1 

•73. 

»86. 

Inc.' 

•73- 

'86. 

Inc. 

AmericAn 

16  X  24 

17  X  24 

16  X  24 

17  X  24 

18  X  24 

19  X  24 
ao  X  24 

42 
45 
51 
54 
58 
61 
87 

46 
52 
54 
57 
64 
70 
95 

23 

25 
16 
18 

19 
20 

9" 

26 
28 
18 
21 
24 
24 
13 

3; 
3  1 

2  i 

3  1 

\ 

4 

65 
70 
67 
72 
77 
81 
96 

72 
80 
72 
78 
88 

^t 
108 

7 

Mogul 

10 

5 

Consolidation 

6 

II 
13 

la 

Rfiode  Island  Locomotive   Works, 


Year. 

Total  Wright  in  Pounds. 

x6"  X  24" 

17"  X  84" 

18"  X  a4" 

1871 

l88o 

1885 

65.150 
67,630 

84.850 

70,100 
75.665 
91.750 

83.730 
103,700 

Mogul  Engines, 

1871 

1876 

1880 

X885 

65.150 

70,100 
77.010 

88.270 
j     94.850 
\  113.700 
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Table  148. — Continued. 
Taunton  Locomotive   Works, 


16"  X  44"  Cyund«rs. 

it"  X  44"  CyUKDEBS. 

Year. 

Weight— Lba. 

Year. 

Weight-Lba. 

1848* 

i857t 

1859+ 

1860+ 

1861   

1880 

1883 

1884 

50,000* 

58,000  • 

52,000 

54.000+ 

62,400 

70,000 

82,000 

83,000 

1850* 

1857 

1865 

1882 

1883 

1884 

1885 

57.000* 

67,700 

67,000 

78,400 

80,000 

90,000 

91,000 

•x6"xao"cylindcn. 

tl6"xM" 

•x7"x  90"  cylinders. 

See  also  Tables  127-130. 

Most  of  the  striking  change  shown  in  this  table  is  accounted  for  by  the  gradual  in- 
crease in  boiler  pressure  carried.    See  par.  605. 

strikingly.  After  allowing  its  full  weight  to  the  efifect  of  the  increase  in  boiler 
pressure  carried,  it  is  clear  that  there  is  no  tendency  toward  using  larger  cylin- 
ders for  the  sake  of  being  able  to  cut  o£f  earlier. 

THE  THEORETICAL  GAIN  BY  EXPANSION. 

574i  Under  "  Mariotte*s  Law"  (given  in  any  text-book  on  physics)  the  vol- 
nme  of  a  gas  is  inversely  as  the  pressure,  so  that  if 
the  gas  has  expanded  into  twice  the  volume  it  exerts 
half  the  pressure,  etc. 

In  ''cutting off  "  steam  at  some  point  in  the  stroke, 
say  half-  or  quarter-stroke,  the  steam  in  the  cylinder 
expands  according  to  this  law  (theoretically),  and 
thus  continues  to  push  the  piston  before  it  with  a 
gradually  decreasing  pressure  as  the  interior  volume 
increases,  until  at  the  end  of  the  stroke  the  pressure 
is  (or  ought  to  be,  with  a  perfect  gas)  just  half  or  a 
quarter  of  the  initial  boiler  pressure.  A  perfect 
indicator-diagram  of  such  a  stroke  would  have  the 
form  of  Figs.  124,  125,  the  bounding  curve  being  a 
hypefbola,  as  in  Fig.  97.  The  shaded  portion  in 
these  cuts  represents  what  is  gained  by  expansion, 
or  ouffht  to  be. 

579i  But  steam  is  not  affected  in  precisely  the 


Pig.  125.— The  Ratio  of  th« 
Shaded  Portion  to  the 
Unshaded  Rbctanglb  in- 
dicates the  Thbokbtical 
Gain  by  Expansion. 


same  way  as  a  perfect  gas  by  changes  of  pressure  and  volume;  and,  moreover. 
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Table  149. 

Thxoretical  Efficiency  of  Steam,  Expanded  in  Non-conducting 
Cylinders,  involving  no  Waste  of  Heat. 

[Rearranged  from  **  Steam  Using,  or  Steam-Engine  Practice,"  by  Prof.  Chaa.  A.  Smith.] 

Boiler  pressure  assumed  at  zao  lbs.  per  sq.  in.  above  atmosphere. 


Theoret  Pounds 

Theoret.  Gain 

Mean  EpFBcnva 

Steam  Per 

by  Expansion. 
Full  Stroke 

Prbssurb 

PBR  ^Q.  IN. 

Gain  Per 

CUTH)PP. 

Horse-power 

Cent  by 

Per  Hour  (lao  lbs. 

s=  1.00 

Non-con- 

Condens- 

Condensing. 

(absolute  press.) 

densing. 

ing. 

Full  Stroke.. 

31.3 

1. 000 

119 

131 

10. 1 

23.8 

1.285 

"5 

127 

I0.4 

21  4 

1.459 

107 

119 

II. 2 

18.8 

1.666 

96 

108 

12.5 

16.4 

1.905 

81 

93 

14.8 

15.4 

2.278 

60.7 

72.7 

19.8 

II. 0 

2.854 

32.1 

44.1 

37.4 

i    ":: 

10.3 

3.034 

25.0 

37.0 

48.0 

8.8 

3.547 

7.9 

19.9 

151.8 

A      " 

8.2 

3.835 

1.3 

13.3 

923 

The  mean  effective  pressure  is  computed  by  assuming  a  minimum  back  pressure  of 
1.3  lbs.  per  sq.  in.  above  the  atmosphere  in  non-condensing  engines,  and  a  minimum 
back  pressure  of  4  lbs.  (or  la  lbs.  gain  by  condensing)  in  condensing  engines. 

Table  190. 

Theoretical  Economy  of  Steam  from  carrying  higher  Boiler 

Pressures. 

(Abstracted  from  "  Steam  Using,  or  Steam-Bngine  Practice,"  by  the  late  Prof.  Chas.  A.  Smith.] 


PRESStJRB 
ABOVK  ATMOS- 

PHKKR,  Pounds 

Pounds  of  Dry  Stbam,  if  Workbd  in  a  Pbrfkctlv  Non-conducting  Cvun- 
DER  Pbr  Total  Horsb-powsr  Pbr  Hour,  with  Cut-off  at— 

Pkr  Sq.  In. 

Full  Stroke. 

%  Stroke. 

H  Stroke. 

hi  Stroke. 

^  Stroke. 

0 

35.7 
33-7 
32.5 
31.7 
30.9 
30.5 
30.2 

24.9 
23.6 
22.7 
22.2 
21.6 
21.4 
21. 1 

21.4 
20.3 

195 
19.0 

18.5 
18.3 
18. 1 

15-7 
14.9 

14.3 
13.9 
13.6 

13.4 
13.3 

II. 7 
II   I 

20 

60 

10.7 
10.4 
10  2 

100. ........ 

1^0 

180 

10. 1 

220 

id.o 

Per   cent    of 
Economy     be- 
tween   20   and 
220  lbs.  Press. 

[■11.6  p.  c. 

II.7P.C. 

12.2  p.  C. 

12. op.  C. 

II. 0  p.  c. 
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its  expansion  in  the  cylinder  means  the  doing  of  work, — which  means  loss  of 
beat, — which  means  loss  of  pressure, — which  means  a  reduction  in  the  work 
done;  so  that  the  true  curve  which  should  bound  a  theoretical  diagram  (which 
was  called  by  Prof.  Rankine  an  *'adiabatic"  curve)  and  the  precise  theoretical 
gain  which  should  result  from  expansion  is  all  but  incapable  of  rigorous  an> 
alysis.  It  has  been  shown  that  there  T&  little  error  of  practical  moment  in  as- 
suming that  the  steam  expands  in  accordance  with  Mariotte's  law,  and  it  is  laid 
down  that  it  does  so,  without  qualification,  in  some  popular  text- books;  but  we 
may  as  well  use  the  correct  theoretical  quantities,  as  given  in  Prof.  Chas,  A. 
Smith's  ''Steam  Using,  or  Steam -Engine  Practice,"  by  whom  they  were  care- 
fully determined  from  a  large  diagram.  According  to  these  figures,  if  we  can 
conceive  of  a  non-conducting  cylinder  we  obtain  the  following  figures,  abbrevi- 
ated from  Table  149.  The  boiler  pressure  assumed  is  120  lbs.  per  square  inch 
above  the  atmosphere,  but  the  results  are  but  little  affected  by  the  initial  boiler 
pressure,  as  will  be  evident  from  Table  150: 

976i  If  steam  be  cut  off  at 

Full  stroke,    1  4  ^  |  ^  ^ 

The  theoretical  gain  by  expansion  (Table  149)  is  as 

I. 000        1.385        1.459        T.666        1.905        2.278        3.854 
Whereas  by  Mariotte's  law  it  is  somewhat  less,  viz. : 

1. 000        1. 261        1.425        1. 616        1.837        2.139       3.5TI 
The  theoretical  pounds  of  steam  required,  per  horse-power  per  hour,  are 

31.3  23.8  21.4  18.8  16.4  15.4  II. o 

And  the  mean  effective  pressure  in  pounds  per  square  inch,  allowing  a  certain 
minimum  of  i  (1.3)  lb.  per  square  inch  for  unavoidable  back  pressure,  should  be 

119.  115.  107.  96.  91.  60.7  32.1 

In  a  condensing  engine  the  mean  effective  pressure  should  be  some  is  lbs. 
more  than  this  in  each  case,  representing  the  gain  by  the  additional  complication 
of  the  condensing  apparatus. 

977i  The  locomotive  engine  is  run,  as  an  average,  cutting  off  at  half-stroke; 
it  is  rarely  possible  to  cutoff  at  less  than  quarter- stroke (6  inches,  with  a  24.inch 
cylinder)  or  at  more  than  seven-eighths  stroke.  The  maximum  gain,  therefore^ 
which  it  ought  in  theory  to  result  from  expansion  is  only  some  67  per  cent,  and 
if  we  had  an  engine  so  perfect  that  it  could  utilize  without  loss  of  heat  the  entire 
expansive  energy  of  the  steam,  so  as  to  discharge  it  into  the  air  at  atmospheric 
pressure,  it  will  be  seen  (Table  149)  that  the  utmost  possible  economy  would  be 
about  four  times  that  of  using  steam  at  full  stroke;  so  that  at  best  only  some  82 
X  4  =  328  heat-units  out  of  1159.  or  28.3  per  cent,  could  be  utilized.  The  utmost 
that  is  actually  realized  in  the  very  finest  marine  engines  burning  1.3  to  1.5 
lbs.  of  coal  per  horse-power  per  hour  is  some  16  or  18  per  cent  of  the  heat  put 
into  the  steam,  which  is  perhaps  three  fourths  of  that  which  comes  out  of  the 
coal. 
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578.  Such  engines  as  we  have  been  discussing,  which  would  give  a  diagram 
similar  to  Figs.  124.  125,  are  practically  out  of  the  question.  It  is  impossible 
to  admit  a  full  pressure  of  steam  instantly,  and  it  is  impossible  to  retain  the 
steam  shut  up  within  the  cylinder  until  the  very  end  of  the  stroke  or  leave  the 
opposite  end  entirely  without  resisting  pressure  to  absorb  the  momentum'of  the 
approaching  piston,  or  the  engine  would  speedily  pound  itself  to  pieces.  The 
valve  is  therefore  given  a  lead  so  that  the  steam  is  admitted  in  front  of  the  pis- 
ton and  released  from  behind  it  a  little  before  the  end  of  the  stroke,  and  the 
combined  effect  of  the  lead  and  the  lap  (the  meaning  of  which  is  explained  in 
any  treatise  on  the  steam-engine)  results  in  giving  to  the  theoretical  diagram 
of  a  high  pressure  steam-engine,  as  actually  worked  in  practice,  the  form  shown 
in  Figs.  126  to  148,  in  which  the  pressure  does  not  remain  full  during  admis- 
sion, the  expansion  curve  is  not  by  any  means  true,  the  lower  or  exhaust  line 
is  not  by  any  means  at  a  zero  pressure,  and  the  lower  left-hand  corner  is  not 
by  any  means  a  sharp  angle,  as  in  Figs.  124,  125,  but  much  rounded  by  com- 
pression at  the  end  of  the  stroke.  Not  all  of  this  compression  is  lost,  it  is 
true,  since  it  saves  some  of  the  work  done  in  giving  motion  to  the  recipro- 
cating parts ;  but  how  much  the  theoretical  loss  amounts  to  it  is  needless  to  in- 
quire, for  we  may  now  summarize  the  various  other  and  far  more  important 
sources  of  loss,  and  see  by  the  records  of  experience  what  their  aggregate 
amounts  to. 

579.  The  chief  sources  of  loss  of  cylinder  efficiency  in  the  locomotive 
engine  are  those  numbered  i  to  8  below  : 

1.  The  steam  is  wire-drawn,  so  that  its  pressure  in  the  cylinder  is 
never  equal  to  that  of  the  boiler,  and  often  to  and  even  20  lbs.  below  it. 

2.  The  steam-ports  are  not  large  enough  to  admit  steam  as  fast  as  the 
piston  moves,  especially  if  it  be  moving  fast.  Both  of  these  sources  of 
loss  are,  owing  to  the  peculiarities  of  the  link-motion,  more  serious  at 
high  speed  and  with  early  cut-offs,  and  the  last  one  hardly  occurs  at  all 
under  other  circumstances. 

These  two  causes  together  have  so  important  an  effect  on  the  tractive 
power  of  engines  that  they  are  separately  discussed  below  (par.  587). 
Their  effect  is  illustrated  practically  in  nearly  all  the  indicator-diagrams 
which  follow. 

580.  3.  All  entrained  water  in  the  steam  has  to  be  evaporated ;  a  loss, 
however,  more  properly  chargeable  to  defects  of  the  boiler  than  to  the 
cylinder.  M.  Mari6  found  in  his  carefully  conducted  experiments  that 
something  over  10  per  cent  of  the  apparent  evaporations  was  really  only 
vapor  carried  along  mechanically  with  the  steam  at  the  same  sensible 
temperature,  350°,  but  unevaporated.  Other  tests  show  3  and  5  per 
cent,  and  some  none,  but  it  is  probably  rarely  less  than  5  per  cent.     This 
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means  that  with  the  half-pound  or  more  of  steam  which  enters  the 
cylinder  at  each  stroke,  from  half  an  ounce  to  an  ounce  of  hot  water  is 
injected  with  it.  The  loss  involved  is  not  simply  the  300°  of  heat  which 
have  been  given  to  the  water,  but  as  soon  as  the  pressure  and  tempera- 
ture fall  during  expansion  and  exhaust  this  hot  water  flashes  into  steam, 
absorbing  the  necessary  heat  for  that  purpose  from  the  hotter  walls  of 
the  cylinders,  and  having  all  the  practical  effect  upon  the  temperature  of 
the  walls  of  the  cylinder  of  a  spray  of  cold  water  at  every  stroke. 

681.  4.  A  constant  radiation  of  heat  from  the  metallic  cylinder  (only  a 
part  of  which  is  lagged)  and  its  connected  parts  into  the  surrounding  air, 
so  that  a  certain  small  fraction  of  the  steam  must  be  condensed  at  each 
stroke  to  supply  this  loss. 

Perhaps  Figs.  136  to  130  are  as  good  direct  evidence  as  any  of  the  very  great 
loss  which  results  from  this  cause.  It  will  be  seen  from  them  that  the  mere 
efifect  of  leaving  off  the  cover  from  one  end  of  the  cylinder  was  to  make  a  very 
noticeable  reduction  in  the  effective  average  pressure.  It  is  to  be  remembered 
in  comparing  these  two  diagrams  that  this  "cover,"  the  removal  of  which 
caused  so  great  a  difference,  is  nothing  but  a  thin  plate  of  metal,  in  direct  metallic 
contact  with  the  cylinder  at  many  points,  and  including  only  a  thin  space  of  dead 
air  between  them.  We  are  not,  therefore,  comparing  a  well-protected  with  a 
badly-protected  cylinder,  but  a  badly-protected  with  a  worse-protected  one. 

It  is  not  probable  that  the  absolute  loss  of  heat,  measured  merely  by  heat- 
units,  is  anything  like  as  great  from  the  cylinders  and  connected  parts  as  from 
the  boiler;  but  each  unit  of  heat  subtracted  from  the  boiler  can  be  replaced  by 
another  without  any  indirect  loss,  whereas  after  the  steam  has  once  entered  the 
steam-chest  and  cylinder  the  loss  of  a  few  units  of  heat,  by  reducing  the  pressure, 
means  the  loss  of  much  of  the  efficiency  of  what  heat  is  left. 

582.  5.  Still  more  important  than  direct  external  radiation  is  the  phe- 
nomenon known  as  internal  radiation  into  the  exhaust  steam.  The  steam 
enters  at  120  to  140  lbs.  pressure,  corresponding  to  350°  to  360**  Fahr. 
It  leaves  the  cylinder  at  4  to  7  lbs.  pressure  and  225**  to  230**  Fahr.  In 
entering  it  heats  the  interior  walls  of  the  cylinder,  which  it  finds  at  per- 
haps 250°  Fahr.,  to  nearly  its  own  temperature,  and  some  steam  is  con- 
densed thereby,  reducing  by  so  much  the  pressure  and  the  work  done. 
When  the  exhaust  opens  and  the  temperature  of  the  steam  falls  these 
hot  walls  radiate  their  heat  back  again  into  the  steam,  wasting  it  by  re- 
evaporating  the  vapor  carried  out  in  the  exhaust.  Thus  a  certain  large 
fraction  of  the  heat  passes  through  the  cylinder,  by  a  kind  of  side-path, 
without  really  taking  any  part  in  the  work  done  in  the  cylinder,  as  a 
leaky  flume  might  let  a  portion  of  the  water  past  a  water-wheel  without 
its  doing  any  work  on  it. 
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063«  The  loss  from  this  source  may  amount,  it  is  alleged  by  D.  K.  Clark,* 
to  anywhere  from  iz  to  42  per  cent,  the  latter  only  with  very  short  cut-ofifs.  As 
its  amount  increases  (i)  with  the  range  of  temperature  and  (2)  with  the  time  of 
exposure,  it  is  less  at  high  speeds  or  with  late  cut-offs.     Mr.  Clark  adds: 

"  These  results  sufficiently  explain  how  it  happens  that  expansive  working 
in  locomotives,  especially  in  outside  cylinder  engines,  is  in  practice  carried  out 
to  such  a  limited  extent.  We  have  rarely  found  (1850)  on  the  Caledonian  Rail- 
way— a  line  stocked  with  outside-cylinder  locomotives — that  a  cut-off  materially 
less  than  30  per  cent  is  voluntar"  f  adopted  by  the  engine  drivers.  In  their  own 
words,  they  *lose  as  much  as  ^ey  gain'  if  they  endeavor  to  work  with  a  sup- 
pression much  less  than  30  pe   cent" 

This  still  (1886)  remains  as  true  for  American  practice  as  when  Mr.  Clark 
first  wrote  it,  except  that  for  30  per  cent  we  should  read  37^  or  perhaps  40  per 
cent.  But  little  gain  results  in  practice  from  cutting  off  shorter,  if  any;  and 
accordingly  the  all  but  universal  rule,  where  parts  of  the  road  are  struck  which 
require  only  a  light  power,  is  to  throttle  the  steam,  and  reduce  its  initial  pres- 
sure even  so  much  as  one  half  rather  than  attempt  to  cut  off  earlier.  While 
this  practice  is  often  pushed  too  far,  it  is  better  than  attempting  to  cut  off  at 
less  than  three-eighths  stroke  or  more,  except  at  very  high  speeds. 

584*  Prof.  Charles  A.  Smith,  who  studied  this  question  with  great  care  as 
respects  stationary  engines,  lays  down  the  approximate  rule,  as  the  average  re- 
sult of  some  49  tests,  that  the  average  loss  may  be  estimated  at  3.6  lbs.  of  ex- 
cess water  (i.e.,  steam)  per  hour,  per  foot  of  piston  diameter  per  deg.  Fahr. 
difference  of  initial  and  final  temperature.  This  is  on  the  assumption  that  time 
is  so  important  an  element  in  the  amount  of  this  loss  that  the  number  of  strokes 
per  hour  is  unimportant,  which  is  far  from  literally  true.  At  this  rate,  assuming 
an  average  range  of  temperature  of  100^  Fahr.  in  the  cylinder,  there  would  be 
some  500  lbs.  of  steam  per  hour  condensed  internally  in  a  17-in.  cylinder,  and 
some  600  lbs.  in  a  20-in.  cylinder. 

585.  6.  The  back  pressure,  amounting  to  anywhere  from  4  to  7,  or 
even  (in  bad  practice)  10  or  12  lbs.  per  sq.  in.,  or  to  from  2  to  20  per  cent 
of  the  total  power  developed.  It  is  caused  chiefly  (until  compression 
begins  at  the  end  of  the  stroke)  by  the  contraction  of  the  exhaust-nozzles 
to  produce  the  draft  which  keeps  up  the  fires,  but  in  part  by  the  impossi- 
bility of  the  steam  escaping  quickly  enough  without  a  considerable  pres- 
sure to  drive  it  out. 

7.  The  clearance  spaces,  already  alluded  to,  waste  a  considerable 
amount  of  steam,  from  7  to  9  per  cent  when  cutting  of!  at  full  stroke, 
but  less  when  cutting  of!  short,  since  the  steam  in  the  clearance  spaces 
expands  with  the  rest  and  does  a  certain  amount  of  work  in  that  way. 

*  **  Manual  for  Mechanical  Eng:ineer5,"  p.  880. 
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586.  8.  The  energy  communicated  to  the  piston  and  connected  parts 
during  the  first  half  of  the  stroke,  in  order  to  give  it  a  velocity  of  from 

/  stroke  \ 
*  ^°  *  \diam.  of  driversj  ^^^  ^'^'"'  ^"^  ^^^"  surrendered  again  during 
the  last  part  of  the  stroke,  is  in  great  part  lost,  so  far  as  useful  work  is 
concerned.  It  is  expended  on  that  portion  of  the  exhaust  which  is  shut 
up  in  the  cylinder  by  the  preclosure  of  the  valve  and  practically  recon- 
verted into  heat,  by  raising  the  steam  so  shut  up  from  a  pressure  of  per- 
haps 4  lbs.  and  temperature  of  225®  to  perhaps  120  lbs.  and  350°. 

587.  The  aggregate  effect  of  these  differences  is  to  very  greatly  de- 
crease the  TRACTIVE  FORCE  which  it  is  mechanically  possible  for  the 
locomotive  to  exert  at  the  higher  working  speeds,  but  not  therefore  the 
HORSE-POWER  which  the  engine  is  capable  of  exerting,  nor  (within  reason- 
able limits)  the  economy  with  which  that  power  is  obtained.  This  is 
especially  true  of  the  first  two  causes  (par.  579).  which  we  may  now  con- 
sider, in  connection  with  diagrams  which  will  show  more  clearly  the  ex- 
act limits  of  the  effect. 

588.  Under  the  most  favorable  circumstances,  with  the  throttle  wide  open 
and  speed  slow,  the  pressure  in  the  steam-chest  hardly  ever  rises  within  5  lbs. 
of  the  boiler  pressure,  and  this  is  still  further  reduced  when  the  steam  enters 
the  cylinders,  so  that  the  initial  pressure,  with  all  the  assistance  of  compression, 
is  rarely  within  10  lbs.  of  the  boiler  pressure.  When  the  throttle  is  only  partially 
open  (Figs.  127,  128)  or  the  speed  is  very  high,  or  especially  with  both  together, 
there  is  a  still  further  and  great  loss  of  pressure,  often  more  than  one  half.* 
Throttling  is  also  a  very  common  resort  in  preference  to  using  an  earlier  cut-off, 
as  the  engine  runs  more  smoothly  and,  practical  experience  shows,  with  but 
little  more  waste  of  steam. 

589.  In  all  such  reductions  of  initial  pressure  as  those  alluded  to  there  is  a 
certain  theoretical  loss,  but  only  a  small  one.  It  is  greatly  exaggerated  in 
popular  belief  (as  well  as  in  certain  text-books  of  excellent  standing)  by  con- 
fusing a  loss  of  Ki^x^  pressure y  or  pounds  of  traction,  with  a  loss  of  energy.  The 
tractive  force  in  pounds  is  undoubtedly  reduced  in  rather  more  than  constant 
ratio  with  the  reduction  of  initial  pressure;  but  then,  if  this  occurs  only  when  a 
larger  tractive  force  is  not  required  or  cannot  be  sustained  by  the  boiler,  this  is 
in  itself  of  no  importance,  and  as  respects  the  amount  of  work  which  can  be 
done  with  the  same  quantity  of  steam,  it  is  but  very  little  affected  by  the  reduc- 
tion of  pressure,  either  theoretically  or  practically.     Theoretically,  the  amount 

*  On  some  diagrams  taken  on  an  express  passenger  engine  on  the  Philadelphia  & 
Reading  Railroad,  taken  at  65  miles  per  hoar,  it  was  found  that  the  average  effective 
pressure  was  actually  less  when  cutting  off  at  xo  in.  than  when  catting  off  at  5  in., 
although  the  amount  of  steam  used  was  far  greater. 
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of  steam  required  per  horse-power  per  hour  for  pressures  varying  by  20  lbs.  per 
square  inch  is — 

Pressure  above  atmosphere,  ...  20  40  60  80  100  lao  140 
Lbs.  steam  per  H.  P.  per  hour,  .  .  33.7  32.9  32.5  32.1  31.7  31.3  30.9 
Loss  p.  c.  by  difif.  of  20  lbs.,  .     .     .         2.43     1.23     1.25     1.26    1.28     1.30 

A  difiference  which  in  no  case  is  worth  much  discussion,  unless  without  con- 
travening advantage.  Practically  it  has  been  shown  in  many  experiments  of 
late  years,  and  especially  in  a  remarkable  series  of  experiments  by  Mr.  Dela- 
ford,  engineer-in-chief  of  the  mines  at  Creusot,  France,*  that  "  the  difiference  in 
economy  between  steam  of  1 10  lbs.  and  steam  of  64  lbs.  is  very  small,  and  when 
we  take  the  generation  of  steam  into  consideration,  as  well  as  its  use,  the  lower 
pressure  is  the  more  economical." 

Similarly,  Mr.  D.  K.  Clark,f  who  is  certainly  one  of  the  most  careful  students 
of  the  theory  and  practice  of  the  locomotive,  concludes  that  '*  as  the  loss  from 
wire-drawing  is  of  little  or  no  moment,  and  as  wire-drawing  was,  to  some  de- 
gree, equivalent  to  an  earlier  cut-off,  it  might  even  prove  advantageous  in  point 
of  economy." 

690.  But  wire-drawing  docs  very  seriously  reduce  the  tractive  power 
of  engines.  When  it  occurs  only  when  the  speed  rises  considerably 
above  ordinary  working  speeds,  say  28  miles  per  hour  in  freight  engines, 
or  50  miles  per  hour  in  passenger  engines,  this  is  no  great  disadvantage, 
because  such  speeds  are  only  desired  when  the  grades  are  favorable  or 
train  light,  and  much  tractive  power  is  not  required ;  but  when  it  occurs 
to  any  material  extent  with  late  cut-offs  at  ordinary  working  speeds  of  12 
to  15  miles  per  hour,  it  is  more  objectionable. 

09K  Unfortunately,  experiment  seems  to  indicate  quite  uniformly 
that  it  is  rather  the  rule  than  the  exception  for  freight  engines  to  show  a 
considerable  reduction  in  cylinder  efficiency  even  at  their  lower  working 
speeds,  so  that  speeds  as  low  as  it  is  safe  to  use  without  danger  of  the 
train  being  brought  to  a  stop  by  slight  additional  resistance  from  curves, 
grades,  head  winds,  or  bad  track,  do  cause  a  very  material  decrease  of 
available  average  cylinder  pressure  ;  and  hence  the  engine  cannot  possibly 
utilize  its  available  ultimate  tractive  power — i.e.,  very  nearly  slip  its 
wheels — at  any  practicable  working  speed,  however  low,  although  the 
difference  is  small  compared  with  the  effect  of  further  increase  of  speed. 

092.  That  it  is  so  is  shown,  perhaps,  as  conclusively  as  in  any  other  way,  in 
the  following  diagrams  (Figs.  134  to  139)  of  the  engine  whose  performance  is 

•  AnnaUs  Industriel^  Feb.,  1885, 

t  '*  Manual  for  Mechanical  Engineers,"  p.  879^ 


CHAP,  XI.— LOCOMOTIVE— CYLINDER  POWER.  4/5 

recorded  in  Table  146  and  Fig.  123  (par.  571).     The  same  thing  appears  in  the 
diagrams  accompanying  Mr.  Stroudley's  paper  (par.  570  and  Fig.  122),  where, 

'^Vith  a  cut-off  of i  i 

vt  a  speed  in  miles  per  hour  of 13  m.         30  m. 

And  steam-chest  pressure  of 140  lbs.      130  lbs. 

The  average  pressure  was 74.8  lbs.    57.2  lbs. 

The  horse-power  being 262  502 

At  12  miles  per  hour,  with  60  per  cent  cut-off  and  135  lbs.  steam-ehest  pres- 
sure  (boiler  pressure  full  5  lbs.  more),  the  average  cylinder  pressure  was  95.4 
lbs.,  whereas  at  4  miles  per  hour  an  average  of  about  85  per  cent  of  the  boiler 
pressure  was  obuined  in  the  cylinder— about  the  best  which  is  ever  possible. 

593.  That  this  should  occur  at  high  speeds  is  practically  unavoidable, 
but  that  it  should  occur  at  slow  speeds  of  less  than  15  miles  per  hour  is 
in  no  respect  a  mechanical  necessity,  nor  does  it  require  any  radical 
modification  of  existing  engines  to  cure  it,  whenever  it  appears  desirable, 
but  merely  some  slight  modification  of  the  valves.  Some  engines  do  not 
show  it,  but  more  do.  The  chief  reason  why  it  is  not  done  is  that  no 
particularly  useful  end  would  be  served  thereby,  since  the  imperfections 
of  the  gradients  and  of  the  locomotive  serve  to  justify  each  other,  by  de- 
stroying to  a  very  large  extent  the  advantage  of  remedying  one  without 
the  other.  It  is  'important  that  the  true  nature  of  the  difficulty  should  be 
clearly  understood. 

594.  The  largest  tractive  pulls,  by  far,  on  nearly  all  railwa3rs,  are  ex- 
erted in  getting  trains  under  way  from  stopping-places  on  unfavorable 
grades  or  curves.  There  are  few  roads  indeed,  and  those  only  having 
very  heavy  grades,  on  which  the  traction  between  stations  is  the  heaviest. 
So  long  as  this  is  so,  the  need  is  not  felt  that  an  engine  should  be  able  to 
exert  something  like  its  maximum  pull  between  stations  at  fair  working 
speeds,  and  as  a  very  natural  consequence  their  valves  are  not  arranged 
so  that  they  can  do  so. 

Now,  as  a  rule,  a  large  part  of  the  additional  tractive  force  demanded 
at  stations  may  be  saved  by  more  careful  study  of  the  grades  at  stations  : 
but  if  this  be  done,  and  it  be  attempted  to  increase  the  trains  correspond- 
ingly, the  only  effect  with  very  many  engines  will  be  that  they  will  either 
•*  stick  on  the  grades"  or  lose  so  much  time  that  to  utilize  the  improvement 
at  stations  will  be  impracticable.  For  the  same  reason,  if  it  be  endeavored 
to  find  out  where  the  engines  are  really  most  taxed  it  will  often  be  dith- 
ciilt  to  do  so.  They  slip  their  wheels  most  at  stations,  but  "they  have 
all  they  can  do"  to  make  time  on  the  grades ;  so  that  from  the  bare  face 
of  the  statements  there  will  be  little  to  show  where  the  weakest  point  is. 
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Figs.  za6  to  1J3  were  taken  in  some  tests  on  the  Cincinnati,  New  Orleans  &  Texas 
Pacific  (Cincinnati  Southern)  Railway,  from  a  fine  Baldwin  passenger  engine  of  the  follow- 
ing dimensions : 


Cylindeis z8  k  94  in. 

Dtiveis 68  in. 

Weight,  ^f^jj"^^"- fo,oool> 


TnctiTC  force  per  pound  of  ay. 
press,  in  cylinaer  (Table  151). . . 


v.i,».   J  Aflen-Richardson; 
Valves,  ■(  Lap  ^  i„  .  |^^^  ^  j^ 


9r,ooo  lbs. 
Z14.4  lbs. 


-Of^m  jsteam 16  x  i^in. 

*^**'^  1  exhaust i6  x  a*  in. 

Exhaust  nozzle 3I  in. 

i  tubes i«335sq  ft. 
fire-t)OX 133  sq.ft. 


(     Total i,4588q.ft. 

Gratearea 17  sq.  ft. 

The  train  hauled  consisted  of  8  cars,  weighing  480,000  lbs. 


Fig.  109. 

Fig.  130. 

Fig.  xag. 

Fig.  X30. 

Boiler  pressure 

Cut-oflf 

145  lbs. 

8  in. 

i 

53.4  m. 

37.2  lbs. 

583 
32  lbs. 

145  lbs. 
8  in. 

i 
45.0m. 
44.3  lbs. 

608 
22  lbs. 

140  lbs. 
6  in. 

54.6  m. 
32.5  lbs. 

541 
24  lbs. 

135  lbs. 
4  in. 

55.9m. 
28.0  lbs. 

477 
26  lbs. 

Throttle  ooen. 

Speed 

Av.  cylinder  pressure. . 
Indicated  horse-power. . 
Loss  initial  pressure.. . . 

Figs.  129,  130  show  the  same  effect  of  speed  as  Figs.  126-138  very  forcibly,  both  by 
comparison  of  the  full  and  dotted  diagrams  and  (still  more  forcibly)  by  comparing  the 
■olid  diagrams  in  Figs.  128  and  129,  which  may  be  said  to  be  taken  under  precisely 
similar  circumstances  (balancing  difference  in  throttle  against  difference  in  boiler  pressure) 

except  that 

Fig.  laS.        Fig.  199. 

Speed  was 29.1  53.4 

Reducing  average  pressure  from 61.8    to      37.3 

Yet  that  this  does  no  real  harm  to  hauling  capacity  is 
evident  from  the  fact  that  the  horse-power  at  which 
the  engine  was  working  increased  from 549       to     583 

Comparing  the  solid  Fig.  131  with  the  solid  Fig.  127  we  see  that  the  combined 
effect  of  5  lbs.  higher  boiler  pressure,  4  ins.  longer  cut-off,  and  a  throttle  %  instead  of 
H  open,  gave  only  a  slightly  higher  average  pressure  (6.8  lbs.),  indicating  that  the  slight 
difference  of  0.8  mile  per  hour  in  speed  very  largely  counterbalanced  all  these  advantages. 
Fig.  132,  contrasted  with  the  dotted  Fig.  129,  illustrates  a  truth  which  might  be  proved 
in  many  other  ways,  that  after  the  speed  gets  fairly  high  it  does  little  or  no  good  to 
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admit  more  steam  to  the  cylinders.     The  greater  average  pressure  which  should  bo 
gained  is  used  up  in  back  pressure  and  wiredrawing.    See  also  Figs.  133-135. 


Fio.  X3«. 


Fig.  13X. 

Fig.  13a. 

Boiler  pressure 

Cut-off 

145  lbs. 
14  in. 

f 

26.3  m. 
83.3  lbs. 
668 
24  lbs. 

142  lbs. 
14  in. 

f 

24.3  m. 
81.3  lbs. 

603 
20  lbs. 

141  lbs. 
II  in. 

i 

46.9  m. 

37.9  lbs. 

542 

50  lbs. 

Throttle  open 

Speed 

Av.  cylinder  pressure. 
Indicated  horse-power 
Loss  initial  pressure.. 

nor  to  indicate  that  the  one  arises  from  excessive  demand  on  the 

tractive  power,  which  is  remediable  only  by  changing  the  grades,  while 

— |m^  the  other  is  caused  by  deficiency  of  cylin- 

I         der  power  only,  which  is  remediable  for 

j         the  most  part  by  trivial  changes  in  the 

valves. 

|\      ^\  x^        I  fi^fi-  By  ^^c  use  of  smaller  drivers, 

h         both  the  cylinder  and  boiler  power  are  in 

•         effect  increased  proportionately,  so  far  as 

I         tractive  power  in  pounds  is  concerned, 

at  the  expense  of  speed ;  so  we  may  con- 

FiG.  X33.  elude,  as  we  began  (par.  483),  by  saying 

Boilerprcflsure, 148  lbs.  that  within  the  limits  of  necessary  freififht 

Cut-off, loin.  ,  ^         .  •       r       -Z^ 

Throidc  open, |        Speeds    any  tractive    power  is    feasible 

A^cy'i.  press., '  '.'.'.'.',    39.4  iSi.  ^h»ch  the  adhesion  between  the  drivers 

g^n-F.,   .* jj84^j      and  rails  is  capable  of  transmitting.     At 

LoBR  init.  preta.,   .....      44  lbs.  passenger  Speeds  it  is  quite  otherwise. 

696i  Passenger  engines,  running  at  speed,  almost  never  need  to  have  their 
ultimate  tractive  power  in  pounds  available,  and  accordingly  we  find  that  they 
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often  fall  in  practice  very  far  below  it ;  nor  can  this  be  considered  an  evil.  As 
a  small  reduction  of  speed  means  a  considerable  increase  of  tractive  power,  we 
see  another  reason  beside  the  fi^reat  aid  given  by  momentum  (par.  397)  why  the 
practical  limit  to  the  power  of  passenger  engines  is  but  little  affected  by  the 
grades,  within  moderate  limits,  provided  the  average  speed  is  not  brought  too 
low  by  the  necessary  reduction  at  a  few  points. 

697i  Tables  151  and  152  and  Figs.  140  to  148  not  unfairly  represent  the 
average  conditions  of  American  freight  practice.  The  full-line  diagram  in  Fig. 
140  shows  about  the  highest  average  pressure  which  is  ever  practically  realized 
except  in  starting,  and  comes  very  near  to  the  latter  in  the  form  of  the  diagram. 

Table  151. 

Cyundsr  Tkactivb  Power  op  Various  Engines  for  an  Averaqb 
Effectivb  Pressure  op  100  Lbs.  Per  Square  Inch. 


Fonnula:  Tx 


diam.*  cylinders  x  stroke 
diam.  drivers 


X  mean  effective  pressure. 


StZB 

SisB  OF  Cyundbu. 

Inchbs. 

16  X  84 

tj  X  n 

18  X  24 

19  X  a4 

90  X  34 

48 

50 

52 

54 

56 

60 

62 

64 

66 

68 

70 

7a 

12,800 
12,288 
11,815 
".378 
10,971 
10,593 

10,240 

9.910 

9.600 

9.309 
9.035 
8,778 

8,533 

14.450 
13.872 
13.339 
12.844 
12.386 
12,237 
11,560 
11,187 
10,838 

10,509 
10.200 

9.909 
9.633 

16,200 
15.553 
14.954 
14.400 
13.886 

13.407 
12,960 
12.542 
12,150 
11,782 

11.435 
11,109 
10,800 

18,050 
17.328 
16.662 
16,044 
15.474 
14.938 
14.440 
13.974 
13.538 
13,128 

12.749 

12,377 
12,033 

20,000 
19,200 
18,468 
17,778 
17.143 
16,552 
16,000 

15.484 
15,000 
14.546 
14. I 18 
13.714 
13.333 

For  a  DiFFEREirt  Stroke.— For  a  stroke  of  39  instead  of  34  in.,  diminish  the  tabu- 
lar tractive  force  for  given  diameter  of  cylinder  and  drivers  by  A.  or  multiply  by  i|  (U). 

For  a  a6  in.  stroke,  increase  the  tabular  quantity  by  A. 
««     ^  i«       it  li         «•        II  II         11  I 

u       ^  II  II  i(  11  li  41  II    1    g^ 

For  a  Different  Size  of  Drivers. — The  tractive  force  is  inversely  as  the  diameter 
of  the  driven,  whence  it  may  usually  be  determined  from  the  above  table  by  a  simple  pro- 
portion, or  computed  directly,  as  also  for  a  different  diameter  of  cylinder. 

One  hundred  pounds  average  pressure  is  as  high  as  can  be  counted  an^  even  in  starting 
from  130  to  140  0)8.  boiler  pressure. 
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Lbft.  per 
sq.  in. 
Boiler  Pr.  129. 
Initial  **    X13.5 
Back     "       a.o 
Mean    "     55^ 


Lbs.  per 
sq.  in. 
Boiler  Pr.  135. 

Initial  **  laa.o 
Back  "  9.6 
Mean    "     48.9 


Lbs.  per 
sq.  in. 
Boiler  Pr.  9iB. 
Initial  **    78.6 
Back     '*     a.8 
Mean    "  33.9 


All  three  of  the  above  diagrams  have  the  same  cut-ofiF,  %.    Had  the  full  boiler  pressure 
been  as  efiFective  as  initial  pressure  in  each  diagram,  we  should  have  had — 


Fig.  134. 

Fig.  135. 

Fig.  136. 

Speed                                     19.8  M. 

31.66  M 

38.76  M. 

Theoretical  mean  pressure  93.66  lbs. 

98.0Z  lbs. 

7«.i5  lbs. 

Actual             "           "         55.4 

48.9 

33» 

Loss  of  pressure 


38.3 


39X 


38.0 


but  there  would  not  ordinarily  be  quite  so  great  a  falling  off  in  initial  pressure, 
although  Fig.  144  shows  a  still  greater  one;  the  main  loss  in  both  cases  being  due 
to  cylinder  condensation.  As  this  is  nearly  constant /^r  hour^  it  becomes  a  very 
«erious  matter  unless  steam  is  rapidly  passing  through  the  cylinders.     It  will 
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Lbt.per 
•q.  in. 
Bolter  Pr.  130. 
Initial  "   133.8 
Back     ''       a.x 
Mean   *'    901.6 


Lbs.  Pit 
sq.  ia. 
Boiler  Pr.  139. 
Initial  "   115. 
Back    "      X.9 
Meal    '*    TM 


Flffs.  134  to  139,  diagraaiB  of  16x34  American  Eni^ioc,  6i-in.  driyen,  taken  on  the 
of  which  details  are  giTen  in  Table  146-7. 


test  trip 


be  seen  that  only  71  per  cent  of  the  boiler  pressure  19  realized  in  the  cylinders, 
and  that  even  then  it  is  developing  a  fairly  high  average  horse-power.  Both 
Figs.  140  and  141  develop  the  effect  of  higher  speed  to  reduce  tractive  force 
very  clearly,  and  also  show,  by  the  comparative  indicated  horse-power,  that  it 
31 
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Table  162. 

Indicator  Tests  of  Mogul  Engine,  i8  x  24,  Cincinnati,  New  Orleans 
&  Texas  Pacific  Railway,  hauling  Train  of  ii  Loaded  and  23  Empty 
Cars,  836,000  Lbs. 


Boiler  pressure 

Cut-off 

Throttle  open.. 
Speed  per  hour 
Av.  cyl.  pres . . 

Ind.  H.  P 

Loss  init.  pres. 


140  lbs. 
16  ia. 

♦ 

29.3  m. 

48.8  lbs. 

680 

34  lbs. 


I\ 


Fig. 


Boiler  pressure 

Cut-off 

Throttle  open.. 
Speed  per  hour 
Av.  cyl.  pres  . . 

Ind.  H.  P 

Loss  init.  pres. 


140  lbs. 
7  in. 

i 

12.5  ni. 

47.0  lbs. 

279 

17  lbs. 


/ 

T'\3 

^ 

^ 

**>. 

U 

t49. 

fl 

Fic.  X43. 

■ 

132  lbs. 

7  in. 

\ 

27.3  m. 

37.7  lbs. 

20  lbs. 

135  lbs. 

7  in. 

Full, 
35.9  m. 
32.7  lbs. 

558 

9  lbs. 

127  lbs, 
7  in. 

\ 
31.2  m. 
30.6  lbs. 

455 
12  lbs. 
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Table  153. 

Indicator  Tests  of  Mogul  Engine,  19  x  24.  Cincinnati,  New  Orleans 
&  Texas  Pacific  Railway,  hauling  a  Heavy  Freight  Train,  28  Cars, 

WEIGHING,  WITH  LOAD,  969,000  LbS.      AVERAGE  SfEED  OF  ALL  TESTS,  26.4 

Miles  Per  Hour.    Average  I.  H.  P.  426. 


Boiler  pressure 

Cut-off 

Throttle  open.. 
Speed  per  hour 
Av.  cJyl.  pres . . 

Ind.  H.  P 

Loss  tnit.  pres. 


no  lbs. 
I2i  in. 

\ 

18.7  m. 

55.7  lbs. 

460 

10  lbs. 


132  lbs. 

7  in. 

f 

27.5  m. 

29.0  lbs. 

351 
20  lbs. 


Boiler  pressure 

Cut-off 

Throttle  open.. 
Speed  per  hour 
Av.  cyl.  pres.. 

Ind.  H.  P 

Loss  init.  pres 


£■ ^rr 

*g^..-^.,i3 

Fio. 

■■  "^^--vj 

Fic. 

146. 

130  lbs. 

«47. 

130  lbs. 

120  lbs. 

130  lbs. 

7  in. 

7  in. 

I2i  in. 

I2i  in. 

\ 

i 

i 

i 

yi.^  m. 

30.6  m. 

21.9  m. 

30.6  in. 

31.8  lbs. 

32.1  lbs. 

43.8  lbs. 

33.9  lbs. 

450 

432 

422 

456 

8  lbs. 

10  lbs. 

33  lbs. 

14  lbs. 
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can  do  no  possible  harm,  so  far  as  the  load  hauled  is  oonccraed.  Figs.  143 
and  143  derclop  the  same  facts  still  more  fordblj.  Seven  of  the  eight  dia- 
grams of  Table  1 52,  it  will  be  seen,  develop  nearly  the  same  horse-power,  600 
being  abou  the  mazimnm  for  this  type  of  engine,  and  amounting  to  35  horse- 
power per  square  foot  of  grate  per  hour — -which  is  more  than  can  be  averaged, 
but  Is  often  reached  for  the  moment  (see  par.  sso). 

990L  Table  153  shows  the  perfonnanoe  of  a  somewhat  heavier  en- 
gine hanling  a  heavier  train,  bat  doing  less  work.  Very  naturally,  the 
effect  of  speed  to  modify  the  average  cylinder  pressure  is  less  oonspicuoos. 
In  the  two  diagrams  given  in  Fig.  147  we  see  the  effect  of  speed  to  re- 
doce  the  effective  pressure  very  clearly,  for  Fig.  146  and  others  show 
that  throttling  alone  a£xx>unts  for  but  a  small  part  of  the  difference. 

9M.  Fig.  148  shows  a  couple  of  diagrams  taken  from  a  test  of  a  Con- 
solidation engine  on  the  same  road  when  doing  fairly  heavy  work,  aboat 
20  H.  P.  per  square  foot  of  grate  per  hour,  or  about  80  per  cent  of  an 
everyday  maximum.  The  way  in  which  the  same  horse-power  is  pro- 
duced and  used  up  in  a  veiy  different  way  is  very  clearly  brought  out. 


sure. 
Lba. 

off. 

TfcnH- 
tie. 

^^  Si 

1 
ladi- 
H.P. 

with- 
oat 
Frem. 
Lbs. 

«5- 
«3- 

9i 

».4 

»-3 

<«S 
<i6 

3$. 

«3$- 

CHAF.   XII.'-ROLLING^STOCK,  485 


CHAPTER  XII. 

ROLLING-STOCK. 

600.  One  of  the  greatest  changes  in  the  recent  history  of  American 
railways,  and  one  which  has  contributed  as  powerfully  as  any  to  the  great 
reduction  in  cost  of  transportation  which  has  taken  place,  is  the  marked 
increase  in  the  average  capacity  of  freight  cars — an  increase  which  has 
been  accompanied  by  a  very  slight  increase  in  the  dead  weight  of  the 
cars.  In  Table  154  are  given  the  leading  dimensions  of  both  the  new 
and  old  standard  freight  cars  of  the  Pennsylvania  Railroad,  which  may 
be  accepted  as  in  a  measure  typical  of  all  American  rolling-stock,  and 
the  contrast  is  at  once  evident. 

This  change  has  taken  place  almost  entirely  since  the  first  edition  of 
this  treatise  was  prepared,  in  1876,  and  is  in  good  part  the  result  (and  the 
most  useful  result)  of  the  narrow-gauge  movement,  which  concentrated 
attention  upon  admitted  extravagances  of  past  administration.  In  part 
it  is  an  indirect  effect  of  the  introduction  of  steel  rails.  A  still  more  po- 
tent cause,  however,  has  probably  been  the  enormous  increase  in  volume 
of  traffic,  especially  in  bulky  freight  to  be  transmitted  great  distances  at 
low  rates,  which  made  the  last  degree  of  economy  indispensable. 

601.  Ten  or  twelve  years  ago,  ten  tons  (20,000  lbs.)  was  the  ordinary 
maximum  load  for  freight  cars,  24,000  lbs.  only  occasional,  and  30,000 
lbs.  almost  unheard  of;  but  of  the  capacities  now  specified  (1885),  40.000 
lbs.  is  more  common  than  any  other,  anything  less  than  28,000  or  30.000 
quite  exceptional,  and  50.000  lbs.  no  longer  rare.  There  were  in  1885, 
180  flat  cars  and  10  box  cars  of  60,000  lbs.  capacity  on  the  Northern  Pa- 
cific, and  from  2  to  10  of  the  same  capacity  on  a  number  of  other  roads. 
Of  50,000-lb.  or  25-ton  cars  there  are  far  more,  numbering  several 
thousands  on  many  roads,  and  this  bids  fair  to  become  the  standard  coal 
car ;  while  there  are  not  a  few  box  cars  in  use  of  that  capacity.  As  fair 
evidence  as  any,  perhaps,  of  the  gieat  increase  in  the  average  car-load  in 
recent  years  is  the  classification  list  of  the  Pennsylvania  Company,  given 
in  Table  155,  which  includes  all  the  freight  rolling-stock  of  that  com- 
pany's system,  existing  in  sufficient  numbers  to  form  a  class,  in  1885. 
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Table  155  is  interesting,  not  only  as  giving  the  average  capacity,  but 
for  the  variety  of  dimensions  appearing  among  the  standard  types  of  a 
single  line.  It  will  be  seen  that  in  these  13  classes  there  are  10  different 
lengths  (not  counting  differences  of  less  than  an  inch),  and  9  different 
widths,  ranging  by  jumps  of  a  few  inches  each  from  7  ft.  5  in.  to  8  ft.  1 1 
in.;  all  in  freight  service  only.  This  diversity  is  in  part  because  the  cars 
must  be  adapted  to  many  different  uses,  but  in  the  main  it  is  evidence  of 
the  fact  that  a  process  of  evolution  is  still  going  on,  so  that  the  rolling- 
stock  of  the  country  is  for  the  present  in  a  transition  state.  The  general 
tendency  of  this  process  can  alone  be  stated  :  to  increase  the  capacity  of 
freight  cars  up  to  25  or  even  30  tons  of  paying  load,  and  perfect  their  con* 
struction  so  that  such  loads  may  be  handled  with  safety,  at  fairly  high 
speeds. 

602s  Two  changes  which  may  reasonably  be  expected  to  come 
about  in  the  next  few  years  will  greatly  strengthen  this  tendency,  and 
probably  materially  modify  the  handling  of  freight  trains  as  well — the 

Table  155. 

Classification   List  of  Freight  Cars  of  the  Pennsylvania  Company, 

1885. 


Kino  op  Cah. 


ClaM. 


Insidb  Dimbnsions. 


Length.         Width. 


Height. 


Standard 
Capacity. 


Long  box*... 

Box* 

Refrigerator. 


ProTision 

Stock  (standard) . 


Gondola  (standard) 

(widened) 

**  (standard,  long)  . . 
Drop  bottom  (standard)*. . . 
Hopper  bottom  (suodard)*. 
Stone  flat  (standard) 


0. 

M. 

R. 

M.ftO. 
M.&0. 

O. 
P.  B. 
P.  D. 
P.E. 

B. 

D. 

C. 

S. 


fL  in. 
33  lo^ 

^   aM 

ai    5 

a3    « 

33  K> 
»9    aYa 

39  m 

33  o 

33  o 

93  s 

35  7 


ft.  in. 
8    4M 
7"J4 
7««^ 
7  zo 

7  xo 

8  S 
8  3 
8  o 
8  4 
7  5 
7    S 

7  7 

8  XX 


ft.  in. 
7    4 
5k44 
5    8)i 
5  xo 

5  xo 
7    « 

6  9 
a  6 
a  6 
a  6 
a  6 
3  XX 


lbs. 
96,  30,  40.ooa 


40,000 

40,000 

40,000 
a6,  38,  30,000 
96.  30,  40,000 
50,000,  60,000 

40,000 

40,000 

50,000 

50,000 


Standard  height  of  floor  from  rail,  all  cars,  4.0H.  P.  D.  gondolas,  built  before  present 
standards  were  adopted,  have  sides  only  ao  in.  and  a  ft.  high. 

The  weights  of  these  cars  are  substantially  the  same  as  those  for  the  Pennsylvania 
Railroad,  given  in  the  preceding  table,  those  marked  *  being  substantially,  if  not  exactly, 
the  same  cars.  . 
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adoption  of  some  form  of  automatic  coupler,  and  the  adoption  of  a 
freight-train  brake.  The  effect  of  all  these  causes  combined  will  prob- 
ably be  to  assimilate  the  handling  of  freight  trains  more  and  more  to  the 
handling  of  passenger  trains,  except  that  the  speed  will  be  much  more 
variable :  as  low  as  now  on  heavy  grades,  but  very  much  higher  on  the 
easier  sections  of  the  line,  where  great  tractive  force  is  not  demanded, 
and  where,  consequently,  higher  speed  is  entirely  feasible.  As  the  ordi- 
nary passenger  piston  speed  is  not  found  to  be  injurious,  we  may  expect 
with  some  confidence  that  at  no  distant  day  maximum  freight  speeds  of 
28  to  30  miles  per  hour,  which  would  give  about  the  same  piston  speed, 
will  be  established  in  general  practice. 

The  effect  of  this  change  will  be  to  greatly  facilitate  the  hauling  of 
heavy  trains,  even  without  considerable  modification  of  gradients,  for 
reasons  discussed  in  Chapter  IX.,  and  elsewhere.  With  the  more  per- 
fect road-beds  and  track  which  become  every  year  more  general  there  is 
no  reason  to  believe  that  wear  and  tear  will  be  materially  increased, 
while  the  cost  of  power  per  ton-mile  will  certainly  be  rather  less  than 
more,  not  only  because  of  the  less  time  afforded  for  radiation  of  heat 
from  the  exterior  of  the  locomotive  and  journal-boxes  and  interior  of  the 
cylinders,  but  from  less  destruction  of  energy  by  brakes,  since  it  can  be 
stored  in  the  train  in  the  form  of  velocity,  and  afterwards  used,  to  a 
much  greater  extent. 

603f  The  primary  requirement  for  the  attainment  of  this  desirable  end 
is  the  adoption  of  a  freight-train  brake,  and  fortunately  there  now  appears 
every  prospect  that  some  approved  form  of  freight-train  brake  will  come  into 
general  use  within  a  few  years,  and  thus  greatly  simplify  the  problem  of  ob- 
taining the  most  favorable  virtual  gradients  cheaply,  in  addition  to  the  direct 
advantaj?es.  The  latter  alone  are  much  considered  by  the  public,  but  on  cer- 
tain lines  at  least  their  effect  on  the  virtual  gradients  will  almost  certainly  be  of 
more  financial  importance,  and  make  the  expenditure  for  train-brakes  a  most 
profitable  one.  independently  of  the  greater  safety  and  convenience. 

604.  The  ultimate  solution  of  the  problem  of  automatic  couplers  is  a  more 
doubtful  matter,  and  it  may  be  well  on  toward  the  close  of  this  century  before 
automatic  couplers  come  into  use.  To  the  highest  efficiency  of  train-brakes 
they  are  almost  essential,  and  the  breaking  in  two  of  trains  is  another  evil, 
tending  to  discourage  the  hauling  of  heavy  trains,  which  they  will  very  largely 
remedy.  The  chief  obstacle  to  their  introduction  is  and  has  always  been,  not 
the  mechanical  difficulty  of  the  problem,  but  the  fact  that,  owing  to  the  contin- 
uous interchange  of  cars,  no  real  benefit  would  be  derived  from  such  a  coupler 
until  it  had  come  into  almost  universal  use,  whereas  a  passenger-coupler  was 
as  useful  to  the  road  applying  it  as  it  ever  could  be,^as  soon  as  it  was  applied 
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to  their  own  cars,  or  even  to  a  few  trains.  The  consequence  of  this  difference 
is  that  the  usual  cut-and-try  process  of  development  and  survival  of  the  fittest 
was  impossible  wiih  freight  couplers,  whereas  the  first  practicable  passenger- 
coupler  was  adopted  by  a  few  roads  almost  immediately,  from  which  thie  conta- 
gion of  example  sped,  each  gaining  the  full  benefit  of  their  own  expenditure  as 
soon  as  made,  and  losing  nothing  by  the  backwardness  of  others. 

The  greatest  immediate  obstacle  to  a  general  agreement  on  some  one 
freight-coupler,  or  on  two  or  more  couplers  working  well  together,  is  the  exist- 
ence of  two  distinct  types  of  such  couplers,  which  have  become  known  as  the 
*'  link"  and  (by  a  somewhat  awkward  and  inappropriate  term)  **  vertical-plane" 
or  lateral-hook  couplers.  The  fink  type  resembles  more  or  less  closely  the 
ordinary  form  of  coupler,  but 
arranged  to  work  automatical- 
ly, and,  in  the  best  types,  dis- 
pensing with  loose  links  and 
pins.  The  hook  type  is  model- 
led after  the  couplers  which 
have  been  so  successful  in  pas- 
senger service.  Fig.  149  shows 
one    of    the    most   approved  ^'«-  »49.-Am«s  (Lihk)  Car-couplbk. 

forms  of  link-couplers— the  Ames,  and  Figs.  150,  151  one  of  the  most  approved 
forms  of  hook-couplers — the  Janney.     Neither  of  these  couplers  has  been  se- 


FiG.  150. 
Jannby  (Hook)  Cak-couplbr. 


Fig.  151. 


lected  for  illustration  as  the  best  of  its  type,  but  merely  as  fairly  representative 
and  among  the  best  and  most  approved. 

605t  Each  of  these  types  has  strong  advocates,  but  it  may  be  expected  with 
some  confidence  that  the  hook  type  will  ultimately,  and  perhaps  very  speedily, 
prevail,  for  the  reason  that  it  insures  a  steadier  and  smoother  motion  of  the 
train  by  doing  away  with  loose  slack,  which  is  the  chief  provocative  of  breaking 
in  two  of  trains  and  of  broken  draw-bars  and  other  damage,  while  it  has  been 
proved  not  to  be  of  appreciable  advantage  in  starting  heavy  trains.     There  is 
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a  general  impression  to  the  contrary,  and  not  a  little  floating  evidence ;  but  in 
careful  tests  at  Burlington,  la.,  1886,  it  was  found  that  there  was  nothing 
gained  by  loose  slack  more  than  could  be  secured  by  first  backing  the  locomo- 
tive againsc  brakes  set  at  the  rear  of  the  train,  and  so  compressing  the  springs 
throughout  the  train.  On  the  locomotive  starting  forward  the  compressed 
springs  give  a  push  to  each  car,  and  this  push  seems  to  be  more  effective  than 
when  the  same  thing  is  done  with  a  train  having  slack. 

As  several  good  couplers  of  each  type  now  exist  which  will  work  quite 
well  together,  nothinir  now  impedes  a  decision  of  the  coupler  question  except 
the  existence  of  these  two  types,  each  of  which  has  certain  advantages. 
The  advocates,  of  each  are  indisposed  to  proceed  very  actively  with  the  equip- 
ment of  their  cars  until  the  vexed  question  of  a  choice  is  settled. 

606f  In  Table  156  are  given  various  details  as  to  certain  very  large  or 
heavy  freight  cars,  and  in  Table  157  the  leading  dimensions  of  the  more  usual 
passenger  cars.  In  respect  to  the  latter,  the  tendency  is  more  and  more  toward 
the  use  of  the  heavy  sleeping  and  drawing-room  cars  for  a  large  percentage  of 

Table  156. 
Dimensions  of  Certain  Very  Large  and  Heavy  Fb.eight-Cars. 


Furniture 

Car 
Chicago  & 

Railway. 


M.  C.  B. 

Sundard 
60.000-lb. 
Box  Car. 


PileHlriv«r 

Car 
Ga.  Central 
Railroad.t 


Philadelphia 
&  Reading 
Staodafd 
Coal  Car. 


Length  over  sills 
Width  over  sills. 
Length  over  roof 
Width  over  roof. 
Inside  length  . . . 

**       width  . . . . 

**      height.... 

Extreme  height . 

length. 

Total  wheel-base 

Weight 

Capacity 


ft. 

38 

8 


in. 

O 

6 


38     7i 

9     li 

37     6i 

8    oi 

8     5* 

13    8i 

40  Hi 

31  lof 


40,000  lbs. 


ft.     in. 
35     O 


9 

34 

9 


ft.  in. 
44  O 
10    o 


II  10* 
31    6 


60,000  lbs. 


32,000  lbs. 
+39.000    " 


ft.  in. 

24  o 

7  6 

22  o 

7  6 


7  II 
24    6 

'  18.480  lbs. 
56,000    " 


*  To  top  of  brake-ihaft,  la  fL  10  in. 

t  Leaders  to  hammer,  40  ft.  hlgrh.  ukincr  a  pile  z8  in.  X  50  ft.;  58,000  lbs.  on  one  truck  when 
moved  back  to  let  the  front  of  the  car  project.    Four  trucks  in  all.    Hammer,  8000' Ibi. 
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the  travel,  and  many  through-trains  consist  of  them  almost  exclusively — ^a  fact 
which  tends  to  make  the  rate  of  long  grades  and  of  grades  at  stations  of  almost 
as  much  importance  to  them  as  to  freight  trains,  but  owing  to  the  fact  that,  by 
varying  high  velocities  slightly,  a  great  difference  in  tractive  power  on  up 
graces  results,  and  all  but  quite  long  grades  may  be  operated  almost  as  virtual 
levels  (par.  397),  the  disadvantage  of  dead  weight  is  very  much  less  in  passen- 
ger service  than  is  sometimes  assumed,  and  the  tendency  toward  luxury  in  that 
respect  may  be  expected  to  continue. 

Drawings  and  dimensions  of  a  great  variety  of  cars,  and  of  all  car  details, 
will  be  found  in  the  Car-Builders'  Dictionary,  as  revised  by  the  writer. 

Table  167. 
Leading  Dimensions  and  Weight  of  Sundry  Passenger  Cars. 


PsNNA.  Railroad. 
Standards. 


Lbmgth. 


Body. 


Out  to 
Out. 


Width. 


Body.      Max. 


Height. 


Weight 


Capacity. 


Weight 

One 
Truck. 


PaaMoger* 

Baggage 

Potul 

Sleeper  (old  style). 


ft.  in. 
t46    6 

40    o 

t6o    9^ 

S58    < 


ft.  in. 
5«  9 
46  o 
66ii« 

64    8 


ft.  in, 
9  10 

9  io}4 
9  io>4 


ft.  in 
10    1^ 

10    iH 
10    i» 


ft.  in. 
14    i9^ 
X4    iM 
14    iH 
13  xo 


lbs. 

•44,989 

33.000 

58,000 


Pass. 
5x 

ao,ooo  lbs. 


lbs. 
7,ao< 


DioingKC,  B.  &0.). 

Monarch  sleeping-cars.. 

Mann  sleeping-cars. 

Parlor  Car  (B.&O.R.R.) 

Woodruff  sleeper. . . . 

Harl.  &H.Co.,ist-class 
passenger 


64  o 
58  o 
49    6 


65    o 
71    o 

57    8 


9    6 


9    6 


10    6 


10    3 


X4    a 


14  o 

15  5 

13    6 


89,500 
75fOOO 
7X,ooo 
70,000 
60,000 


|x5fSoo 


*  The  Lehigh  Valley  standard  passenger  car,  of  the  same  general  dimensions  as  this,  weighs 
4S,X36  lbs.;  one  truck,  8694  lbs. 

t  Centre  to  centre  of  truck,  33  ft.;  7  ft.  wheel-base. 

X  Centre  to  centre  of  truck,  46  ft.  afli  in  ;  10  ft.  wheel-base. 

I  Centre  to  centre  of  truck,  44  ft.;  14  ft.  wheel-base. 

I  Six-wheel,  10  fu  6  in.  wheel-base. 

Sleeping-cars  have  usually  la  sections  and  a  state-room  and  smoking-room ;  sometimes 
only  xo,  rarely  14;  and  a  few  cars  have  16  sections,  but  without  state-room  or  smoking- 
room.  Many  sleepers  and  parlor  cars  weigh  75,000  to  78,000  lbs.  Pullman  sleeping-cars 
built  for  English  service  are  much  narrower  than  in  American  practice,  and  weigh  only 
some  48,000  lbs. 
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CHAPTER  XIII. 

^.         ^  TRAIN     RESISTANCE. 

607i  Although  over  fifty  years  have  passed  since  experimental  inves- 
tigations in  respect  to  it  began,  there  is  no  single  element  of  train  re- 
sistance whose  laws  can  be  said  to  be  definitely  known.  Within  the 
years  1875-1885.  however,  much  progress  has  been  made,  and  although 
our  knowledge  is  still  defective,  yet  the  limits  of  error  are  now  quite 
narrow. 

608.  Train  resistance,  properly  so  called,  may  be  defined  as  the  sum 
of  all  the  resistances  which  constitute  a  tax  upon  the  adhesion 
of  the  locomotive ;  thus  excluding  all  those  resistances  which  are 
internal  to  the  locomotive  itself,  and  hence  are  a  tax  upon  the  cylinder 
power  only,  which  is  a  much  less  serious  matter.  These  latter  resist- 
ances are  (i)  all  the  friction  of  the  valve-gear,  piston,  and  connecting- 
rods,  and  (2)  all yi7«r«a/- friction  of  the  driving-wheels.  The  resistances 
which  do  tax  the  adhesion  are  (i)  the  ri;///«^-friction  proper  (between 
wheel  and  rail,  Fig.  152)  of  the  drivers,  with  (2)  both  the  rolling  and  the 
journal  friction  of  the  truck-wheels,  or  of  any  other  wheels  not  drivers ; 
(3)  all  head  and  other  atmospheric  and  oscillatory  resistance  of  the  loco- 
motive ;  (4)  all  grade  resistance  of  the  locomotive  and  {5)  all  resistances, 
of  every  kind,  of  the  train  behind  the  locomotive. 

609t  Simple  as  would  seem  the  problem  of  determining  what  is  and 
what  is  not  a  tax  upon  the  adhesion,  frequent  errors  have  arisen  in  de- 
termining it,  both  by  including  among  the  resistances  which  tax  the  ad- 
hesion the  journal-friction  of  the  drivers  and  even  the  friction  of  the 
machinery,  and  by  excluding  from  it  the  atmospheric,  oscillatory,  and 
even  grade  resistance  of  the  locomotive. 

610i  It  seems  especially  plausible  to  assume  that  all  resistances  which  would 
still  exist  if  the  engine  were  a  dead  engine,  with  disconnected  side  rods,  hauled 
by  another  engine  in  front  of  it.  are  a  tax  upon  the  adhesion  when  the  engine 
is  under  steam.  This  is  not  correct,  for  it  includes  as  a  tax  on  the  adhesion 
the  considerable  item  of  the  journal  friction  of  the  locomotive. 

The  true  test  for  what  is  and  is  not  a  tax  upon  the  adhesion,  is  to  conceive 
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the  locomotive  to  be  stationary  and  lifted  from  the  rails  with  belts  on  the 
drivers.  Whatever  power  would  then  be  lost  by  friction  within  the  locomotive 
itself,  before  it  reached  the  belts,  is  similarly  consumed  in  the  locomotive  with- 
out taxing  the  adhesion.  AH  the  remainder  of  the  power,  including  any  loss 
by  the  friction  or  wear  of  belt  or  driver,  would  be  transmissible  only  by  the  ad- 
hesion of  the  belt  to  the  driver,  and  the  measure  of  that  adhesion  would  be  the 
measure  of  the  net  power  of  the  engine  aside  from  its  own  internal  friction. 

The  locomotive  engine,  in  fact,  is  to  all  intents  and  purposes  a  mechanical 
equivalent  for  a  stationary  engine  with  fly-wheel  and  belt,  the  rail  being  the 
belt.  Only,  instead  of  the  engine  being  stationary  and  the  belt  moving,  the 
belt  is  stationary  and  the  engine  moves  along  it.  The  locomotive,  it  is  true, 
uses  a  large  part  of  its  power  in  raising  and  lowering  itself  on  grades,  but  a 
stationary  engine  might  easily  be  made  to  do  the  same  without  altering  any  of 
its  essential  features. 

611.  Regarding  train  resistance,  therefore,  as  the  sum  of  all  those  re- 
sistances which  tax  the  11      v    1 
adhesion,  they  may  be  ^      ^^ 
subdivided  i&  follows : 

1.  The  journal'friC' 
tion,  between  journal  and 
bearing.  ^«g-  «5a. 

2.  The  rolling-friction  proper^  between  wheel  and  rail,  from  the  cause 
outlined  in  Fig.  152. 

Both  these  together  are  commonly  included,  both  in  this  volume  and 
elsewhere,  under  the  general  name  of  rolling-friction,  and  their  ag- 
gregate only  has  been  determined  with  approximate  exactness.  Experi- 
ment indicates  that  their  aggregate  varies  somewhat,  but  not  materially, 
with  the  velocity. 

612.  The  three  following  are  known  collectively  as  the  "  velocity  re- 
sistances : "  and  experiment,  so  far  as  it  goes  (which  is  not  far),  seems  to 
agree  with  the  requirements  of  theory,  that  they  should  vary  as  the 
square  of  the  velocity  : 

3.  Atmospheric  head  and  tail  resistance,  including  the  head  resistance 
of  the  locomotive  and  of  the  front  car  above  the  tender,  and  that  results 
ing  from  the  suction  of  the  last  car. 

4.  Atmospheric  side  resistance^  including  that  between  the  successive 
cars. 

5.  Additional  rolling  and  journal  friction  resulting  from  oscillation 
and  concussion. 

As  with  the  rolling-friction,  the  aggregate  of  these  three  items,  and 
especially  of  the  last  two,  is  far  better  known  than  the  separate  impor* 
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tance  of  each.  The  doubt  on  this  subject  goes  so  far,  indeed,  that  some 
modern  formulae  of  reputation  (e.g.,  the  two  compared  with  the  author's 
in  Table  i66)  assume  the  velocity  resistance  to  be  all  atmospheric,  while 
others  assume  it  to  be  all  oscillatory. 

613t  An  additional  velocity  resistance,  but  one  not  commonly  so 
called,  and  too  easily  forgotten  to  be  an  element  of  train  resistance  at 
all,  although  an  essential  and  important  element  thereof,  is — 

6.  Stopping  and  starting  resistance.  The  nature  of  the  large  addition 
which  it  makes  to  the  permanent  train  resistance  has  been  considered  in 
par.  368  et  seq. 

Finally  we  have,  as  the  only  known  and  invariable  element  of  train 
resistance — 

7.  Grade  resistance,  which  is  sensibly  the  same  rate  per  cent  of  the 
total  weight  of  the  train  as  the  rate  per  cent  of  the  grade ;  i.e.»  20  lbs. 
per  ton  of  2000  lbs.  for  each  i  per  cent  of  grade  (par.  382). 

On  badly  located  lines  only  we  need  also  to  consider — 

8.  Curve  resistance.  On  any  well-located  line  its  amount  is  consider- 
ed only  for  the  purpose  of  making  such  reduction  of  grade  as  shall 
eliminate  it  altogether.  Therefore,  after  once  completing  such  a  line  it 
does  not  constitute  an  element  of  train  resistance  which  affects  the 
movement  of  trains. 

614i  Another  element  of  train  resistance,  in  a  certain  sense,  is  brake-fric" 
Han,  While  it  will  be  most  appropriately  considered  in  this  chapter,  as  relate 
rng  to  its  general  subject,  it  can  only  in  a  very  figurative  sense  be  said  to  be  an 

element  of  train  resistance. 


Head', 


*i5V. 


properly  so  called.  The 
simplest  method  of  compu- 
ting the  efficiency  of  brakes 
is  given  beneath  Table  118. 
page  336,  and  Fig.  153 
outlines  the  principle  of 
the  method  there  given.  It 
need  only  be  added  that  the 
average  retarding  efficiea- 
cy  of  brakes  may  be  now 
(1886)  considered  as  from  10  to  14  per  cent  «//A^  load  on  the  braked  wheels  \ti  pas- 
senger  service,  with  air-brakes,  and  from  ai  to  5  per  cent  with  hand  and  driver 
brakes  on  heavy  freight  trains.  The  safe  pressure  on  the  brake>shoes  is  not 
much  over  two  thirds  of  the  load  on  the  wheels.  The  maximum  retardation 
which  has  ever  been  realized  was  with  an  ingenious  apparatus  devised  by  Mr. 
George  Westinghouse,  by  which  the  pressure  was  very  great  at  high  speeds  and 


pu 

STOP  ON  DESCENDING  GRADE 

Fig.  153. 
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Table  158. 

Maximum  Ekfxcibncy  op  Power  Brakes  during  all  Parts  of  Stops  in 
Passenger  Service  or  with  Short  Freight  Trains. 

[Abttncted  from  computations  by  the  writer,  being  averages  of  a  large  number  of  stops.] 


ATerage 
Per  Hour. 

Ratios  or  Brakb  Rbtarda- 

TiON  to  Load 

OH  Brakbd  Whbkls. 

Ratios  op  Brakb 

Rbtardation  to 

Prbssurb  on 

Brake-blocks. 

PORTIOICB  OF  StOFS. 

Westinghouse 
Brake. 

Smith 

Vacuum 

Brake. 

Galton.    Theoreti- 
cal (Table  iia) 
Uniform  Pressure. 

Regular 
Stop. 

Against 
Engine. 

After  10 
Sections. 

Initial. 

l^aax/rmction  of  loo  ft 

Last  tvtit  ICO  ft 

8  to  ID 

so 

98 

35 

40 

44 

47. 5 
50 
Sa 

ao.9 

13.9 

X4.7 

13. 75 

xa.9 

X4.3 

14.8 

»4-75 

(4.5) 

19.3 

19. 9 

14.5 

XI. 95 

\    '3-25 
\    13.8 

X3.3 

(xx.6) 

(8.6s) 

19. 3 
xx.6 
X1.6 

14. 45  I 
9.95  J 

10.75 

S-351 
8.9   S 

8.4 

8.7 

a4.o 
X3.3 

XX. 9 

8.5 
7.7 
7.3 
7.0 
6.7 
6.4 

as.o 
x8.a 

Prccedinsr  too  ft. 

X7.X 
X5-3 
X4.4 
X3.8 
13.'* 

•4       41 
M        «4 

«    »• 

M      U 

••      M 

la  0 

t»      (t 

IX  0 

ATcrages,  excluding  last 
fraction  of  xoo  f t 

30  to  5a 

X4.X5 

13.68 

XO.OO 

8.6 

X4.35 

N.  B.— The  "average  speed**  given  in  the  first  line  of  this  table  is  for  the  period  of  a 
stop  beginning  at  15  to  20  miles  per  hour  and  ending  at  tero,  so  that  it  averages  8  to  xo 
miles  per  hour. 

For  the  original  records  of  these  stops,  with  very  valuable  further  data  on  brake 
efficiency  and  the  laws  of  brake  friction,  see  Dredge's  **  Pennsylvania  Raih>oad  "  (Wiley  & 
Sons). 

From  analysis  of  these  and  other  data  the  writer  concluded  that  the  following  ratios, 
represent  the  maximum  efficiency  of  brakes  in  ordinary  practice,  being  such  as  is  fairiy 
attainable,  and  is  in  fact  attained  under  favorable  conditions  with  all  in  good  order  and 
with  the  best-known  appliances  : 

Retardation  0/  Brakes  in  per  cent  0/  Load  on  Braked  Wkeels. 

Witk  special  apparatus  not  in  practical  use : 

About  onefi/th^  or  20  per  cent  at  all  speeds. 
Witk  efficient  power  brakes  0/  ordinary  type : 

At  speeds  decreasing  from  15  to  30  miles  per  hour,  about  oneflftk  or  20  per  cent. 

At  all  speeds  exceeding  15  to  30  miles  per  hour,  about  one  seventk,  or  14.14  per  cent. 

For  entire  stops  of  long  trains  at  high  speeds,  including  lost  time  in  applying  full 
brake-power,  one  eigktk  to  one  nintk. 
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was  reduced  automatically  as  the  speed  fell,  so  as  to  keep  the  retardation  just 
within  the  nearly  constant  force  necessary  to  skid  the  wheels,  which  is  one 
fourth  of  the  insistant  weight.  This  apparatus,  moreover,  was  applied  only  to 
a  single  car,  and  thus  did  away  with  another  serious  obstacle  to  ibe  efficiency 
of  brakes — that  it  takes  a  considerable  time  after  they  are  applied  on  the  engine 
for  them  to  even  begin  to  apply  on  the  last  car.  With  50-car  freight  trains 
over  ten  seconds  is  lost  in  this  way. 

With  this  apparatus  an  average  efficiency  of  over  0.2  was  obtained  for  the 
entire  stop;  but  it  has  never  been  introduced  into  service,  extreme  efficiency 
not  being  the  end  aimed  at  so  much  as  cheapness,  simplicity,  and  certainty 
of  action.  It  is  possible  that  the  near  future  will  bring  about  considerable 
differences  in  the  brake  question,  and  until  then  it  is  dangerous  to  prophesy. 

61&.  In  the  analysis  of  the  preceding  elenients  of  train  resistance,  and 
in  presenting  and  reconciling  the  inconsistencies  of  the  experimental 
facts  on  record,  a  volume  might  easily  be  written,  and  perhaps  not  un- 
profitably ;  but  for  our  immediate  purpose  it  will  suffice  to  dismiss  at  once 
a  large  fraction  of  such  experimental  facts—or  what  purport  to  be  such, 
but  are  not— as  for  one  reason  or  another  worthless  as  practical  guides. 

616s  From  a  practical  point  of  view,  train  resistance  must  be  considered 
from  two  aspects,  viz. : 

I.  As  respects  freight  trains,  to  which  speed  is  unimportant  compared 
with  hauling  the  largest  possible  loads  over  the  points  of  maximum 
resistance. 

3.  As  respects  passenger  trains,  to  which  the  possibility  of  high  speed  is 
the  more  important  consideration. 

In  each  case  formulae  which  deal  with  the  car  resistance  only,  neglect- 
ing the  head  and  rolling  resistance  of  the  engine,  are  comparatively 
valueless.  What  we  need  to  know  most  is  the  sum  of  all  the  resistances 
which  tax  the  adhesion.  We  will  consider  each  class  of  train  resistance 
separately. 

FREIGHT-TRAIN  RESISTANCS. 

617t  The  best  existing  evidence  known  to  the  writer  as  to  what  is  the 
absolute  amount  of  the  train  resistance  of  entire  American  freight  trains 
in  the  ordinary  routine  of  service  are  the  observations  made  at  the  Bur- 
lington, la.,  first  (1886)  series  of  brake  tests.  These  tests  were  for  the 
primary  purpose  of  determining  precisely  how  much  difference  there 
might  be  in  the  normal  train  resistance  of  the  various  trains,  apart  from 
the  action  of  the  brakes.    They  were  made  by  the  "  gravity  method  "  do- 
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scribed  in  Appendix  A,  the  train  being  caused  to  approach  the  starting 
post  at  as  nearly  as  might  be  20  miles  per  hour,  when  steam  was  shut  off 
and  the  train  permitted  to  run  over  a  very  slight  down  grade  till  it  came 
to  a  stop.  It  was  then  caused  to  approach  a  succeeding  stop-post  at  a 
sharp  down  grade,  having  a  slightly  curved  alignment,  at  5  miles  per 
hour,  and  permitted  to  acquire  what  velocity  it  would  (about  35  miles 
per  hour)  for  a  certain  distance.  There  was  no  wind ;  and  the  ther- 
mometer averaged  about  So**  Fahr.  The  results  of  the  tests  are  summa- 
rized in  Table  160  and  Fig.  154,  which  maybe  accepted  as  an  almost 
absolutely  accurate  record  of  actual  resistances  *  over  the  entire  range  of 


Fig.  154.— Results  op  the  Burlington,  Ia.,  Tests  op  the  Resistance  op  Entire  Traiii8^ 
AS  Summarized  in  Table  160, Page  500.' 
[Computed  by  the  method  shown  in  Table  159,  on  foilowinfir  page,  and  in  Appendix  A.^ 
(The  dotted  lines  give  the  tests  made  on  curved  trsck  corrected  for  curve  resistance  as  per 

Table  t6o.    The  dotted  line  marked  '*  A.  M.  W."  is  chat  given  by  the  writer's  formulie,  rig. 

163  and  Appendix  A.) 


*  As  the  writer  was  referee  of  thes**  u-^is  he  was  familiar  with  the  condition 
of  the  cars  and  all  other  modifying  circumstances.     Therefore  he  can  voucli 
for  the  accuracy  of  the  results,  which  seem  somewhat  peculiar, 
32 
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Table  159. 

Manner  of  Computing  Gravity  Tests  of  Train  Resistance  op  Entirb 

Freight  Trains. 

Speeds  decreasing  from  20  miles  per  hour — 35  mixed-car  trains,  za  loaded,  13  empty,  with 
dynamometer  car  and  way  car — American  17  x  34  in.  engines. 

[Computed  by  the  writer  from  teat  runs  down  a  slight  grade  with  steam  shut  off,  at  the 
Burlington,  la.,  freight-train  brake  tests,  July,  1886.] 
(This  table  covers  only  the  computation  of  the  four  lowest  resistances  in  Fig.  154, 
marked  **  Westinghouse  Tangent.") 


Station. 

Blev. 
Track  at 
ag.of 
Tram. 

Speed. 

Miles 

Per  Hour. 

Vel.-Hcad 

(by  Table 

1x8). 

Virtual 
Elevation. 

Differ- 
ences in 
ditto. 

Pounds 
Per  Ton 
Resist- 
ance. 

0 

724.2 
723-0 
721.3 
720.0 
715.8 
710.2 

21.5 
21.3 
20.6 
21.0 
21.0 
23-9 

16.4 
16. 1 
15.1 
15.7 
15.7 
20.3 

740.6 
739-1 
736.4 
735.7 
731-5 
730.5 

1,000 

i:5 

1.7 
4.2 

I.O 

2,000 

'^.OOO 

A  000 

c.ooo 

First  5,000  feet 

21.55 

2  22 

4.44 

6,000 

704.4 
702.4 
701.6 

24.8 
25.3 
25.3 
24.3 
24.2 

21.9 
22.7 
22.7 
21.0 
20.8 

720.2 
725.1 
724.3 
720.3 
718.9 

3.3 
I.I 
0.8 
4.0 
1.4 

7,000.   

8  000 

Q.OOO 

«^,xyv>^ 

10,000 

Second  5.000  feet. .. . 

24.78 

2.12 

4.24 

11.000 

694.4 
692.0 
694.2 
695.0 
697.0 

24.6 

24.5 
21.8 
19.8 
17.2 

21.5 
21.3 
16.9 

13.9 
10.5 

715.9 
713.3 
711. 1 
708.9 
707.5 

3.0 
2.6 
2.2 
2.2 
1.4 

12  000 

13,000 

14.000 

15.000 

Third  5.000  feet 

2.28 

4.56 

...     .... 



16.000 

608.5 
695.9 
693.1 
690.3 
684.4 

14.3 
14.6 
16.2 
16.7 

18.5 

7.3 

6.6 

9.3 

9.9 

12.2 

705.8 
702.5 
702.4 
700.2 
696.6 

1.7 
3.3 
0.1 
2  2 

17  000 

18,000 

19.000 

20,000 

3.6  :;:';::; 

Fourth   5,000  feet 

2.18 1  4.36 

21,000 

682.2 
6S4.3 
632.5 

19.0 
16.4 
15.4 

12.9 

695.1 

693.9 
690.9 

1.5  i 

3.0      ' 

22,000 

23,000 

3  000  feet 

16.93 

1.90          3.80 

Entire  2*1  000  feet 

20.51 

2.  16    1       ^    ^"^ 
2.  10 

.T'.^- 
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As  an  illustration  of  the  accuracy  of  the  method,  at  station  9000  the  resistance  will  be 
observed  to  be  abnormally  large.  The  same  peculiarity  ran  through  all  the  diagrams. 
It  was  found  on  investigation  that  the  track  at  9000  (which  was  in  the  hollow  of  a  grade) 
had  been  reballasted  after  the  profile  levels  were  taken  and  raised  by  some  unknown 
amount  (probably  something  over  a  foot),  accounting  for  the  error.  All  the  irregularities 
of  the  table  are  due  to  two  defects  of  observation  :  (i)  Lack  of  absolute  precision  in  the 
track  elevations,  and  (2)  lack  of  exact  correctness  in  the  speeds  read  off  from  the  dyna- 
mometer record,  which  was  on  a  scale  of  ^  in.  per  mile  per  hour,  or  2  ft.  of  paper  per  mile 
run.  To  attempt  to  compute  the  resistance  separately  for  each  successive  1000  ft.  is  a  very 
crucial  test  of  the  accuracy  of  the  method,  and  a  quite  unnecessary  one  from  a  practical 
point  of  view.  The  computations  over  5000  ft.  stretches  are  very  regular,  illustrating 
that  no  other  method  can  approach  this  in  precision  and  certainty. 

The  weights  of  the  trains  tested  were  as  follows,  in  tons  of  aooo  lbs. : 


Westingbouae. 

Eames. 

American. 

25  box-cars,  empty  weight 

12  loads,  at  20  tons  each 

301 .07 

240. 
0.25 
16.50 
13.55 

261.41 
240. 

39.83 
16.50 

13-55 

344.79 
240. 

16.50 
13.55 

Equalizing  load,  when  used 

Dynamometer  car,  with  15  persona. . . 
Way  car,  with  10  persons 

Total  train 

571.37 
26.54 
14.07 
12.35 
15.15 

571.29 
26.40 
14.52 
12.35 
15.15 

614.84 
25.02 
14.25 
12.35 
15-15 

Engine  on  drivers 

*  *      on  truck 

Tender  empty 

Total  engfine  and  train 

639.48 

339.96 

53.16 

639.71 

300.16 

46.90 

681.61 

382.16 

56.04 

Of  which  there  was  braked 

Per  cent  braked 

Every  box-car  truck  but  one,  as  well  as  the  tender  and  engine  drivers,  had  brakes  ( 
a  very  unusual  proportion. 

All  the  trains  had  Master  Car-Builders'  standard  axles  (39^  X  7  in.),  except  the  Widdi- 
field  &  Button,  which  had  3»4  X  7. 

A  full  report  of  these  tests,  as  prepared  and  computed  by  the  writer,  will  be  found  in  the 
Railroad  Gazette^  June  to  August,  1886.  The  results  of  a  later  series  of  tests 
IN  1887  (see  Engineering  News^  May,  June,  1887)  were  as  follows : 


1886. 
1887. 
1886. 


Average  Speed. 


lies. 
I6i 
13* 
22i 
I6i 


Tangent \ 

3'^^^^* ii887 

Lowest  observed  on  Tangent.. . .  ]  Jgg^ f^ 

ilignest  observed \  J|g 


I4i 


Resistance. 
Lbs.  per  Ton. 

6.62 


7.90 

8.46 
9.60 

4.32 

5.87 
8.50 
7.bi 


7.26 


9.0J 
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Table  160. 

Train  Resistance  of  Entire  Freight  Trains,  including  Engine. 

[Giving  the  mean  resistances  in  pounds  per  ton  (of  aooo  lbs.)  computed  as  shown  in 

Table  159,  with  the  corresponding  velocities  in  miles  per  hour.] 

(EUu:h  of  the  resistances  on  tangent  is  the  average  on  a  run  of  5000  ft.     Each  of  the 

resistances  on  curves  the  average  on  a  run  of  2500  ft.) 


Rbsistancbs  on 
Tangent. 

Resistances  on  Curves. 

Tangent 

Vel. 

Resist. 

Vel. 

Resist. 

Curve. 

Resist.* 

Westinghouse  (C,  B. 
&  0.  cars) " 

16.93 
16.06 

21.58 
24.78 
21.55 

3.80 
4.36 
4.56 
4.24 
4.44 

18.86 
33.90 
34.90 

4.56 
7.56 
6.41 

I  o8' 
2.0O'' 
1.47- 

4.02 
6.2b 
5.68 

.... 

Mean    

20.51 

4.32 

26.33 

6  07 

I   7^' 

can 

* • / 3              J- J 

Eames  (I.,   D.   &  S.  ( 
cars)  and  Widdifield-^ 
&  Button  (L.V.cars)( 

8.42 
18.28 
19.70 

6.50 
6.76 
7.04 

14.03 

24.55 
30.10 

9.68 
9.20 
9.36 

1.08" 

2.6o' 
1.47- 

9.14 
7.90 
8.63 

Mean 

16.82 

6.84 

21.70 

9.42 

1.75''  1     8.55 

American  (St.  L.  &  S.   1 
F.  cars) " 

9.62 
13.72 

7.88 

13.03 
24.45 
30.75 

8.08 
10.40 

7.84 

1.08°        7.54 
2.60"        9.10 
1.47"  !     7-21 

Mean 

11.66 

8.50 

21.19 

8.94 

1.7c*            8-07 

*  Tangent  resistance  determined  by  subiractiog  ^  lb.  per  degree  of  curve  from  the  total 
resistance.  Average  degree  of  curve  determined  by  determining  degrees  of  central  angle 
passed  over  by  head  and  rear  of  train  on  given  distance,  averaging  the  two,  and  dividiqg  by 
number  of  stations. 

Velocities  are  in  miles  per  hour ;  resistances  in  pounds  per  ton. 

practicable  freight  speeds.    The  track  was  in  fair  but  not  remarkably 
good  condition. 

618.  The  conditions  of  the  trains  tested  (which  will  be  seen  to  have 
shown  quite  different  results)  were  as  follows : 

I.  IVestni^ housed  /r«/>/.— Made  up  of  old  cars  in  excellent  running 
order,  with  well-worn  journals  and  wheel-treads.  The  performance  of 
this  train  should  fairly  represent  the  ordinary  conditions  of  practice. 

2.  American  train. — Made  up  of  entirely  new  and  very  heavy  cars, 
which  had  only  run  some  300  to  500  miles  since  leaving  the  shop,  and 

t  The  trains  are  designated,  for  convenience,  by  the  names  of  the  brakes 
with  which  they  were  fitted,  although  these  brakes  had  nothing  to  do  with  the 
tests. 


CHAP.   XII/,— FREIGHT-TRAIN  RESISTANCE,  5OI 

consequently  had  bearings  and  wheel-treads  still  comparatively  rough, 
and  not  fairly  representing  the  average  conditions  of  practice. 

3.  Eamgs  train, — Made  up  of  fairly  old  but  poorly  built  cars,  and 
generally  in  rather  inferior  condition. 

619i  The  effect  of  these  differences  in  the  trains  is  clearly  visible  in 
I*'^g*  154*  where  the  Westinghouse  train  shows  rather  less  than  half  the 
rolling  resistance  of  the  other  two,  or  about  4  lbs.  per  ton  for  all  speeds 
up  to  25  miles  per  hour.  The  general  fact  that  speed  causes  very  little 
increase  in  train  resistance  up  to  speeds  of  30  miles  per  hour  is  clearly 
indicated  ;  and  this  many  other  indications  tend  to  confirm,  as  notably 
various  d3mamometer  tests  made  by  the  Pennsylvania,  New  York,  Lake 
Erie  &  Western,  Chicago,  Burlington  &  Quincy,  and  other  roads,  where 
very  low  car  resistances,  running  down  to  from  2\  to  4  lbs.  per  ton,  have 
been  indicated,  with  little  variation  as  an  effect  of  speed. 

These  latter  tests  alone  would  leave  the  question  open  to  much  doubts 
since  they  do  not  include  any  of  the  head  or  engine  resistances,  which, 
at  high  speeds  become  more  important  than  any  other,  but  the  tests 
given  in  Fig.  1 54  include  all  resistances  and  lead  to  the  same  conclusioa 
so  clearly  as  to  be  unmistakable. 

620.  The  peculiar  manner  in  which  the  Eames  and  American  resistaooe; 

lines  on  curves  cross  each  other,  as  shown  by  the  fol-  . 

ti  o  c 

lowing  sketch,  may  appear  to  indicate  that  there  is 

something  wrong  in  the  computed  results.  This  is  by 

no  means  so.     The  anomaly  may  be  thus  explained  : 

{a)  Each  train  was  made  up  of  25  cars  from  the  same  road  and  built  nearly  ac 

the  same  time. 

(b)  All  freight  cars  are  roughly  built.  The  axles  are  not  likely  to  be  pre^ 
cisely  parallel,  except  by  accident.  To  have  the  axles  enough  out  of  parallel  to 
precisely  fit  a  1°  curve  requires  that  the  wheel-base  shall  be  only  y^  P^<^  longer 
on  one  side  than  the  other,  or  ^  in.  A  lot  of  cars  built  at  one  time  are  very 
likely  to  have  the  error  all  on  one  side. 

(c)  Resistances  a  and  c  (see  sketch  above)  were  on  curves  tumiog  to  the  right; 
resistance  b  was  on  a  curve  turning  to  the  left. 

If,  therefore,  the  American  train  curved  most  easily  to  the  right,  resistances 
a  and  c  would  be  abnormally  loiv,  or  very  near  the  tangent  rate,  and  resistance 
b  abnormally  high:  while,  if  the  contrary  was  the  case,  with  the  Eames  train  re- 
sistance a  and  c  would  be  abnormally  high,  and  resistance  b  abnormally  low,  or 
well  down  toward  the  tangent  rate. 

Whether  this  or  other  cause  led  to  the  variation,  it  is  certain  that  it  was  an 
actual  one,  and  the  fairer  plan,  therefore,  seems  to  be  to  take  the  average  of  both 
trains.     The  throttle  of  each  engine  was  absolutely  tight. 
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621.  The  experiments  by  the  writer  recorded  in  Appendix  A  were 
made  by  the  same  general  method  as  those  just  described,  and  were  the 
first  in  which  the  very  low  train  resistances  for  trains  in  motion  which  are 
now  generally  admitted  were  observed.  They  indicated  that  the  normal 
magnitude  of  the  rolling- friction  at  speeds  of  lo  to  30  miles  per  hour  was: 

For  passenger  and  loaded  freight  cars 4  lbs.  per  ton 

For  empty  freight  cars  and  other  light  loads,      ....  6    '*  " 

For  street  cars  and  other  still  lighter  loads 10    "  •* 

For  freight  trucks  without  load, 14    "         " 

The  starting-friction  is  very  much  higher,  rising  to  over  20  lbs.  per 
ton  in  some  cases.     (See  Appendix  B.) 

622.  Some  experiments  on  train  resistance,  both  on  curves  and  tan- 
gents, made  in  1885  on  the  Breslau-Schmoltz  line  in  Germany,  apparently 
in  an  accurate  and  careful  manner,  but  covering  only  the  resistance  of 
cars  behind  the  tender  and  dynamometer  car,  gave  still  lower  results  than 
these,  as  shown  in  Table  161.  The  tests  covered  also  the  question  of 
remedies  for  oscillation  and  the  advantages  of  a  device  for  radiating  axles 
on  curves,  as  to  which  nothing  important  was  developed.  The  resist- 
ances are  noticeable  as  being  among  the  lowest  ever  reported  for  similar 
speeds.  Similar  tests  on  the  Freiburg-Sulzbrunn  line,  with  the  same 
apparatus  and  by  the  same  individuals,  gave  somewhat  higher  averafje. 

Modem  evidence  to  the  same  general  purport  as  that  which  precedes 
might  be  multiplied  almost  indefinitely,  but  it  appears  needless  to  do  so. 

623.  We  may  conclude,  therefore,  as  to  freight-train 
resistance — 

I.  The  particular  velocity  adopted  is  wholly  unimportant, 
both  because  it  makes  absolutely  but  little  difference  in  the 
resistance,  and  because,  if  the  resistances  are  mounting  too  high 
for  the  power  of  the  engine,  the  speed  can  always  be  cut  down 
at  critical  points.     The  total  work  in  foot-pounds  done  to  move 

Table  161. 

Resistance  of  European  Cars  (16  to  23  ft.  rigid  wheel-base). 

[Reported  in  full  in  the  Railway  Enfrineer,  Dec.  1884  *t  stq.    Resisunce  in  Pounds  Per  Ton. 


Radiating  Axlhs.                  | 

Fixed  Axlks. 

Miles  Per  Hour. 

Limits. 

ATerage. 

Limits. 

Average. 

12.4 
21.8 

28 

2.0     to   3.75 

3.97   to  4.19 

507 

2.65 
4.08 
5  07 

2.42  to   3.75 

3.97  to  4.85 

6.17 

3.09 
4.19 
6.17 
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the  train  is  not  affected  enough  to  have  any  measurable  effect  on 
the  cost  of  power  (see  par.  664). 

2.  The  normal  tangent  treight-train  resistance  in  summer, 
ENGINE  AND  ALL  INCLUDED,  is  often,  and  perhaps  usually,  as  low 
as  4  lbs.  per  ton,  up  to  speeds  as  high  as  25  miles  per  hour,  run- 
ning down  in  cases  to  3  lbs.  and  even  less ;  and,  on  the  other 
hand,  rising  in  cases  as  high  as  6  or  8  lbs.  per  ton  when  the  cars 
are  in  bad  order,  or  against  a  head  or  side  wind,  or  (as  we  are 
about  to  see)  at  winter  temperatures ;  these  latter  figures  being 
a  fair  working  maximum  for  freight  service. 

Four  pounds  per  ton  will  make  a  difference  of  some  2400  lbs.  in  tractive  re- 
sistance with  an  average  train  of  25  cars,  which  will  use  up  the  adhesion  of  4.8 
tons  of  weight  on  drivers,  or  12  to  20  per  cent  of  the  total  load.  — 

624.  It  is  entirely  uncertain  how  much  of  the  so-called  rolling-friction  is 
journai-friction,  and  how  much  rolling-friction  proper.  The  present  proba- 
bilities are  that  most  of  it  is  journal-friction.  Experimental  determination  of 
the  rolling-friction  proper,  apart  from  all  journal-friction,  is  a  matter  of  the 
greatest  difficulty,  and  has  never  been  attempted.  Journal-friction  has  been 
far  more  thoroughly  investigated  within  the  last  few  years,  but  until  then  the 
la^s  of  it  also  had  been  but  little  investigated,  and  what  investigation  had  been 
made  was  largely  erroneous. 

625«  By  some  singular  chance, — probably  the  beautiful  simplicity  of  the  laws 
developed,  which  only  lacked  correctness  to  make  the  laws  of  friction  very 
easily  understood, — some  experiments  made  by  M.  Morin,*  a  French  officer  of 
artillery,  in  1831.  obtained  almost  universal  acceptation  as  a  final  determination 
of  the  laws  of  friction.  There  is  even  at  the  present  day  (1885)  hardly  a  single 
text-book  of  engineering,  at  least  in  English,  in  which  these  laws  are  not  laid 
down  as  facts,  yet  they  are  now  generally  admitted  to  be  entirely  incorrect. 
They  were  in  substance  that  the  coefficient  of  friction  was  independent  both  of 
the  pressure  and  of  the  velocity,  so  that,  once  determined,  it  was  universally 
applicable.  The  range  of  the  experiments  was  very  limited,  and  Morin  himself 
disclaimed  any  extension  of  them  beyond  the  range  of  his  experiments;  but  it  is 
clearly  proven  that  there  are  no  limits  nor  conditions  under  which  his  laws  are 
approximately  true,  since  the  coefficient  varies  materially  both  with  pressure 
and  velocity,  with  both  lubricated  and  unlubricated  surfaces,  and  with  tempera- 
ture and  other  conditions  as  well  ;  as  notably  with  the  character  of  the  surface, 
which  makes  any  general  coefficient  of  *'iron  on  iron,'*  or  *'  iron  on  brass,"  for 
example,  rather  worse  than  useless. 

*  *'  Nouvelles  Exp6riences  sur  le  Frottement.  Faites  ^  Metz  en  1831."  Par 
Arthur  Morin,  Capitaine  d'Artillerie.  128  pp.,  4",  plates.  Seconde  M6moire. 
1832,  103  pp.,  4  ,  plates.     Troisi^me  M6moire,  1833,  142  pp.,  4**,  plates. 
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626i  Prof.  R.  H.  Thurston  was  among  the  first,  if  not  the  first,  to  discover 
and  announce  the  true  laws  of  friction,  in  1876-78,  having  made  a  large  number 
of  experiments  on  an  ingenious  machine  of  his  invention.  The  writer,  in  the 
summer  of  1878,  made  a  series  of  tests  of  rolling-stock  resistances,  summarized 
in  Appendix  A,  by  dropping  cars  down  grades  and  registering  velocities  elec- 
trically, in  which  he  believes  he  was  the  first  to  discover  and  announce  the 
variation  in  coefficient  for  loaded  and  empty  cars  and  the  aggregates  of  4,  6, 
and  10  lbs.,  above  mentioned,  which  at  the  time  appeared  quite  without  prece- 
dent, as  Prof.  Thurston's  results  were  not  at  that  time  generally  known,  and 
were  not  at  all  known  to  the  writer.  A  large  number  of  dynamometer  tests 
on  various  roads  were  made  shortly  after,  and  in   fact  were  then  in  progress. 


wtt^detr*  KD  HUT  rx*  <«i^VTT 


U»  pw  Ibn  T^n  n«tii»«ftOt. 


(The  velocity  given  for  the  nibbinfr-«urfaces  of  300  ft.  per  minute  is  equivalent  to  a  traia 
speed  of  some  34  miles  per  hour.) 

Fig.  155. 

showing  the  same  low  rate  of  4  lbs.  per  ton  or  even  less  for  loaded-car  resist- 
ances, although  empty-car  resistances  were  less  carefully  determined.  Shortly 
thereafter  Mr.  C.  J.  H.  Woodbury  began  tests  of  great  interest  for  mill-work, 
which  give  strong  confirmatory  evidence  of  the  above  results  as  respects  the  gen- 
eral laws  of  friction,  although  not  directly  applicable  to  railroad  practice.  Finally, 
in  1883-4  Mr.  Beauchamp  Tower  made  a  series  of  elaborate  and  remarkable 
tests  under  the  auspices  of  the  Institution  of  Mechanical  Engineers,  which 
appear  to  have  been  the  first  made  in  England  of  a  character  to  reveal  the 
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errors  of  Morin*s  results.     The  Germans  and  French  do  not  appear  to  have 
shown  their  usual  scientific  activity  in  this  matter. 

627fl  All  these  modern  results  agree  in  essentials  with  each  other,  although 
some  have  covered  results  not  touched  by  the  others.  Their  general  results 
and  indications  are  summarized  in  Appendix  B.  Mr.  Woodbury's  results*  begin 
with  the  lowest  pressures,  and  are  shown  in  Table  162,  and  graphically  in  Fig. 
155.  For  the  very  reason  that  this  diagram  is  for  pressures  lower  than  ever 
occur  in  normal  railroad  practice,  it  is  particularly  interesting,  since  it  furnishes 
a  check  on  the  conclusions  which  have  been  reached  by  other  experimenters 
operating  within  the  limits  of  railroad  practice  only,  by  beginning  as  it  were  at 
the  foundation,  and  showing  the  law  of  change  in  journal-friction  from  i  lb.  per 
square  inch  of  journal- pressure  upwards.  There  has  been  added  below  the 
diagram  a  line  showing  the  equivalent  in  pounds  per  ton  of  train  resistance  to 
the  abstract  "  coefficients  of  friction"  given,  as  being  a  unit  better  suited  for  our 
immediate  purpose. 


Table  162, 
Coefficients  of   Friction   with   Very   Low   Pressures,    and    Effect 

THEREON  of  TEMPERATURE. 
[Abttracted  from  records  of  tests  of  C.  J.  H.  Woodbury.] 


PRBSSURB 

or  Fmctioh. 

Total  Friction  at  Tbmpbra- 

TURE  of— 

Per  Cent  of 

Pbr  Sq.  In. 

loo*  to  40*. 

40*. 

xoo*. 

40». 

xoo*. 

Ibt. 

lbs. 

I 

.538 

.138 

.538 

.138 

25.6 

2 

.299 

.080 

.598 

.160 

26.8 

3 

.211 

.060 

.633 

.180 

28.5 

4 

.167 

.050 

.668 

.200 

30.0 

5 

.140 

.044 

.700 

.220 

31.3 

6 

.122 

.039 

.73a 

.234 

32.0 

7 

.109 

.036 

.763 

.252 

33.0 

8 

.098 

.034 

.784 

.272 

34.7 

9 

.090 

.032 

.810 

.288 

35.7 

10 

.084 

.030 

.840 

.300 

35.8 

15 

.063 

.025 

.945 

.375 

39.7 

20 

.053 

.023 

1.060 

.460 

43.3 

25 

.046 

.021 

1. 150 

.525 

45-7 

30 

.041 

.020 

1.230 

.600 

48.8 

35 

.038 

.019 

1.330 

.665 

51. 1 

40 

.035 

.018 

1.400 

.720 

51.5 

*  For  complete  paper,  which  is  full  of  interesting  information  on  friction, 
see  "Measurements  of  the  Friction  of  Lubricating  Oils,"  by  C.  J.  H.  Woodbury, 
Trans.  Am.  Soc.  M.  E.,  1^84-85. 
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628i  The  diagram  is  especially  useful  to  afford  some  indication  as  to  the 
comparative  train  resistance  in  winter  and  summer,  as  to  which  there  are  no 
experimental  records.  Since  the  diagram  fixes,  as  it  were,  a  superior  limit  for 
the  friction  of  railroad  journals,  we  might,  on  studying  it,  fairly  draw  three 
conclusions  : 

I.  Since  friction  can  in  no  case  be  less  than  zero,  lines  representing  all 
possible  loads  on  railroad  journals  must  lie  in  the  narrow  space  at  the  left  of 
the  diagram  between  the  zero  line  and  that  for  40  lbs.  per  square  inch  pressure, 
which  is  the  last  given.  This  means  that  all  railway-journal  friction  ought  to 
lie  between  these  narrow  limits : 

Temperature  of  Coefficient  of  Pounds  per  ton  train 

journal.  friction.  resisUnce. 

40**  Fahrenheit o  to  .035  o  to  7.0  lbs. 

ICO**  Fahrenheit o  to  .018  0103.6  lbs. 

This  closely  corresponds  with  the  result  of  all  the  latest  tests,  which  show 
from  3i  to  6  lbs.  per  ton  resistance. 

629i  2.  Within  the  temperature  limits  of  40*  and  100°,  the  effect  of  the 
higher  temperature  is  to  decrease  materially,  and  of  the  lower  temperature  to 
increase  materially,  the  amount  of  loss  by  friction.  At  40  lbs.  per  square  inch 
the  friction  is  nearly  twice  as  much  at  jthe  lower  temperature,  while  at  still 
lower  pressures  of  i  to  10  lbs.  per  square  inch  it  is  from  three  to  four  times  as 
much.  Extending  the  indications  of  these  tests  to  the  higher  pressures  of  rail- 
way practice,  we  might  expect  that  the  effect  of  a  fall  of  temperature  in  the 
journals  from  100**,  which  we  may  call  an  average  summer  temperature,  to  40", 
which  we  may  call  an  average  winter  temperature,  would  be  to  make  journal 
friction  in  summer  and  winter  railway  service  compare  somewhat  as  follows : 

Loaded.  Empty. 

Summer,  as  shown  by  various  tests,  say 4  I^s.  6  lbs. 

Winter  (not  directly  shown  by  any  tests),  say 5i  to  6  lbs.         8  to  9  lbs. 

630.  Whether  this  conclusion  be  true  or  not  cannot  be  proven  by  direct 
evidence,  for  lack  of  recorded  train- resistance  tests  which  have  been  made  in 
cold  weather,  but  the  circumstantial  evidence  that  some  change  of  this  kind 
takes  place  is  very  strong.  Among  such  evidence  is  one  small  fraction  of  the 
series  of  tests  by  Mr.  Beauchamp  Tower,  above  alluded  to,  for  determining  the 
effect  of  temperature  on  journal  friction.  The  loads  and  journal-speeds  in  this 
case  closely  paralleled  railway  practice,  but  the  lubrication  was  vastly  more 
efficient,  being  by  a  bath  of  lard-oil.  Lard-oil  is  affected  by  temperature  much 
as  are  ordinary  railroad  lubricants,  but  the  superior  method  of  lubrication, 
in  addition  to  giving  rates  of  friction  which  are  far  below  the  possibilities  of 
railway  practice,  would  be  likely  to  have  the  effect  of  exaggerating  the 
beneficial  effect  of  high  temperature,  since  the  more  perfect  the  supply  of 
oil.    the  greater  might  be  expected  to   be  the  advantages   of  great  fluidity. 
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Nevertheless,  with  these  allowances  remembered,  some  of  Mr.  Tower's 
results,  as  summarized  in  Table  163,  are  very  instructive.  Translating  co- 
efficients of  friction  into  pounds  per  ton  of  train  resistance,  as  in  Fig.  155, 
by  multiplying  them  by  200,  and  translating  the  journal-speeds  into  train- 
speeds  by  multiplying  by  10  (these  methods  being  approximate  only,  but 
sufficiently  exact),  we  have  in  Table  163  some  very  definite  indications  of  the 
effect  of  temperature  on  axle-friction. 

631.  To  draw  any  positive  conclusions  from  this  table  we  must  make  a  cer- 
tain **  scientific  use  of  the  imagination/'  by  making  allowances  both  in  the 
temperatures  and  in  the  observed  friction  for  the  difference  in  manner  of 
lubrication.  As  these  allowances  might  or  might  not  be  correct,  we  will  not 
attempt  them;  but  it  is  clear  that,  be  the  allowances  thus  made  what  they  may, 
these  results  support  the  general  conclusion  strongly,  that  the  external  tem- 
perature of  the  air  may  have  a  most  important  influence  on  the  normal  rolling- 
friction,  as  do  experiments  by  Professor  Thurston  and  others.  On  the  other 
hand,  there  are  many  experiments  which,  at  least  in  appearance,  would  tend 
to  controvert  these  conclusions,  for  one  has  only  to  look  long  enough  to  find 
experimental  records  to  support  or  controvert  almost  anything.  But  such  con- 
troverting evidence  is  in  this  case  not  abundant,  nor  of  the  highest  class,  and 
as  a  general  rule  the  apparent  discrepancies  all  result  from  two  apparent 
anomalies  which  are  in  no  respect  inconsistent  with  what  has  preceded : 

1.  At  a  certain  temperature  not  far  above  100^  Fahr.,  and  with  some  fluid 
oils  below  it,  the  law  changes,  and  increase  of  temperature  causes  a  rapid  in- 
crease of  resistance. 

2.  At  very  slow  speeds,  especially  when  combined  with  very  high  pressures, 
the  law  often  changes,  and  a  higher  temperature  has  an  injurious  effect, 
apparently  because  a  certain  viscosity  is  necessary  for  efficient  lubrication 
under  such  circumstances. 


Table  163. 
Effect  of  Temperature  on  Journal  Friction. 

[Deduced  from  tesu  of  Beaucbamp  Tower;  baih  of  lard  oil;  load,  xoolbtt.  persq.  in.  (about 
that  of  an  ordinary  empty  freight-car  journal.)] 


Pounds  Pbr  Ton  of  Train  Rbsistancb  at  Spbbds  in  Milks 
Per  Hour  of— 

Train  speed.. 

At  I20*  Fahr. 
At  6o'  Fahr. . 

8.8 

0.48 
1. 18 

13.2 

0.58 
1.68 

17.6 

0.70 
2.06 

21.9 

0.80 
2.38 

26.3 

0.88 
2.60 

35.1 

1.02 
2.96 

39-5 

1.08 
3.12 

Difference. . 

0.70 

i.io. .;    1.36 

1.58 

1.72   1    1.96 

2.04 

«;o8  CHAP.    XIIL'-FREIGHT^TRAIN  JiESJi>TANCE. 

632i  Zero  temperatures  are  not  favorite  ones  for  dynamometer  experi- 
ments, but  experience  in  the  running  of  trains  in  winter  and  summer  indicates 
in  the  most  positive  manner  that  summer  trains  must  be  cut  down  by  two  to 
four  cars  in  winter,  or  say  lo  to  15  per  cent,  in  order  to  run  them  at  all.  This 
practice  has  not  become  universal  without  some  real  necessity;  but  it  is  more 
difficult  to  account  for  the  necessity  than  is  generally  realized,  for  some  of  the 
explanations  which  are  given  will  certainly  not  hold  water,  as  pointed  out  in 
par.  345.  It  need  only  be  added,  that  the  loss  by  radiation  from  the  loco- 
motive will  hardly  explain  any  part  of  this  need  for  cutting  down  trains,  since 
the  difference  between  winter  and  summer  temperatures  is  a  small  and  unim- 
portant one  to  the  locomotive,  though  a  very  important  one  to  the  human 
body. 

633i  Let  us  see  how  radical  is  the  difference  in  its  effect  on  them.  The 
human  body  can  manage  to  sustain  for  a  short  time  a  temperature  of  say  40* 
below  zero,  or  138*  below  its  natural  temperature,  and  it  can  do  this  only 
when  'Magged"  with  skins  and  such  like,  to  the  last  degree  of  perfection,  at 
every  exposed  poinL  The  boiler  is  subjected  to  an  equally  unpleasant  extreme 
of  temperature  when  the  external  temperature  is  350  —  138  =  213*"  Fahren- 
heit, or  just  hot  enough  to  cause  water  to  boil  in  the  open  air.  To  get  a 
fair  parallel,  we  must  consider  how  much  warmer  the  average  man  would  think 
it  with  the  temperature  140*  below  zero  than  when  it  was  down  to  200**  below 
zero.  It  is  not  probable  that  he  would  find  that  the  difference  was  of  great 
consequence. 

To  be  sure,  the  fire  inside  the  boiler  is  more  efficient  than  the  fire  inside 
the  human  body,  but  the  demands  on  it  are  greater  and  the  difference  of 
winter  and  summer  less.  The  average  winter  temperature  of  Pittsburgh,  for 
example,  is  about  38*"  and  the  average  summer  temperature  72  degrees,  so  that 
we  have  as  the  difference  between  the  inside  and  outside  temperature  of  the 
boiler — 

In  winter 350*  -  38'  =  312* 

In  summer 350*  -  72*  =  278' 

Difference 34*         34° 

or  about  11  per  cent. 

This  difference  is  far  too  small  to  explain  the  necessity  for  any  material 
difference  in  winter  and  summer  loads.  Assuming:  that  as  much  as  20  per  cent 
of  the  heat  generated  is  lost  by  external  radiation,  which  is  a  large  estimate, 
not  more  than  2  per  cent  difference  of  load  could  be  accounted  for  in  this  way. 

634.  We  seem  driven,  therefore,  as  a  net  result  of  all  the  preceding,  to  this 
interesting  and  important  conclusion,  to  directly  support  which  there  is,  as 
already  stated,  little  or  no  experimental  evidence,  although  the  circumstantial 
evidence  in  favor  of  it  is  very  strong :  that  a  difference  in  the  rolling-friction 
of  cars  is  the  chief  reason  why  trains  must  be  cut  down  in  winter.     As  thii 
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probably  results  from  difference  of  temperature  of  the  journals,  and  this  again 
from  radiation  from  the  boxes  of  the  heat  which  the  journals  are  con'stanily 
generating,  and  as  radiation  can  be  checked  by  a  very  slight  covering  which 
will  hold  a  little  dead  air  around  a  hot  metallic  surface,  we  have  in  these  facts 
indications  which  might  lead  to  the  important  practical  conclusion  that  some 
very  slight  covering,  which  would  merely  check  radiation  from  the  journal- 
boxes  somewhat,  might  have  an  appreciable  effect  on  the  loads  which  can  be 
bauled  in  severe  cold  weather. 

635.  In  Appendices  A  and  B  will  be  found  further  and  more  detailed  infor- 
tnation  as  to  the  laws  of  journal-friction,  and  especially  as  to  the  important 
•question  of  starting  trains.  The  normal  journal-friction,  under  favorable  con- 
ditions, as  determined  in  various  series  of  tests,  is  summarized  in  Appendix 
B  as  follows,  for  velocities  greater  than  10  miles  per  hour,  or  90  ft.  per  minute, 
journal-speed : 

Lbs.  per  ton. 
Beauchamp  Tower,  bath  of  oil 0.278 

**  '*        pad  or  siphon 1.9 

Thurston,  light  loads 2.75 

'*         heavy  loads 1.75 

Wellington  (gravity  tests  of  cars  in  service),  light  loads. . .  6.0 

heavy  loads..  3.9 

'*  direct  tests  (as  shown  in  Appendix  B) ]  I7 

Thurston,  inferior  oils  ("  Friction  and  Lubrication," p.  173)  \\\ 
Morin,  continuous  lubrication 6.0  to  10.8 

636.  The  great  discrepancies  in  these  results  will  be  seen  to  point  directly 
to  one  conclusion — that  the  character  and  completeness  of  lubrication  seems  to 
be  immensely  more  important  than  the  kind  of  the  oil,  or  even  pressure  and 
temperature,  in  affecting  the  coefficient  of  friction.  Mr.  Tower  found  that 
lubrication  by  a  bath  (whether  barely  touching  the  axle  or  almost  surrounding 
it)  was  from  six  to  ten  times  more  effective  in  reducing  friction  than  lubrication 
by  a  pad.  By  immersing  the  journal  in  a  bath  of  oil  Mr.  Tower  succeeded  in 
reducing  the  coefTicient  in  a  large  number  of  tests  to  as  low  a  point  as  o.ooi— 
equivalent  to  only  0.2  lb.  per  ton  of  tractive  resistance;  and  the  general  average 
in  the  bath  tests,  under  all  varieties  of  load  and  speed,  is  given  as  only  0.00139, 
or  0.278  lb.  per  ton.  against  1.96  to  1.95  lbs.  per  ton  with  siphon  lubricator, 
or  pad  under  journal.   These  results  are  very  far  below  any  heretofore  reported. 

637.  The  overmastering  effect  of  minute  differences  in  the  condition  of  the 
iubrication  was  curiously  shown  in  two  ways  in  Tower's  experiments : 

I.  It  was  accidentally  discovered  that  with  bath  lubrication  the  bearing  is 
actually  floated  on  a  film  of  oil  between  the  lubricated  surfaces,  which  is  so  truly 
a  fluid  that  it  will  rise  through  a  hole  in  the  top  of  the  bearing  in  a  continuous 
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632*  Zero  temperatures  are  not  favorite  ones  for  dynamometer  experi- 
ments, but  experience  in  the  running  of  trains  in  winter  and  summer  indicates 
in  the  most  positive  manner  that  summer  trains  must  be  cut  down  by  two  to 
four  cars  in  winter,  or  say  lo  to  15  per  cent,  in  order  to  run  them  at  all.  This 
practice  has  not  become  universal  without  some  real  necessity;  but  it  is  more 
difficult  to  account  for  the  necessity  than  is  generally  realized,  for  some  of  the 
explanations  which  are  given  will  certainly  not  hold  water,  as  pointed  out  in 
par.  345.  It  need  only  be  added,  that  the  loss  by  radiation  from  the  loco- 
motive will  hardly  explain  any  part  of  this  need  for  cutting  down  trains,  since 
the  difference  between  winter  and  summer  temperatures  is  a  small  and  unim- 
portant one  to  the  locomotive,  though  a  very  important  one  to  the  human 
body. 

633i  Let  us  see  how  radical  is  the  difference  in  its  effect  on  them.  The 
human  body  can  manage  to  sustain  for  a  short  time  a  temperature  of  say  40* 
below  zero,  or  138*  below  its  natural  temperature,  and  it  can  do  this  only 
when  'Magged"  with  skins  and  such  like,  to  the  last  degree  of  perfection,  a( 
every  exposed  point.  The  boiler  is  subjected  to  an  equally  unpleasant  extreme 
of  temperature  when  the  external  temperature  is  350  —  138  =  212°  Fahren- 
heit, or  just  hot  enough  to  cause  water  to  boil  in  the  open  air.  To  get  a 
fair  parallel,  we  must  consider  how  much  warmer  the  average  man  would  think 
it  with  the  temperature  140*  below  zero  than  when  it  was  down  to  200**  below 
zero.  It  is  not  probable  that  he  would  find  that  the  difference  was  of  great 
consequence. 

To  be  sure,  the  fire  inside  the  boiler  is  more  efllcient  than  the  fire  inside 
the  human  body,  but  the  demands  on  it  are  greater  and  the  difference  of 
winter  and  summer  less.  The  average  winter  temperature  of  Pittsburgh,  for 
example,  is  about  38**  and  the  average  summer  temperature  72  degrees,  so  that 
we  have  as  the  difference  between  the  inside  and  outside  temperature  of  the 
boiler — 

In  winter 350*  -  38'  =  312' 

In  summer 350*  -  72*  =  278* 

Difference 34**         34** 

or  about  11  per  cent. 

This  difference  is  far  too  small  to  explain  the  necessity  for  any  material 
difference  in  winter  and  summer  loads.  Assuming:  that  as  much  as  20  per  cent 
of  the  heat  generated  is  lost  by  external  radiation,  which  is  a  large  estimate, 
not  more  than  2  per  cent  difference  of  load  could  be  accounted  for  in  this  way. 

634i  We  seem  driven,  therefore,  as  a  net  result  of  all  the  preceding,  to  this 
interesting  and  important  conclusion,  to  directly  support  which  there  is,  as 
already  stated,  little  or  no  experimental  evidence,  although  the  circumstantial 
evidence  in  ravn'rol  H  is  very  ■^Lrong  :  tnat  a  Gilrfcrrrnrc  in  ihe  roUing-frictron 
%»\  cars  is  the  chief  reason  why  trains  must  be  cut  down  in  winte-n     As  this 
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9i  Qenperatore  of  the  journals,  and  this  again 
if  due  heat  which  the  journals  are  constamlr 
B  ^  checked  by  a  very  ili^^ht  covering  which 
•X  A  ho<  metallic  surface,  we  have  in  these  facts 
^  dfee  unporunt  practical  conclusion  that  some 
ly  check  radiation  from  the  journal- 
a  ipprcdable  effect  on  the  loads  which  can  be 

1  ^H  be  found  further  and  nnore  detailed  infor- 
—-.  rrrctioii.  and  especially  as  to  the  important 
^  30Bnai  jouraal-frictton,  under  favorable  con> 
=aa  xrks  of  tests,  is  summarized  in  Appendix 
aKraan  10  miles  per  hour,  or  90  ft.  per  minute^ 

Lbe.  per  too^ 
*-«aL 0.a7S 

^-^5«fcBa i.<j 

'      «TS 

r    — » Ts 

•«»3BmserTice),  light  loads. ..     6.0 
heavy  loads..      5^ 

"  ««»«B  ia  Appendix  B'i J  ^    X 

"*a"«s«dLabricatioa,*'p.  17X'  ^  -^   < 
-^    _•• ^  ^"  ^-    >..^ 


a%iaL*r 
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stream  and  exert  a  pressure  against  a  gauge  equal  to  more  than  twice  the 
averagfe  pressure  per  square  inch  on  the  bearing.  This  is  precisely  what  theory 
would  require  if  the  lubricant  were  a  perfect  fluid. 

2.  Tower's  apparatus  required  that  the  journal  should  be  revolved  first  one 
way  and  then  the  other.  It  was  found  that  the  friction  was  always  greater 
when  the  direction  of  motion  was  first  reversed.  The  increase  varied  consid- 
erably with  the  newness  of  the  journal.  *'  Its  greatest  observed  amount  was  at 
starting,  and  was  almost  twice  the  nominal  friction,  and  it  gradually  diminished 
until  the  normal  friction  was  reached,  after  about  ten  minutes'  continuous  run- 
ning. This  increase  of  friction  was  accompanied  by  a  strong  tendency  to  heat, 
even  under  a  moderate  load.  In  the  case  of  one  brass  which  had  worked  for  a 
considerable  time  it  almost  entirely  disappeared."  It  is  with  apparent  justice 
concluded  that  the  phenomenon  must  be  due  to  the  interlocking,  point  to  point, 
of  the  surface  fibres  after  having  been  for  some  time  stroked  in  one  direction. 

638.  It  appears  not  impossible,  therefore,  that  a  great  further  reduction  in 
the  axle-friction  of  trains,  as  well  as  a  great  saving  of  oil,  may  result,  within 
a  few  years,  from  the  adoption  of  something  better  than  the  crude  and  wasteful 
axle  box  which  is  now  common.    The  objections  to  it  are  : 

1.  It  leaks  badly  at  the  back,  around  the  axle,  letting  oil  out  and  grit  in. 
Therefore — 

2.  The  oil  has  to  be  frequently  renewed,  requiring  a  loose  lid  in  front,  from 
which  more  oil  escapes  and  more  grit  gets  in. 

From  this  it  very  naturally  results  that  in  spite  of  the  large  expense  of  about 
a  cent  per  train- mile  (Table  78)  for  oil  there  is  often  very  little  ot  it  where  it  is 
wanted,  and  that  dirty  and  gritty  ;  while,  on  the  other  hand,  the  ties  and  road- 
l)ed  are  saturated  with  it  from  one  end  of  the  United  States  to  the  other. 

639,  In  Figs.  156-159  is  shown  a  French  oil-box  which  obviates  many 
o^^  th'fse  objections  and  has  made  the  very  remarkable  record  given  below. 
T  i-1  Germans  have  similar  oil-boxes  in  extensive  use.  The  oil  reservoir  is 
eniirely  below  the  axle,  so  that  oil  cannot  escape,  and  it  is  supplied  to  the  bear- 
ing by  a  pad  fed  by  wicks.  Could  an  oil-tight  stuffing-box  be  used  at  the  back 
of  the  box,  and  the  box  be  kept  completely  full  of  oil,  it  is  more  than  probable 
that  even  greater  reduction  of  axle-friction  and  waste  of  oil  would  follow. 

The  lower  half  of  these  boxes  is  furnished  inside  with  a  partially  horizontal 
diaphragm  in  the  portion  toward  the  wheel,  for  the  purpose  of  preventing  the 
forcing  out  of  the  oil  by  violent  side  blows.  They  have  proved  so  efficient 
that  the  consumption  of  oil  has  fallen  from  2.3  ounces  per  1000  miles  to  less 
than  one  fourth  that  amount  (41-25  grammes  per  1000  kilometres  to  9.93) — a 
most  remarkable  showing,  and  a  marvellous  contrast  to  the  results  obtained 
here.  The  dust  guard  is  formed  of  five  to  six  thicknesses  of  fluffy  woollen 
cloth,  held  between  two  leather  diaphragms  by  screws  like  those  used  for 
shoe  soles.     The  diaphragms  are  in  halves,  and  are  pressed  up  against  the 
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axle  by  steel  springs  behind  them,  and  the  leathers  on  opposite  sides  of  each 
half  diaphragm  break  joints  with  those  on  the  other  half. 

The  oiling  cushion  in  this  box  has  its  oiling  plush  firmly  tacked  to  a  beech 


Pigs.  156-159.— Standard  Journal-box  op  thb  Eastern  Railway  of  France. 
block,  and  to  this  plush  are  fastened  several  little  tufts  projecting  above  its 
surface  and  keeping  the  plush  from  matting  down  by  too  hard  pressure  against 
the  journal.     The  plush  is  of  wool  with  a  long  silky  warp. 

640.  The  important  question  of  the  comparative  resistances  in  start- 
ing trains  is  discussed  so  fully  in  Appendices  A  and  B  that  it  appears  un- 
necessary to  devote  space  to  a  repetition  of  the  same  matter  here.  From 
all  the  facts  there  given  the  following  conclusions  may,  it  is  believed,  be 
drawn : 
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1.  The  resistance  at  the  beginning  of  motion  in  each  journal  is  equal 
(as  before  stated)  to  about  20  lbs.  per  ton,  or  say  1 5  lbs.  per  ton  over  the 
average  friction  in  motion.  Except,  therefore,  for  the  elasticity  of  the 
springs  or  the  equivalent  effect  of  the  "slack"  which  always  exists  in 
freight  trains,  enabling  the  cars  to  be  set  in  motion  one  at  a  time,  such 
trains  as  are  usually  hauled  could  not  be  started  at  all  by  the  locomotive. 

2.  A  velocity  of  0.5  to  3  miles  per  hour,  or,  as  an  average,  2  miles  per 
hour,  must  be  attained  before  the  journal-friction  falls  to  10  lbs.  per  ton, 
or  5  lbs.  above  the  average  motion. 

The  average  during  this  period  may  be  taken  at  12  lbs.  per  ton. 

3.  At  6  miles  per  hour  the  journal-friction  is  at  least  i  lb.  per  ton 
higher  than  at  usual  working  speeds.  The  average  journal-friction  be- 
tween 2  and  6  miles  per  hour  may  be  taken  as  at  least  ^\  if  not  3  lbs. 
per  ton  higher  than  the  normal. 

4.  During  the  period  of  getting  up  speed,  the  normal  law  of  accelera- 
tion of  velocity  is  so  interfered  with  by  the  varying  coefficient  of  friction 
that  the  velocity  attained  at  any  given  point  may  be  rudely  taken  as 
directly  proportional  to  the  distance  run,  so  that  the  increase  of  velocity 
woilld  be  more  correctly  represented  graphically  by  a  right  line  than  by 
the  parabola  tangent  to  the  horizontal  line  of  normal  velocity  in  motion 
which  theory  requires. 

''~641^  Assuming  these  facts,  we  having  the  following  conditions  in  a 
freight  train  which  is  so  heavily  loaded  that  it  may  be  assumed  to  have 
to  run  3340  ft.,  or  t  of  a  mile,  to  acquire  a  velocity  of  10  miles  per  hour. 

1.  The  average  velocity  will  be  under  5  miles  per  hour  and  the  time 
occupied  over  7.6  minutes. 

2.  The  increased  tractive  force  needed  merely  to  accelerate  the  speed 
will  be  2  lbs.  per  ton ;  since  communicating  that  velocity  is  equivalent 
(Table  1 18)  to  lifting  the  train  through  3.34  ft.  vertically,  and  ^ff^  =  o.  10 
per  cent  grade  =  a  resistance  of  2  lbs.  per  ton. 

3.  For  the  first  one-fifth  of  this  distance,  or  668  ft.,  the  total  demand 
upon  the  tractive  power  is — 

2  lbs.  per  ton  for  acceleration. 
12  lbs.  per  ton  for  extra  rolling-friction. 

14  lbs.  total  additional  tractive  resistance,  equal  to  a  grade  of  0.70,  or 
37  ft.  per  mile. 

4.  For  the  next  1 336  ft.  the  total  demand  upon  the  tractive  power  is 
similarly  found  to  be  4. 5  to  5  lbs.  per  ton  over  the  normal,  equivalent  to 
the  effect  of  a  0.225  to  0.25  per  cent  grade,  or  12  to  13  ft.  per  mile. 
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642.  These  grades,  therefore,  represent  the  reduction  at  stations  or 
stopping-places  which  it  is  essential  to  make  to  fully  and  certainly  equal- 
ize the  demands  upon  the  tractive  power  of  locomotives  while  in  motion 
and  when  getting  under  way.  The  fact  that  such  heavy  reduction  of 
grade  at  stations  may  be  said  never  to  exist,  while  yet  such  heavy  trains 
are  hauled,  is  due  in  part  to  the  use  of  sand  in  starting,  in  part  to  the 
greater  starting  traction  which  is  realized  in  practice  from  the  same 
average  cylinder  pressure  (see  end  of  Appendix  B),  and  in  part  to  the  fact 
that  the  full  adhesion  of  the  locomotive  is  not  used  up  on  the  open  road 
(par.  557).  To  utilize  to  the  utmost  the  power  of  locomotives,  and  to 
make  the  hauling  of  heavy  trains  easy,  such  reductions  are  the  first 
thing  which  should  be  attended  to  in  laying  out  a  new  road  or  in  improv- 
ing an  old  one. 

Wherever  possible  the  reduction  of  grade  at  stations  should  be  liberal, 
since  there  is  in  no  case  danger  of  having  it  too  great  for  convenience. 
On  the  other  hand,  when  the  lower  grades  at  stations  are  only  obtainable 
at  the  certain  cost  of  higher  grades  between  stations,  then  it  becomes 
necessary  to  be  more  cautious,  although  the  tendency  will  always  be  to 
have  the  starting  resistances  the  true  limiting  cause. 

643.  Effect  of  Size  of  Wheel  and  7/7«r«a/.— Theoretically,  the  less 
ihe  diameter  of  the  journal  and  the  larger  the  diameter  of  the  wheel  the 
less  the  axle-friction.  The  standard  diameter  of  car-wheels  in  America 
is  33  inches,  with  a  very  few  only  (chiefly  on  the  Baltimore  &  Ohio  lines) 
of  30  inches,  and  with  a  still  smaller  but  increasing  number  of  42-inch 
wheels  in  passenger-car  service.  The  weight  of  the  latter  is  more  than 
double  that  of  33-inch  wheels  (say  1200  lbs.  against  550,  as  an  average) 
and  their  primary  purpose  is  to  promote  easy  riding  of  cars. 

The  Master  Car- Builders'  Association  standard  journal  is  3J  x  7 
inches,  giving  a  nominal  bearing-surface  (the  horizontal  mid-section)  of 
26i  sq.  in.  A  very  few  4  x  8-inch  journals,  giving  32  sq.  in.  bearing,  are 
in  use  for  cars  carrying  very  heavy  loads,  and  a  very  lar^e  but  decreasing 
number  smaller,  down  to  as  small  as  3JX6,  giving  19.5  sq.  in.  of  bearing. 

The  maximum  loads  which  are  carried  in  practice  on  these  journals, 
allowing  eight  per  car,  may  be  estimated  as  follows  : 


Journal. 

Square  Inches  Area. 

Maximum  Load. 

Load  Per  Square 
Inch. 

Maximum,  4    X  8 

Standard.    3l  X  7 

Minimum.  3i  X  6 

32       X  8  =  256 
26i     X  8  =  210 
19.5  X  8  =  154 

64.000 
52,500 

38,500 

250  lbs. 
250  " 
350  " 

33 
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As  an  average  of  the  entire  service  of  the  car  these  loads  will  hardly 
in  any  case  exceed  200  lbs.  per  sq.  in.,  but  they  will  often  run  up  to  300 
lbs.  This  pressure,  however,  is  very  unequally  distributed,  being  great- 
est (about  twice  the  average)  at  the  top  of  the  journal  and  running  down 
to  nothing  at  the  sides.  The  bearing,  in  fact,  for  this  and  other  good 
reasons,  is  never  made  to  cover  the  whole  semicircular  top  of  the  jour- 
nal. For  example  there  are  only  21.94  sq.  in.  of  bearing-surface  in  the 
American  standard  journal-bearing  against  26^  sq.  in.  in  the  section  of 
•"he  journal  itself. 

644.  The  only  purpose  in  increasing  the  size  of  the  journal  is  to  di» 


6.  Centre  of  aile,  (The  standard  axle  differs 
a  litUe  from  this,  Upering  more  t0wai4 
th€  centre.) 

7.  Flange, 
a,  Joiirnal-bojt, 
9.  Jowrnal-box  lid. 

46.   Brass  or  journaJ  be^iug. 


Fig.  160. —Usual  Form  of  American  Car-wheel,  Journal,  and  Journal-bot. 
[53  is  ihe  so-called  dust-^uard  bearing  of  the  axle,  surrounded  by  a  flat,  square  dust-guard 
9f  wood,  leather,  or  vulcanized  fibre,  which  is  slipped  in  from  above  through  a  slot  in  the  cast- 
InflT  not  shown  in  the  cut  (in  which  respect  it  is  incorrect),  and  constitutes  the  onJy  proiectior 
against  the  escape  of  oil  at  the  back.  The  oil  freely  escapes  through  this  dust  guard  until  it  har 
Irained  out  so  far  below  the  level  of  the  under  side  of  the  axle  that  there  is  no  more  to  escape.] 

minish  the  pressure  per  sq.  in.  so  as  to  prevent  heating.     Experience  has 
amply  shown  this  to  be  necessary,  with  such  lubrication  as  is  attained  in 
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America,  because,  although  99  per  cent  of  the  car  miieage  may  be  said 
to  be  made  with  journals  in  good  order,  and  in  fact  with  surfaces  in  a 
high  state  of  perfection,  yet  the  inconvenience  and  danger  resulting  from 
possible  heating  of  the  remaining  one  per  cent  is  the  important  thing  to 
obviate.  In  France  and  Germany,  where  much  more  carefully  con- 
structed axle-boxes,  insuring  far  more  reliable  lubrication,  are  in  use 
than  here,  as  shown  in  Figs.  156  to  159,  far  higher  pressures  are  likewise 
in  use,  without  evil  results,  up  to  fully  double  American  practice,  and  with 
great  economy  of  lubricants ;  but  the  crude  form  of  axle-box  usual  in 
this  country,  shown  in  Fig.  160,  permits  fully  nine  tenths  of  the  oil  sup- 
plied to  the  journal  to  drip  out  upon  the  track  before  it  has  done  much 
service. 

645.  The  coefficient  of  train  resistance  due  to  axle-friction 
coeif.  of  fric.  x  diam.  of  axle  ,        ^.       ,  ,         ,    ,  . 

= diam.  of  wheel ^^""^  ^'^'  '^')'  ^"^  ^^'^  ^  ^^  ^'  "^^ 

=  journal  train  resistance  in  lbs.  per  ton.  With  the  same  axle,  therefore, 

by  increasing  the  diameter  of  the  wheel 

from  33  to  42  in.  we  should  decrease  ^.^*-— %^ 

axle- friction  to  ff  of  its  former  amount,  yr  >. 

or  about  |.     With  the  same  wheel,  the  /  \ 

comparative  axle-friction   is  directly  as  [  0-™^'»AiftM,^ 

the  diameter  of  the  journal.  \  J 

646.  If  the  average  journal- friction  \.  ^/ 

in  motion  be  taken  at  4  lbs.  per  ton,  the  ^  

larger  wheels,  therefore,  will  save  about  ^'°'  *^'* 

0.8  lb.  per  ton  of  rolling-friction,  but  they  will  add  possibly  10  per  cent 
to  the  weight  of  the  car,  and  therefore  to  grade  resistance.  Hence, 
wherever  the  grade  resistance  exceeds  about  8  lbs.  per  ton  (=  that  on  a 
0.4 per  cent  grade;  21  feet  per  mile), the  use  of  42-inch  wheels  is  a  losing 
operation,  so  far  as  mere  train  resistance  in  motion  is  concerned,  but 
there  still  remains  as  a  net  gain  the  improvement  in  riding  qualities  of 
the  cars  and  in  ease  of  starting — both  very  important  gains. 

647.  Many  circumstances  indicate  that  the  rolling-friction  proper,  between 
the  rail  and  wheel,  is  an  element  of  considerable  importance  in  the  aggregate 
of  the  so-called  "rolling  friction.'*  One  is  the  known  and  great  effect  of  the 
condition  of  the  track  on  the  resistance.  It  is  probably  largely  due  to  this 
cause  that  modern  determinations  of  rolling-friction,  both  in  this  country  and 
abroad,  are  so  much  below  what  was  formerly  the  assumed  average.  Another 
is  the  ordinarily  very  perfect  condition  of  railway  journals  and  the  very  low  co- 
efficients which  have  been  obtained  by  Thurston,  Tower,  and  others  for  journal- 
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friction  proper,  as  above  given.  Another  is  the  high  tractive  coefficients  ol 
wheeled  vehicles  with  very  small  axles  and  very  large  wheels  on  the  most  per- 
fect roads.  On  the  othK,r  hand,  the  close  correspondence  of  the  laws  of  varia- 
tion in  rolling  and  journal  friction,  together  with  the  laws  of  variation  in  jour 
nal-fricii  n  only,  seem  to  indicate  quite  the  contrary.  Thus,  in  both  cases,  as 
the  load  or  the  velocity  decreases  the  coefficient  of  resistance  increases,  and  at 
about  the  sa  ne  rr.tes  (see  Appendix  B). 

648.  A  pi  usible  argument  may  be  made  to  show  that  no  theoretical  loss 
whatever  exists  from  the  compression  of  a  perfectly  elastic  substance,  such  as 

a  rail  may  be  ar  '*imed  to  be,  and  to  a  great 

y^*^     ^\  extent  the  permcn-int  way  as  a  whole,  under  a 

f  \  rolling  load.     In  Fig.  162,  the  compression  at 

\         \        }  Any  point  of  the  surfaces  in  contact,   wher- 

C  ^^*|  ^    /      ^  ever  it  may  be,  is  proportional  to  ordinates 

— g— ••^^^^•^•••o""""'    from  the  line  CC 10  the  periphery  of  the  wheel 

I ,  ^  P.    The  elastic  resistance  is  in  proportion  to 

these  ordinates,  and  the  semi-segments  Ff 
represent  in  magnitude  and  position  the  total 
.lastic  forces  operating  to  retard  and  to  accelerate.  The  resultants  R  and  R' 
r^i  these  par  .llel  forces  must  pass  through  the  centre  of  gravity  of  these  semi- 
fc^r  ;i?nts  /'and  F,  and  must  each  be  equal  to  half  the  total  load  resting  on  the 
wheel.  It  appears  to  follow  clearly  from  the  figure  that  the  moments  of  these 
accelerating  and  retarding  forces  are  equal,  so  that  they  neutralize  each  other. 

The  error  in  this  reasoning  is  in  part  that  at  high  speeds  the  element  of 
TIME  comes  in  to  modify  the  elastic  resistances,  increasing  that  in  front  of  the 
wheel  because  it  must  be  set  in  moiion,  and  decreasing  that  behind  the  wheel 
because  the  elastic  resistance  requires  lime  to  act,  and  hence  cannot  follow  up 
the  wheel  with  its  full  force.  In  part  the  error  is  that  any  irregularity  of  sur- 
face causes  an  irregularity  of  motion  which  is  known  to  very  seriously  affect 
both  wear  and  tear  and  friction. 

Any  attempt  to  determine  theoretically  the  amount  as  well  as  the  nature  of 
this  \oss  would,  of  course,  be  impracticable. 

649.  The  work  of  Josef  Grossman,  En«?ineer  of  the  Austrian  Northwestern 
Railroati.  on  "  Lubricating  Materials  and  Metais  for  Bearings"  (Wiesbaden, 
18S5).  treats  its  subject  with  a  good  deal  of  elaboration,  historically  and  ana- 
lytically, and  among  other  matters  discusses  quite  fully  the  question  of  train 
resistance,  although  not  always  with  correctness  and  good  judgment.  His 
results  indicate,  however,  that  the  axle-friction  is  at  any  rate  a  very  small 
element.  In  this  connection  he  cites  a  remarkable  result  of  some  Bavarian 
experiments,  in  which  by  greasing  the  rails  on  the  curve  of  100  metres  (337  ft.) 
radius  a  reduction  of  the  total  curve  resistances  of  q6  per  cent  was  attained:  61 
per  cent  of  the  total  resistance  due  to  the  curve  disappearing  when   the  inner 
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edge  of  the  head  of  the  outer  rail  was  greased,  and  31  per  cent  more  when  the 
other  rail  was  greased. 

The  striking  correspondence  of  these  experimental  results  with  those  de- 
duced  theoretically  in  pars.  301-320  et  seq.  is  notable. 

THE  VELOCITY  RESISTANCES.  __. 

650.  The  best  evidence  that  we  have  warrants  the  all  but  universal 
assumption  that  train  resistance  varies  as  the  square  of  the  velocity,  or 
that  its  equation  is  of  the  form 

R  ^fi^  +  c. 

This  is  still  merely  assumption,  not  only  as  respects  train  resistance  as 
a  whole,  but  as  respects  each  separate  constituent  element.  Air  resistance, 
for  example,  is  known  by  observations  on  projectiles  to  vary  more  nearly 
as  the  cube  of  the  velocity,  when  the  latter  \s  very  great;  but  at  all  ordi- 
nary velocities  it  appears  to  vary  very  nearly  as  the  square,  and  as  re- 
spects oscillatory  resistance,  we  know  absolutely  that  the  amount  of  de 
structive  work  (or  of  any  other  kind  of  work)  which  a  train  is  capable  oi 
doing,  either  by  a  dead  or  glancing  blow,  is  directly  as  the  square  of  the 
velocity.  These  two  elements  constituting  together  the  ordinary  "  ve- 
locity resistance,"  it  is  but  natural  to  conclude  that  the  aggregate  also 
varies  as  the  square  of  the  velocity,  and  all  but  certain  that  it  does,  al- 
though it  may  very  easily  be  as  v***,  or  «/"•*,  or  even  «/"•*,  or  may  fluctuate 
between  these  powers  at  various  speeds  or  according  to  circumstances. 
There  have  been  various  formulae  puw  forth,  and  some  of  them  on  very 
high  authority,  differing  widely  from  this  form,  some  of  them  giving  the 
velocity  resistance  directly  as  2/,  and  others  (only  one  of  which  is  known 
to  the  writer)  as  z^,  but  both  of  these  assumptions  lead  to  absurd  results 
when  extended  to  very  high  speeds,  and  are  unquestionably  erroneous.     1 

651i  One  instance  of  the  former  (as  respects  the  train  behind  the  engine)  is 
given  in  par.  662.  On  the  other  hand,  a  formula  deduced  from  Bavarian  experi- 
men  s  in  1876,  on  a  lar^e  and  costly  scale,  reported  by  the  late  Baron  von 
Weber  in  a  somewhat  informal  paper,*  led  to  the  most  absurd  results,  not 
necessary  to  detail  here. 

652.  As  a  rule,  no  attempt  is  made  in  train-resistance  formulae  to 
separate  the  aggregate  velocity  resistance  into  its  constituent  elements,, 
although  in  some  cases  they  are  in  such  form  as  to  assert  or  imply  that 
the  velocity  resistance  is  either  all  oscillatory  or  all  atmospheric.  A 
formula  devised  by  Mr.  Wm.  H.  Searles,  which  has  been  adopted  as  the 

*  See  Railroad  GasetU,  June  11,  July  16,  i88a 
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basis  for  the  computations  of  this  volume  as  having  a  truly  wonderful 
range  of  application  to  all  speeds,  conditions,  and  classes  of  trains,  even 
if  it  is  not  precisely  correct,  is  open  to  the  sole  serious  objection  (and 
that  chiefly  theoretical)  that  it  in  effect  assumes  all  velocity  resistance  to 
be  oscillatory,  or  uniform  per  ton,  regardless  of  the  form  of  the  cars  (see 
pars.  657-8) ;  while,  on  the  other  hand,  formulae  proposed  by  Mr.  O. 
Chanute  (in  Haswell's  "  Pocket- Book ")  are  distinctly  based  on  the 
assumption  that  the  velocity  resistance  is  wholly  atmospheric.  Both 
of  these  assumptions  are  unquestionably  erroneous,  although  which  is 
most  so  must  remain  doubtful. 

653.  The  writer  has  conducted  the  only  tests  as  yet  made,  and  known 
to  him,  which  have  been  distinctly  directed  to  the  end  of  determining 
the  amount  of  each  element  of  train  resistance  separately,  and  owing  to 
the  delicacy  of  the  apparatus  by  which  they  were  made,  and  the  extreme 
care  used  in  computing  them,  he  believes  them  (with  perhaps  a  natural 
bias)  to  be  still  the  most  trustworthy  indication  in  that  respect.  These 
experiments  are  given  in  full  in  Appendix  A,  and  their  general  results  are 
shown  graphically  in  Fig.  163,  their  most  striking  feature  being  perhaps 
the  positive  evidence  that  atmospheric  resistance  is  at  least  a  less  pro- 
portion of  the  velocity  resistance  than  is  commonly  assumed,  and  that 
the  resistance  arising  from  oscillation  and  concussion,  whatever  its  exact 
cause  and  nature,  is  a  materially  more  important  element. 

654.  Nevertheless,  there  is  a  fact  tending  to  disprove  these  conclu- 
sions, viz.,  the  enormously  greater  indicated  power  of  locomotives  &t 
high  speeds  than  that  transmitted  backward  to  the  train  as  determined 
by  a  dynamometer.  Table  164  gives  one  record  illustrating  this  fact— a 
test  trip  of  a  fast  express  train  on  the  New  York  Central  &  Hudson  River 
Railroad,  made  by  Mr.  P.  H.  Dudley,  in  which  it  will  be  seen  that  only 
some  45  per  cent  of  the  indicated  power  passed  back  of  the  dynamome- 
ter-car to  the  train  at  53  miles  per  hour.  Figs.  164,  165,  giving  the  re- 
sults of  some  elaborate  French  tests,  show  a  still  higher  proportion  of  en- 
gine-friction. Other  tests  of  the  kind  show,  according  to  the  speed,  from 
40  to  75  per  cent.  The  whole  subject  is  still  involved  in  much  obscurity 
and  doubt,  but  Figs.  164,  165  and  Table  165  will  illustrate  how  very  im- 
portant an  element  the  head  resistance  is  at  high  speeds. 

655.  According  to  the  best  evidences  which  the  writer  has 
been  able  to  secure,  the  ordinary  working  maximum  of  train  re- 
sistance, under  somewhat  adverse  conditions  as  respects  wind 
and  surfacing  of  track -and  rail,  may  be  considered  to  be  not  un- 
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Table  164. 
Train  Resistance  of  Heavy  and  Fast  Passenger  Trains. 


WaicHT  or  Train. 

Bofftne  on  driyers 24.0 

^*       on  truck la.o 

Tende  r 

Three  day-coaches 65.  ± 

Six  sleeping-coaches 185.  ± 


Tons.  ' 


36.0 
37.0 


350.0 


Train  surted  from  a 
state  of  rest.  Averafc 
spe^  in  motion,  5a  miles 
per  hour.  Slight  undu- 
lating grade  of  a  to  13 
ft.  per  mile,  the  effect 
of  which  is  corrected  be- 
low. 


Total  weight  of  train 313.0 

17  X  24  American  engine.    6  ft.  drivers,  135  lbs.  steam  pressure. 

[Deduced  from  records  of  dynamometer  tests  by  P.  H.  Dudley  on  New  York  Central  &  Hudson 
Ri^er  Railroad,  Rept.  Am.  Ry.  M.  M.  Assoc.,  x88a,  p.  133.] 


Aver- 

Aver- 
age 
Sp?ed. 

Vel.- 

Head 

(Table 

xx8). 

Wok 
repre- 
sented 

by 
Sp«d. 
Vert.  ft. 

Grade. 

Dyn. 
Work 

on 
Train. 
Vert.  ft. 

Do.  ± 
Effect 

of 
Grade. 
Vert.  ft. 

Do.  ± 
Effect 

of 
Speed. 
Vert.  ft. 

Aver- 
ages 
Vert.  ft. 
Per 

Mile. 

Eqdivalknt 
Rbsistancb. 

Grade 
p.c. 

Lbs. 
p.  ton. 

X 

a 

ao.68 
38.3« 

xs.ao 
53.10 

^3^:- 

+  S.25 

48.33 
40.07 

48.23 
45.3a 

'n 

3 

4 

43-90 
47-34 

68.43 
79.57 

+16.33 

+".»5 

+  5.25 

35-53 
31.81 

40.78 
31.81 

:j.i^ 

30.73 

.393 

7.86 

1 
i 

50.70 
49-3" 
50.70 

5a -89 

9»  as 

99-3' 

+11.68 
7  4-93 

—13.0 
-fi8.o 
+130 

29.74 
30.57 
28.93 
26.44 

"9-74 
17.57 
46.92 
39  44 

18.06 
23.50 

.3.56 

.437 

8.56 

9 

lO 
XI 

53  70 
53.10 
52.89 

102.38 
96.36 
99  31 

+  3-07 
—  6.0a 
+  a.95 

-j-8.0 
+  5.0 

as- 13 
a3.55 
»3-55 

31-13 
a8.55 
23 -55 

38.06 
34-57 

3o.6o 

38.48 

•540 

10.80 

xa 

n 

14 

52.10 
5».43 
5».43 
51-43 
51-43 

96.36 
93.91 
93.91 
93 -9' 
93-9' 

-  3.95 

-  2.45 

-f  8.0 

25.61 
24  78 
35.61 
36.85 
36.60 

33.61 
24.78 
25.61 
26.85 

26.60 

36.56 
37.23 

25.61 

26.85 

26.60 

37.74 

.5*7 

X0.54 

X7 
18 
19 

53.89 
53.89 
52.89 

99.31 
99  3» 
99-31 

+  5.40 

-4-'6!o 
-1-  2.0 

37.68 
26.44 
26.44 

27.68 
32.44 
28  44 

22   28 

32.44 
28.44 

38.56 

.54« 

XO.83 

ao 
ax 
aa 

«3 

50.70 
49-3» 
52-89 
53-70 

99.31 
X03.38 

-  8.06 

-  4.93 

+  I3.9Q 
+   3.07 

—  lO.O 

—  lO.O 

-^-lo.o 

29.68 
28.92 
24.78 
"4-37 

IQ.68 
18.92 
24.78 
34.37 

11.62 
13.99 

IX. 79 
31.30 

37.73 
17.18 

.525 

•337 

10.50 
6.74 

Mr.  Dudley  found  the  traction  in  starting  to  be  11,000  to  12,000  lbs.  for  the  first  zoo 
to  900  feet,  falling  to  3800  to  3000  lbs.  at  50  miles  per  hour.  The  consumption  of  steam 
and  water  per  mile  was  : 

At  135  lbs.  pressure,  300  to  333  lbs.  water, 
40  to   50  lbs,  coal. 
=  7.5  to  6.67  lbs.  water  per  lb.  coal. 
He  notes  that  Swiss  and  German  locomotives  carry  165  to  180  lbs.  as  a  rule ;  some- 
times as  high  as  225  lbs. 

The  total  horse-power  developed  by  the  engine  is  given  in  the  same  table  as  the 
dynamometer  record,  but  computed  and  not  observed.  The  computation,  however,  ap- 
pears to  be  one  based  on  Mr.  Dudley's  own  investigations.     It  shows  a  total  horse-power 
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developed  of  750  to  800  H.  P.,  and  taking:  the  average  for  the  four  miles  13-16,  on  whidi 
the  grade  was  level  and  the  speed  uniform,  we  obtain : 

Average  speed,  miles  per  Avenge  horse-power  expended  oo~ 

hour,  51.43.  Train.  Sngine.  Total.  P.  c.  eng. 

340  496  766  55.6t 

lbs.  lbs.  lbs. 

Equivalent  toul  traction  resistance  8,479  3«xo6  5,58c  (a  |  adhesion.) 

Ditto,  in  lbs.  per  ton    9.99  49.95  17.8 

This  if  considerably  lower  than  Table  z66  indicates,  which  is  about  jo  lbs.  per  ton; 
but  one  possible  explanation  of  this  discrepancy  is  that  Mr.  Dudley's  table  does  not  war- 
rant his  declaration  that  "at  50  miles  per  hour  the  traction  was  3800  to  ^cxx>  lbs.,**  but 
indicates  only  3500  lbs.  This  difiference  alone  would  add  i)i  to  3  lbs.  per  ton  to  the 
resistance. 

Mr.  Dudley's  engine  and  head  resistance,  as  an  average  of  all  his  record  (not  all  given 
here),  amounts  per  engine  to  0.83  F*  lb.  The  writer's  tests  (see  Appendix  A  and  Fig. 
165)  give  a  somewhat  smaller  result  for  the  engine  resistances,  vis. : 

Lbs.  per  engine. 

For  head  resisunce o.«8F* 

For  oacillation  and  concuasioo 0.35K* 

Toul o.  63  r*  +  4  to  8  lbs.  per  ton  constant. 

By  comparison  of  a  variety  of  evidences,  however,  the  writer  believes  that  0.83  F*  lb. 
comes  very  close  to  giving  the  actual  total  velocity-resistance  of  the  engine  at  high  q>eeds, 
and  the  rapid  inroads  which  this  rate  makes  on  the  power  of  the  engine  is  shown  in 
Table  165. 

fairly  expressed  by  the  single  formula  of  Mr.  Wm.  H.  Searles 
just  referred  to  and  given  below.  For  the  more  favorable  con- 
ditions it  gives  unquestionably  far  too  high  resistance  ;  as  for 
example,  for  a  train  of  313  tons,  as  in  Table  164,  at  50  miles  per 
hour,  it  gives  a  tractive  resistance  of  30  lbs.  per  ton  for  the  en- 
tire train,  or  9390  lbs.  total  tractive  resistance,  equivalent  to  1280 
horse-power,  whereas  the  actual  horse-power,  as  given  beneath 
the  table,  was  less  than  800.  Further  evidences  to  the  same  ef- 
fect are  given  in  par.  659  et  seq.^  below  ;  but  the  ratios  of  the 
rpsistances  at  various  speeds  are  of  more  practical  importance 
than  their  absolute  amount,  and  these  will  not  be  affected  im- 
portantly by  any  reduction  in  the  latter.  Moreover,  nearly  all 
our  experimental  evidence  is  based  on  observations  taken  under 
the  most  favorable  conditions  for  low  resistance,  and  in  the  case 
of  European  tests  with  trains  of  much  smaller  cross-section  and 
w'^h  cars  much  nearer  together.  The  bounding  rectangles  of  the 
a     rage  American  and  European  passenger  cars  (a  fairer  basis  of 
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Pig.  164.— Vakiation  in  Rksistancb  Ptr  T^n 
POK  Vamous  Loads. 


SOlbnf  Ual 


20  ^o 

Mi  f9S  per  Hour. 


TiKk  i65.~Vakiation  in  T0tai  Traction  fob 
Various  Loads. 


.L. I J. 

»  io 

Miles  p9r  Hour. 


French  Tests  or  Train  Resistance  at  Low  Velocities. 

[From  Annales  des  Fonts  et  Ckaussies^  May,  1886.  •'  Etudes  Dynamom^trique/*  par 
M.  Desdoint.  Ing.  de  la  Marine,  adjoint  a  ringi§meur  en  Chef  du  Materiel  et  de  la  Tra^ 
tion  des  Chemins  de  Fer  de  I'^tat.] 


Lbs.  per  ton. 


The  paper  showed  resistances  at  low  ordinary  speeds  of — 
Passenger  trains,  40K''  wheels,  ^  X  7"  axles,  4  tonnes  per  axle,  . 

Freight  *'  "  "  5        "  "        •      . 

Temperature  of  axles  53.6*  Fahr. 

At  still  lower  velocities  of  5  ft.  per  second  (3^  miles  per  hour)  the  resistance  varied 
from  4.4  to  5.4  lbs.  per  ton,  this  being  in  fact  due  to  the  lower  journal  speed,  as  observed 
by  the  writer  in  his  tests  (par.  640  et  seq.  and  App.  A  and  B),  and  not  at  all  to  their  being 
'*  valeurs  toutes  exagi§r6es  comme  on  va  la  voir,"  as  suggested  in  M.  Desdoint*s  pai>er. 

Trains  of  300  tonnes,  with  70-tonne,  4-coupled  engine,  showed  a  mean  resistance  of 
4.4  lbs.  per  ton. 
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The  following  g:Fades 
speeds,  with  short  trains : 

Miles  per  hour. 

o     to  i8^ 

i8Vi  to  37 

37     to  50 

50     to  6a 

See  also  par.  447. 


Velocity  Resistances. 

found  to  approximately  equalize  the  velocities  at  Tarious 


Grade  per  cent. 

o  to  0.5 

0.5  to  i.o 

z.o  to  1.5 

1.5  to  a.o 


Bquivalent,  lbs.  per  t 

10 

zotoao 

aotojo 

3D  to  40 


comparison  than  the  precise  cross-section  area)  compare  about 
as  follows: 

American, 10  X  14  ft.  =  140  sq.  ft. 

European 8  X  12  **     =    96     ** 

656.  When  we  further  remember  that  the  car-bodies  of  Ameri- 
can cars  are  separated  by  over  six  feet  from  each  other  because 
of  the  platforms,  and  that  the  trucks  are  still  more  widely  sep< 
arated  ;  and  when  we  remember  further-that  foreign  engines  have 
no  cabs,  and  a  smaller  cross-section  generally — the  foreign  evi- 

Table  165. 
Engine  Head- Resistance  at  High  Speed. 


[According:  t«  the  formula  R  =  0.83  F*  (see  foot-note  to  preceding  table)  in  which  R  s 
TOTAL  resistance  of  the  engine.] 


the 


Speed. 

Miles 

Per  Hour. 

Total  Head 

Resistance. 

Lbs. 

Horae- 
Power. 

Lbs. 

Per  Ton 

of  Train 

(313  Tons). 

10 

83 

332 

747 

1328 

2075 
2988 
4067 

2.213 

17.71 
59-77 
141.67 
276.70 
478.20 
759.30 

.266 
1.06 
2.38 
4.25 
6.64 
9.58 
13.05 

20 

ao 

40 

CO 

60 

70 

Since  the  resistance  in  pounds  increases  as  the  square  of  the  speed,  the  hone-power 
demanded  will  necessarily  increase  as  the  cube  of  the  speed.  It  takes  a  very  powerful 
engine  to  maintain  a  speed  of  70  miles  per  hour  on  a  level  for  any  distance,  and  no  engine 
can  do  it  long,  with  no  train  whatever  behind  it.  As  the  horse-power  corresponds  veiy 
correctly  to  the  conditions  at  this  maximum  speed  it  must  necessarily  correspond  very 
correctly  with  the  facts  at  the  lower  speeds.     See  end  of  par.  664. 
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dence  below  giren  (par.  660  et  seq,)  seems  to  rather  support  than 
disprove  the  resistances  given  by  the  formulae. summarized  in 
Table  166  below,  although  nominally  smaller. 

657,  It  has  therefore  seemed  best  to  use  as  the  basis  for  all 
train-resistance  computations  in  this  volume  the  formula  above 
referred  to  (par.  652),  proposed  by  Mr.  Wm.  H.  Searles  in  his 
"  Field-Book,"  since  this  formula  in  a  single  simple  equation 
seems  to  approximate  very  closely  to  what  experiment  indicates 
to  be  an  ordinary  working  maximum  for  the  resistance  of  trains 
of  all  classes,  at  all  speeds,  and  with  all  forms  and  weight  of  cars. 
It  is  recommended,  with  justice,  by  Mr.  Searles  as  accomplishing 
this  end,  in  the  following  words: 

*^  It  is  an  empirical  formula,  based  upon  a  careful  investigation  of  all 
such  records  of  experiments  on  the  subject,  several  hundred  in  number, 
as  have  come  under  the  author's  notice,  and  is  believed  to  give  results 
agreeing  closely  with  the  average  experience  and  practice  of  the  present 
day.  It  is  designed  to  give  the  resistances  per  ton  for  all  trains,  whether 
freight  or  passenger,  and  at  any  velocity,  under  ordinary  circumstances. 
Accidental  circumstances,  such  as  the  state  of  the  weather,  and  the  con- 
dition of  the  road-bed,  rails,  and  rolling-stock,  may  largely  modify  the  re- 
sistance, but  these,  of  course,  are  not  taken  account  of  in  the  formula." 

The  formula  (simplifying  its  form  somewhat)  is  as  follows 
for  velocities  in  miles  per  hour: 
Average  resistance  of  entire  train  in  lbs.  per  ton  of  2240  lbs.,  for 

all  weights  in  gross  tons, 

o  ,        ^  rri        .  -0006  V^  (wt.  encr.  and  tender)* 

-^  =  5.4   +.oo6F"       H ^ ^-z : ^; 

gross  wt.  of  tram 

Average  resistance  of  entire  train  in  lbs.  per  net  ton,  for  all 

weights  in  net  tons, 

r>         01  r^«  1  .0004783  FVwt.  eng.  and  tender)* 

^ — 4.82 + .005357  y  H — ^^-^ — ^^ ^ : . 

-r       003/       -r               gross  wt.  of  train 
This  formula,  with  a  comparison  of  others  below  it,  is  tabu- 
lated in  Table  166.  


658.  It  will  be  seen  that  this  formula  gives  the  same  result  whether 
a  given  weight  of  train  be  made  up  of  light  empty  box  cars,  weighing 
perhaps  9  tons  each,  or  loaded  coal  cars  weighing  three  or  four  times  as 
much  and  exposing  only  one  third  or  one  half  the  area  to  air  resistance , 
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Table  166. 
Train  Resistance  on  a  Level  as  Apfected  by  Velocity. 

Giving  what  may  be  considered  as  the  ordinaiy  working  maximum,  as  computed  from  the 
general  f'>nnula  of  Wm.  H.  Searles,  coinciding  closely  with  the  apparent  indications 
of  the  most  recent  tests,  but  possibly  as  much  as  one  third  too  high  for  the  resistances 
at  high  speeds  under  favorable  conditions  (par.  655  et  seq,). 


Freight  Trains. 
Heavy 

CONSOUDATION  EnCXNS. 

Total  Weight 
OP  Train. 

^e 

nation  of 

Rbsistancb  Per  Short  Ton,  for 
Velocities;  Miles  Per  Hour. 

Long 
Tons. 

Short 
Tons. 

Per  Short  Ton. 

10 

15 

20 

25 

30 

Engine  only  ........... 

70 
970 

870 

X070 
X570 

ao70 

78.4 
30a. 4 
526.4 
750-4 

974.4 
X198.4 
X758.4 
83x8.4 

4.8a- 

t4 

i»        _ 

»4        _ 

f-    .04a8r« 

-  .oisi^'» 

-  .OIOO^« 

\-  .00837  r» 

-  .007O3K* 
1-  .oo6s3*'« 

9.X0 
6.33 
5-9« 
575 

5.60 
5  5a 
5.47 

X4  47 

8.32 

0.91 

6.70 
6.58 
6.40 
0.29 

o.,8 
8.53 

8.17 

\% 
7.33 

3«.59 
14.96 

X0.69 

X0.05 
9.70 

43.34 

X3.X7 

XX.X5 
X0.70 

^*    and  xo  loaded  can. 

M             .*        ^                M                .» 

»t           «»        ^-              »t              M 

MM                            t«              »i 
M           4*       j^              «t               M 

"      "    75        "        *• 

For  formula  of  resistances  for  trains  of  flat  cars,  subtract  about  .ooia  from 
coefficient  of  V*,    For  resistances  and  formube  per  lonff  ton,  add  za  per  cent. 


Passenger  Traiiit. 

*7X24 
Americ  nEngine. 


Total  Wt. 

op  Train. 

Long 

Short 

Tons. 

Tons. 

50 

56 

xoo 

113 

150 

x68 

950 

380 

3SO 

392 

4SO 

504 

Equation  of 

Resistance. 

Per  Short  Ton. 


Resistance  Per  Short  Ton  pob 
Velocities;  Miles  Per  Hour. 


15      20     25      30     40      50      60       70 


Enffine  only..  . . 
"    and   a  cars. 


16 


.033x4  K* 
.oi875^« 
.oi43^« 
.0107  r« 
--.ooQi8r» 

-l-.ooSsa^* 


13  .05 

7  23 
6.89 
6.70 


17.68 
13.33 

10.54 
9. II 


:JI 


94.91 
16.54 
1375 
11.53 
10.56 
10.03 


33-75  56.25 
21.70,34.83 
17.68  27.69 


14.46 
13.09 
19.33 


31.96 
51 
>5 


85. x8 
51  70 
40.53 
31.61 
37.78 
25-65 


iao.54 
79.39 
56-25 
4a. 

34-89 


X62.39 
96.^0 
74.89 
57  32 
49.89 
45-65 


For  resistances  and  formulae  per  long  ton,  add  12  per  cent. 
Weight  of  cars  taken  at  25  long  tons,  56,000  lbs.  each,  loaded. 

Any  of  the  forraube  compared  on  the  following  page  give  practically  identical  results, 
except  that  Mr.  Chanute's  formula  (extracted  from  the  new  edition  of  HaswelFs  *•  Pocket- 
Book"),  although  correct  for  the  trains  probably  tested,  vix.:  passenger  trains  at  high 
velocities  and  freight  trains  at  low  velocities,  give  the  resistance  of  freight  trains  at  high 
velocities  at  only  \iXo%as  much  per  ton  as  passenger  trains. 
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in  other  words,  it  attaches  no  weight  whatever  to  atmospheric  resistance 
and  the  form  of  the  train.  The  writer's  experiments  (Fig.  163)  indicate 
positively  that  this  is  more  nearly  true  ihan  is  generally  suspected,  but  in 
going  to  such  an  extreme  the  formula  is  unquestionably  defective.  It 
would  seem  also  to  be  theoretically  defective— or  if  not  that,  certainly  to 
go  a  long  way  beyond  experimental  authority — in  multiplying  one  im- 
portant term  of  the  equation  by  the  square  of  the  weight  of  engine.  No 
theoretical  justification  for  this  is  apparent.  Tlie  constant  for  rolling- 
friction,  4.8  lbs.  per  ton,  is  also  a  little  too  high  for  loaded  trains, 
although  fair  for  a  mean  between  loaded  and  empty. 

But  with  all  these  minor  imperfections  the  formula  is  certainly  one  of 
wonderfully  exact  application  to  a  wide  range  of  trains,  from  an  engine 
running  light  to  the  longest  freight  trains,  and  at  all  speeds.  The  writer 
maybe  overmuch  disposed  to  look  on  it  with  favor,  since,  as  examination 
of  Fig.  165,  Appendix  A,  and  Table  165  will  show,  it  could  hardly  agree 
better  with  all  the  conclusions  of  his  own  tests,  made  in  1879,  had  it  been 
based  on  them  alone;  yet  the  comparison  given  in  and  below  Table  166 
with  the  formulae  given  by  Mr.  O.  Chanute  in  Haswell's  "  Engineer's 
Pocket-Book"  sliovvs  that  it  compares  equally  well  with  some  other 
modern  formulae.* 

A  variety  of  further  evidence  as  to  the  absolute  amount  of  train  re- 
sistance at  high  speed  is  given  below  : 

669.  The  tests  of  Mr.  J.  W.  Hill  on  an  American  freight  train  at  slow 
speeds.  Riven  in  Tables  146-7  and  Fig.  115,  check  very  closely  with  the  formula. 
Mr.  Hill's  tests  were  on  a  freight  train  weighing782.94  tonsin  all,  with  an  engine 
and  lender  weighing  55.72  tons.  The  observed  and  computed  resistances  com- 
pare as  follows : 

Resistance  in  Lbs.  Per  Ton. 


Velocitv  in  Miles 
Per  Hour. 

Observed. 

Computed. 

17.23 

7.57 

6.97 

22.67 

7.27 

8.54 

23.00 

7.55 

8.66 

The  observed  resistances  should  be  reduced  5  to  10  per  cent  for  the  internal 
friction  of  the  locomotive.  They  indicate  that  the  formula  is  substantially  cor- 
rect at  «5low  speeds,  but  increases  too  fast  with  speed. 

660.  Mr.  Siroudley's  tests  on  a  train  weighing  335.7  tons  of  224olbs.  gross, 

*  The  examples  of  the  application  of  these  formulae  to  various  trains  given 
in  the  above  **  Pocket- Book"  contain  some  serious  errors  which  are  liable  to 
deceive. 
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with  an  engine  and  tender  weighing  60.05  tons  of  2240  lbs.  (Fig.  123)  should,  ac« 
cording  to  Mr.  Searle's  formula,  have  had  the  following  resistance: 
^=  5.4  +  . 012445^* 

=  5-4  +  333^. 

For  40  miles  per  hour  this  gives  25.3  lbs.  per  ton,  which  amounts  to  906 
horse-power,  whereas  the  average  horse-power  is  recorded  as  only  529  horse- 
power, and  the  maximum  shown  by  any  diagram  was  668;  but  then  the  draw- 
bar traction  on  the  same  train  is  given  as  an  average  of  4477  lbs.,  which  at  ihe 
average  speed  of  44.3  miles  per  hour  foots  up  528  horse-power  (13.36  lbs.  aver- 
age traction)  transmitted  through  the  draw-bar  to  the  train  alone,  excluding  all 
engine  and  head  resistance.  If  the  latter  bore  anything  like  the  ratio  to  the 
car  resistance  that  it  does  in  Fig.  165,  the  total  resistance  should  have  been 
fully  up  to  what  Mr.  Searle*s  formula  gives. 

661t  The  Engineer  (April  4,  1884)  states  it  to  be  a  figure  "accepted  by  lo- 
comotive superiniendenis  "  that  with  a  total  train-load  of  336  long  tons  the  train 
resistance  at  60  miles  per  hour  is  40  lbs.  per  ton,  which  corresponds  closely  to 
Table  166. 

662.  In  a  French  paper  on  the  subject  of  train  resistance  and  economy  of 
grades*  we  have  the  following  formulae  given, which  appear  to  have  been  deduced 
from  very  carefully  made  tests  : 

"  The  resistance  of  an  engine  and  tender  is  given  by  the  formula 

'       1000    '      A20  / 

in  which 

E  =  Indicated  tractive  force  in  kilogrammes, 

R  =  Resistance  per  tonne  in  kilogrammes, 

V  =  Velocity  in  kilometres  per  hour. 

**  For  the  train  hauled  we  have 

y 

^40 

For  a  speed  of  80  kilos,  per  hour,  which  is  very  nearly  50  miles  per  hour, 

and  calling  2  lbs.  per  ton  =  i  kilo,  per  tonne,  as  it  is  almost  exactly,  we  have 

from  this  formula  for  the  train  tested  by  Mr.  Dudley  (Tables  146-7) : 

Per  Ton.  Total. 

For  engine  resistance 60  lbs.  3,780  lbs. 

For  train  resistance 8    **  2,000   *' 

Total  (for  313  tons) 18.5  lbs.         5.780  lbs. 

♦  ''Notice  sur  les  Prix  de  Revient  de  la  Traction,  et  sur  les  Economies  r6ali 
s6es  par  I'Application  de  Diverses  Modifications  aux  Machines  Locomotives. 
Par  M.  Ricour,  Ing6nieur  en  Chef  des  Ponts  et  Chaussees,"  Annates  des  P.  el 
C,  Sept.,  1885. 
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This  corresponds  very  closely  to  what  we  have  just  deduced  (Table  164) 
from  Mr.  Dudley's  tests. 

663*  Another  French  formula,  based  on  the  experiments  referred  to  beneath 
Figs.  164-165,  gives  still  lower  results,  indicating,  at  50  miles  per  hour, 

For  engine,  tender,  and  rear  car 31.0  lbs.  per  ton. 

For  interposed  cars 7. i  **  ** 

Ii  is  stated  in  the  same  paper  that  at  about  18.6 'miles  per  hour  the  resist- 
ance is  double,  and  at  31  miles  per  hour  triple,  what  it  is  at  6  to  9  miles,  and 
that  **at  still  higher  velocities  the  increase  is  rapid."  This  is  far  from  true 
for  American  rolling-stock,  and  probably  for  any  other,  up  to  30  or  40  miles 
per  hour,  and  the  exact  figures  given  may  be  rejected  as  untenable,  except  that 
they  may  serve  as  cumulative  evidence  that  the  resistances  at  high  speeds  are 
not  so  great  as  many  formulae,  including  those  of  Table  166,  give  them,  at  least 
for  European  trains  under  favorable  conditions. 

664i  A  test  was  made  in  1884,  upon  the  Bound  Brook  route,  between  Phila- 
delphia and  New  York.  10  ascertain  the  difference  in  the  consumption  of  coal 
between  an  express  train  running  on  schedule  time  and  the  same  train  run  at 
a  very  low  speed,  but  otherwise  under  the  same  conditions,  the  same  five  cars 
and  precisely  similar  engines  being  used.  The  trains  ran  in  each  case  from 
Philadelphia  to  Bound  Brook  and  back,  a  distance  of  119  miles.  The  slow  trip 
was  made  in  9  hours  and  23  minutes,  4420  lbs.  of  coal  being  consumed.  The 
train  stopped  at  the  same  places  as  the  regular  express  trains,  the  only  unusual 
feature  of  the  trip  being  the  funereal  pace,  averaging  a  little  over  12^  miles  an 
hour. 

The  performances  compared  as  follows  : 

Speed.  Coal  burned. 

Slow  trip 12^  m.  per  h.     4,420  lbs. 

Fast  trip 50±  **     **  6,725  ** 

Difference. . .     37^  m.  per  h.     2,305  lbs.  =  34.2  per  cent  saved. 

The  engine  and  tender  weighed  75  tons,  and  the  five  cars  126  tons. 

According  to  D.  K.  Clark's  formula,  R  = 1-  8  (for  gross  tons),  the  com- 
parative resistances  at  these  speeds  should  have  been  about  31  to  13^  lbs.,  or 
more  than  double,  and  this  gives  a  much  less  rapid  increase  with  speed  than 
most  modern  formulae.  (See  Fig.  163.)  By  Table  166  the  difference  should 
have  been  more  than  three  to  one.  This  appears  to  indicate  very  low  velocity 
resistances.  Coal  consumption,  however,  is  but  a  very  vague  g^ide  to  train  re- 
sistance, it  being  quite  certain  that  the  power  is  developed  more  economically 
at  the  higher  speeds.  Still  this  test  certainly  tends  to  show  that  the  resistances 
due  to  speed  are  not  as  great  as  supposed,  as  do  also  the  facts  presented  be- 
neath, Table  164,  Figs.  164,  165,  and  the  tests  already  referred  to  (par.  444)  as 
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made  on  the  Lake  Shore  &  Michigan  Southern  Railway  {Transactions  Am,  Sec. 
C,  E„  Oct.,  1876,  p.  344.  **  Experiments  and  Tests,"  by  P.  H.  Dudley),  in  which 
tests  the  conclusions  reached  were  expressed  as  follows  : 

**  We  found  that,  with  the  long  and  heavy  trains  of  650  to  700  tons  it  re- 
quired less  fuel  with  the  same  engine  (Mogul)  to  run  trains  at  iS  to  20  miles 
per  hour  than  it  did  at  10  or  12  miles  per  hour.  The  engine  at  the  highest 
rate  of  speed,  seems  to  produce  its  power  more  economically." 

Table  167. 
Speed  of  the  Fastest  Trains  in  England  and  America. 

[From  Mr.  E.  B.  Dorsey's  paper  on  "  English  and  American  Railroads  Compared,**  Tran^ 
American  Soc.  C.  E.,  1885-6.] 


English  Railways. 


LiNB. 

Termini. 

MUes. 

Time, 

including 

Stops. 

Speed, 
incl.  Stops. 

London  &N.W 

London  co  Liyerpool 

"         Glasgow 

**         Edinburgh  . . . 

Holyhead 

Glasgow 

"         York 

aoi.7S 

406 

401 

a64 

444 

x88.as 

397 

ai6 

118.S 

50 

76.5 
"5 

h.    m. 
4    30 
10   00 

9    55 

6    40 
xo    90 

3    55 
■       9    00 
6    00 
a    36 
X    05 
»    47 
a    30 

44.8 

40.6 

40.4 

39.6 

43 

48.1 

441 

36 

45.6 

46.15 

4a.6 

50 

u                u 

»t               (t 

U                          i» 

Great  Northern 

(( 

Great  Western 

»•         Edinburgh... 

Swansea 

Bristol 

Brighton 

*•         Dover 

•*        Nottingham  . . 

(« 

London,  Br.  &  S.  Coast 

London,  Ch.AD 

Midland 

American  Railways. 


N.Y.,N.H.AH 

Pennsylvania 

u 

N.  Y.  Central  &H.R.. 
««  « 

u  tt 

Central  of  New  Jersey. 
Baltimore  &  Ohio 


New  York  to  Boston 

Jersey  City  to  Phila 

'*  Pittsburg. . 

**  Chicago... 

New  York  to  Albany 

Buffalo.... 

"  Chicago... 

Jersey  City  to  Phila 

Baltimore  to  Washington 


These  runs  are  in  every  casitfrom  terminus  tc  terminus,  which  makes  a  difference  of 
5  to  8  miles  an  hour  from  the  speed  obtained  by  selecting  only  the  most  favorable  parts 
of  the  run.    See  summary  on  following  page. 
34 
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The  aggregates  of  the  preceding  tables  compare  as  follows : 

13  English  trains,  averaging  2409^  miles  run  at  43.53  miles  per  hour. 
9  American    '*  '•         374H     "         "     4>'7i     "  " 

Or,  omitting  the  two  long  runs  of  over  900  miles  from  Chicago  to  New  York : 

7  American  trains,  averaging  214  miles  run  at  43.90  miles  per  hour. 

While  this  table  correctly  indicates  that  the  fastest  trains  in  England  and  America 
make  substantially  the  same  time,  the  average  speed  of  all  trains  is  undoubtedly  consider- 
ably higher  in  England,  owing  chiefly  to  the  fact  that  there  are  almost  no  grade  crossings 
or  highway  crossings,  and  in  part  to  the  shorter  runs,  which  always  justify  and  require 
higher  speed  for  equal  convenience. 


669*  According  to  Table  165,  the  difiference  in  the  horse-power  demanded 
to  overcome  ike  engine  resistances  only  in  the  Bound  Brook  lest  just  mentioned 
would  have  been: 

Trip.  Time  y  Horse-power.       **  Hour  Horse-poweft." 

Slow 9,4  hours  X      5  H.  P        =47 

Fast,     ....     2.4  hours  X  271.7  H.  P.    =  652 

Total  difference  in  head  resistance,     .     .     .    605 

2^0S  ' 

The  total  difference  in  coal  consumption  being  2305  lbs.,  we  have  •—- —  = 

3.62  lbs.  as  the  coal  burned  per  horsepower  per  hour,  without  making  any 
allowance  for  the  increased  car  resistance  due  to  speed  on  the  one  hand,  or  for 
the  greater  economy  with  which  steam  is  used  at  high  speed  on  the  other  hand. 
As  3.62  lbs.  is  about  a  fair  rate  of  coal  consumption  under  the  circumstances 
(rather  high),  these  two  latter  may  have  approximately  balanced  each  other. 

666.  Table  167  shows  the  fastest  regular  trains  in  England  and  America, 
every  train  on  the  list  probably  reaching  a  speed  of  60  miles  per  hour  on  short 
stretches  of  almost  every  run.  The  fastest  trains  do  not  haul  over  125  tons  to 
train,  but  even  then  they  could  not  probably  make  the  time  they  do  if  the 
resistances  were  quite  as  high  as  in  Table  166.  When  all  proper  allowances 
are  made,  however,  the  facts  do  not  necessarily  imply  any  materially  lower 
resistance. 

ENGINE-FRICTION. 

667.  In  computing  train  resistance  it  is  not  essential  to  assume  any 
different  rolling-friction  for  the  engine  than  for  the  cars.  The  tender- 
friction  should  of  course  be  the  same,  and  the  engine-truck  friction  sub- 
stantially the  same,  while  for  the  driving-wheel  base  we  have  only  to 
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consider  the  rolling-friction  between  wheel  and  rail  only,  and  not  the 
journal-friction^  since  the  latter  does  not  tax  the  adhesion  (par.  608). 
The  same  is  true  of  all  the  internal  machinery-friction  of  every  nature 
and  kind  ;  so  that,  as  we  have  plenty  of  steam-power  in  freight  service,  or 
can  have  by  reducing  the  speed,  and  only  lack  tractive  force  in  pounds, 
the  machinery  and  driving- journal  friction  is  of  slight  importance  for 
freight  service,  whether  much  or  little.  For  passenger  service  it  may  be 
of  more  importance,  and  it  will  at  least  be  profitable  to  summarize  the 
evidence  as  to  its  amount. 

668.  The  locomotive  is  a  simple  machine,  and  the  evidence  does  not 
make  it  probable  that  more  than  5  to  8  per  cent  of  its  indicated  power  . 
fails  to  reach  the  periphery  of  the  drivers.  Ten  per  cent  is  often  allowed. 
In  complicated  low-pressure  compound  engines  the  machinery-friction  is 
10  to  15  per  cent.  In  small  stationary  engines  (Table  168)  the  loss 
ranges  from  12  to  20  per  cent. 

In  16x24  American  locomotives,  the  tests  of  John  W.  Hill  (Tables 
146-7)  show  that  some  13  lbs.  per  ton  of  locomotive  and  tender  was  act- 
ually required  to  propel  it  without  load  at  speeds  of  17  to  23  miles  per 


Table  168. 
Estimated  Cost  of  Power  and  Efficiency  of  Stationary  Engines. 

I  Abstracted  from  a  careful  and  deuiled  paper  by  Charles  E.  Emery,  Ph.D.,  M.  Am.  So.  C.  E.« 
Trans.  Am.  So.  C.  E.,  November,  1883.] 


H.P. 

Kind. 

Cost  in 
Mass. 

1874. 

Loss 
per 
cent  by 
Fric- 
tion. 

Indi- 
cated 
H.  P. 

Feed- 
Water, 

iff  P. 

Coal 

I.  K'p. 

Bvap. 
per  lb. 
^oal. 

Cost 

iTp. 

^309 
days. 

5 

20 

»5 

30 
35 
50 
ZOO 
300 
300 
400 

Soo 

Porublc  Upright 

"        Horizonul... 

Sutionary  Noo-cond*g. 
Condensing  Single 

»*                            4. 

•645 
988 
1,487 
1.981 
3,441 

5.33« 
9,207 
16,785 
33,899 
29,958 
36,220 

20 
20 
18 
»5 
»4 
12 

IX 

10 

9-5 
9-5 
9-5 

6.25 
12.50 
18.29 
33  53 
29.07 

56.82 

113.36 
320.99 
33x49 
441-99 
553.49 

43 
38 
36 
34 
33 

37 
a3 

22.2 
22.2 

23.2 
22.3 

S.60 
5.X0 
4.80 
4.35 
4.00 

Z'1 

2.6X 

2.52 

2.52 
2.53 
3.53 

7-5 

7.5 

7-5 

8. 

8. 

8.35 

8.8 

8.8 

8.8 

8.8 

8  8 

$176.46 
109.96 
90.14 
7338 
67.38 

53.15 

36.03 
38,64 
36.83 
26.01 
25.66 

This  table  is  carried  out  in  the  paper  in  much  more  detail,  but  the  above  are  the  most 
important  data. 
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liour,  whereas  the  average  resistance  of  the  train  behind  it.  at  the  same 
speeds,  was  only  some  6f  lbs.  per  ton.  Assuming  that,  owing  to  the 
greater  weight  on  the  locomotive  drivers,  the  rolling-friction  proper,  be- 
tween rail  and  wheel,  was  at  least  as  much  as  the  rolling  and  axle  fric- 
tion combined  of  the  train  behind  it,  we  may  divide  up  this  i8  lbs.  ap- 
proximately as  follows : 

Lb«.  Per  Ton.    Total  Lb«. 

Tax ir^  adhesion : 'Ro^\vi%'ir\cX\on 7  392 

"  Head  and  oscillatory  resistance,     .    .  2  112 

Not  taxing  adhesion :  Friction  of  engine  running  light,  4  224 

"  ''  Assumed  addition  due  to  load,    .  5  280 

Total, 18  1,008 

Actual  average  tractive  pull  (nearly  if  load  on  drivers),     .     .     .     6,250 
Maximum  tractive  pull  in  ordinary  work  (i  weight  on  drivers),    11,200 

This  would  indicate  that  when  the  engine  is  working  fairly  hard  the 
internal  friction  consumes  about  9  per  cent  of  the  indicated  power,  but  it 
is  almost  certainly  too  high.  When  an  engine  is  working  light  and  run- 
ning fast  a  much  larger  proportion  of  the  enei^  developed,  up  to 
nearly  ^,  would  appear  to  be  used  up  by  internal  friction,  and  no  doubt 
is — a  waste  well  worthy  of  attention,  but  not  of  that  ruinously  injurious 
character  that  an  equal  tax  on  the  adhesion  would  be. 

669t  The  friction  ok  the  slide  valve  is  one  of  the  chief  sources  of  loss 
by  machinery-friction ;  but  by  the  rapid  introduction  of  *'  balanced  '*  slide-valves, 
or  those  which  have  the  pressure  excluded  or  counteracted  on  the  top  side  of 
the  slide-valve,  this  loss  is  being  largely  eliminated.  The  slide-valve  exposes  an 
^rea  of  from  70  10  100  sq.  in.,  averaging  perhaps  90  sq.  in.,  to  the  steam-pres- 
sure in  the  steam-chest,  which  may  be  taken  to  average  at  least  100  lbs.  per  sq. 
in.,  giving  some  9000  lbs.  pressure.  With  good  lubrication  this  pressure  would 
create  no  great  amount  of  friction,  but  with  the  imperfect  lubrication  which 
alone  is  possible,  it  is  far  more  serious.  The  coefficient  is  probably  in  the 
neighborhood  of  o.i  to  0.2  in  ordinary  working,  causing  a  resistance  to  motion, 
in  both  steam-chests,  of  900  to  1800  lbs.  With  5-in.  travel  of  valve  and  50-in. 
drivers  the  slide-valve  travels  about  -^  as  far  as  the  engine,  which  would  make 

...             .     ,            Qoo  to  1800  „^        ,  , 

this  loss  equivalent  to =  say,  55  to  no  lbs.  of  tractive  resistance, 

amounting  to  something  like  i  per  cent  of  the  ordinary  work  done,  which  in 
starting  is  no  doubt  often  much  more. 

Direct  experiments  on  the  Boston  &  Albany  road  gave  a  resistance  to 
motion  of  2100  lbs.  in  starting  under  the  worst  conditions — full  stroke  with 
chrottlc  wide  open;  while  with  the  Richardson  balanced  slide  valve,  which  is 
one  of  the  most  approved.  325  lbs.  sufficed.     When  once  in  motion  it  is  prob- 
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able  that  the  contrast  is  much  less  striking,  but  the  saving  in  wear  as  well  as 
resistance  is  so  great  that  balanced  slide-valves  promise  to  be  soon  practically 
universal. 

670t  Otherwise  than  this  it  is  difficult  to  account  for  any  great  loss  by  fric- 
tioQ  at  any  one  part  of  the  machinery.  Therefore,  since  no  difficulty  is  found 
in  obtaining  correspondingly  favorable  results  with  stationary  engines  of  equal 
power  and  more  complication,  we  may  conclude  with  some  certainty  that  5  to  ft 
per  cent  of  the  indicated  power  represents  the  full  extent  of  the  loss  by  ma- 
chinery-friction proper,  in  ordinary  cases. 

671t  Tests  at  the  works  of  Messrs.  Schneider  &  Co.,  Creusot.  reported  by 
Mr.  M.  F.  Delafield  in  a  notable  paper  published  in  the  AnnaUs  lus  Mines  (and 
most  other  scientific  journals  of  the  world),  1885,  made  on  a  22  X,  44  in.  CorJss 
engine,  which  could  be  worked  either  condensing  or  non-condensing,  gave  thr* 
following  relation  of  indicated  and  effective  power: 

Condensing  engines,  effective  H.  P.  =  .902  I.  H.  P.  —  j6 
Non-condensing  **  **  **       =  .945  I.  H.  P.  —  la 

This,  however,  is  not  known  to  apply  correctly  to  other  thkxi  engines  ap- 
proximately similar  to  that  tested,  which  developed  im>  to  250  H.  P.  with  about 
60  revolutions  per  minute,  according  as  it  was  condensing  or  iion-condensing. 

672i  Tests  purporting  to  give  very  high  or  low  eniq^ine- friction  must  be- 
looked  on  with  extreme  scepticism.  There  is  especial  danger  of  error  in  inter* 
preting  the  apparent  results  of  such  tests  Thus,  test«  of  an  apparently  very 
accurate  character  by  the  Locomotive  Superintendent  of  the  Eastern  Railway 
of  France*  show  that  of  the  total  indicated  hor.«e-oower  only  42.5  and  41.6  per 
cent  was  delivered  to  the  draw-bar,  in  two  successive  tests,  out  of  which  it  was 
assumed  that  34.2  and  35.6  per  cent  was  consumeci  by  the  bare  friction  of  the: 
engine  mechanism,  after  deducing  th^  as«umed  resistance  of  the  engine  and 
tender  considered  as  vehicles.  The  error  lay  in  an  insufficient  allowance  for 
the  latter,  and  especially  in  an  insufficient  allowance  for  head  resistance,  which 
at  high  passenger  speeds,  such  a*s  th^t  of  che  tests,  consumes  a  large  part  of  the: 
power. 

673i  An  investigation  by  the  writer  g'4ven  in  par.  128  shows  that  20  lbs.  >C 
6.5  lbs.  per  car  gives  the  ordinary  consamption  in  passenger  service;  indicat- 
ing a  very  small  loss  by  interns^l  friction. 

674i  To  get  at  the  collective  resistance  of  the  bearings  of  a  locomotive 
under  steam,  and  to  separate  it  into  its  constituent  elements.  Messrs.  Vuillemin,. 
Guebhard,  and  Dieudonn6  made  some  experiments,  narrated  in  a  work  by  Josef 
Grossman n,f  showing  the  icilowing  results: 

*  F-n^neffing^  and  F-n^necr^  18S5. 

4  '*  Die  Schmtermittel  und  Lagermetalle  ftlr  Locomotiven,  Eisenbahnwagen,. 
S^Ki«(afQachinen.  e*c."  Von  Josef  Grossmann,  Injrenieur  der  Osterreichischcn 
>*o«l«re5ioafcn.     Wiesbaden.  C.  W.  Kreideli'  Verlag,  1885. 
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t Pounds  Pb«  Net  Ton. ^ 

Non-coupled  4<oopled  6-coupled 

pass,  enfl^nes.  engines.  engines. 

Total  resistance  per  ton  of  locomotive 16.0  25.2  30  44 

Resistance  of  cold  engine  (connecting-rod 
removed) 6.0  10.44  12.30 

Percentage  of  latter  to  total  resistance 37.5  p.  c.      41.5  p.  c.  40.5  p.  c. 

These  figures  are  for  speeds  of  17  to  21  miles  per  hour. 

If  now  the  collective  resistance  of  the  axle  and  parallel-rod  bearings  and  of 
the  valve-gear  be  deducted  from  the  resistance  of  the  cold  engine^  as  above 
given,  the  remainder  ought  to  give  the  resistance  due  to  rolling-friction;  and  if 
this  be  deducted  from  the  total  resistance  of  the  above  table,  the  remainder 
should  be,  approximately,  the  total  resistance  of  all  bearings  in  the  engine  at 
work. 

The  axle-friction  coefficient  was  assumed  at  0.009  ^^^  ^^  proportion  of  the 
diameter  of  axle-journal  to  that  of  the  wheels  at  1^,  giving  for  the  axle-friction 
li  lbs.  per  ton  weight  of  engine.  The  friction  of  the  valve-gear  of  the  cold 
engine  was  taken  as  i  lb.  per  ton  of  engine,  and  the  crank- pin  friction  for  four- 
coupled  engines  at  0.2  lb.  and  for  six-coupled  engines  at  0.4  lb.  per  engine  ton. 
Adding  together  these  resistances,  and  deducting  them  from  the  resistances 
of  the  cold  engines  without  connecting-rods,  the  following  table  was  obtained. 

/ Pounds  Per  Net  Tom. » 

Noo-coupled         4-coupled  6-coupled 

pass,  engines.         enfinnes.  engines. 

Total  resistances  per  ton  of  locomotive,  as 
above        16.0  25.2  30.44 

Resistance  of  rolling-friction  per  ton  of  lo- 
comotive  ■..        3.50  7.74  9.40 

Percentage  of  last  to  the  total 21.87  30.71  p.  c.     30  88  p.  c. 

Resistance  of  oiled  parts  (in  steam)  per  ton 
of  locomotive 12.50  17-46  21.04 

Percentage  of  last  to  the  total 78.13  69.29  p.  c.    69.  la  p.  c. 

These  figures  were  assumed  to  show  how  large  a  portion  of  the  engine  re- 
sistances those  of  the  oiled  parts  constitute,  which  do  not  tax  adhesion. 

The  experimental  evidence  as  to  the  comparative  rolling  and  internal  fric- 
tion of  coupled  and  uncoupled  engines  is  interesting  and  possibly  correct,  but 
the  exact  figures  given,  as  with  all  such  single  statements,  must  be  received 
with  much  allowance. 

With  regard  to  the  increased  amounts  of  rolling  friction  indicated  for  four- 
tnd  six-coupled  engines,  the  author  reasonably  remarks  that  it  is  in  accordance 
with  what  might  be  expected,  since  the  coupled  wheels,  on  account  of  their 
slight  difference  of  form  and  of  imperfections  in  the  track,  cannot  roll  as  per- 
fectly as  the  uncoupled  ones,  and  must  slip  more  or  less. 
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679.  The  following  record  of  some  other  French  tests  gives  very  different 
results :  * 

For  determining  engine  resistance,  the  locomotive  to  be  tested  was  set  in 
motion  at  4  or  5  miles  per  hour,  and  change  of  velocity  determined  by  accurate 
apparatus,  from  which  the  following  resistances  were  computed: 

4 Pounds  Per  Ton  of  Rbsistamcb. ^ 

Passenger  eogine,      Locomotive  for  mixed      Freifi^ht  engine, 

3  axles,  2-coupled,    service,  3-coupled  axles,    4*coupled  axles, 

78-in.  drivers,  59->0'  drivers,  50-in.  drivers, 

52  tonnes.  48  tonnes.  70  tonnes. 

Engine  in  working  order. ..  6*4  7.2  8.0 
Eccentrics  and  connecting- 
rod  disconnected 4.7                             4.5                         6.2 

Difference  1.7  2.7  1.8 

Coupling-rods  also  discon- 
nected   4.7  4.4  6.2 

In  all  these  tests  the  effect  of  disconnecting  the  coupling-rods  is  inappreci- 
able. The  tender  resistance  was  found  to  be  only  5.0  to  5.6  lbs.  per  ton.  All 
the  above  are  the  mean  of  a  number  of  tests,  not  differing  greatly  in  result. 
The  following  are  from  still  larger  averages: 

, Rbszstamcb  in  Pounds  Per  Ton. » 

Drivers.       No.  axles     Cooed  tread.  Cylindrical  tread. 

coupled.  Link-  Link-  WalchaSrt's 

motion.  motion.         valve-gear. 

Passenger  engine..        78"  2  6.2  ..  5.2 

Mixed  engine 59"  3  7.2  7.2 

Freight  engine 5ii"  3  9.4 

Freight  engine 50"  4  ...  ...         -        8.2 

The  tests  measured  the  resistances  between  velocities  of  2\  to  5  miles  per 

hour.      The  resistances  include  machinery-friction,  and   the  very  low  speed 

would  tend  to  make  the  resistances  considerably  higher  than  at  working  speeds, 

notwithstanding  which  fact  it  would  appear  as  if  the  results  must  certainly  be 

too  low. 

*  *'  Application  de  la  M6thode  rationale  aux  iStudes  dynamom6triques.  Par 
M.  Desdouits,  Ing6nieur  de  la  Marine,  adjoint  a  Tlng^nieur  en  Chef  du  Mat6riel 
et  de  la  Traction  des  Chemins  de  Fer  de  Tl^tat,"  AnnaUs  des  Fonts  et  Chauss/es, 
Mai,  1886. 
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CHAPTER  XIV. 

THE   EFFECT   OF   GRADES   ON    TRAIN-LOAD. 

676.  The  absolute  effect  of  gradients  to  increase  the  load  on  the  engine 
is  constant  and  easily  determined.  Under  the  theory  of  the  inclined 
plane  (or  rather  under  the  general  theory  of  the  equilibrium  of  forces) 
any  body  Pf^,  Fig.  167,  resting  on  such  an  inclined  plane,  is  acted  on  by  at 


^t--' 


Fig.  X67. 


least  two  forces :  the  force  of  gravity,  vertically  downward  ;  and  the  re- 
action of  the  supporting  plane  j,  acting  at  right  angles  thereto. 

Since  a  body  acted  on  by  two  forces  only  cannot  remain  at  rest  (see 
any  treatise  on  mechanics)  unless  the  forces  are  (i)  equal  in  magnitude, 
(2)  opposite  in  direction  to  each  other,  and  (3)  lie  in  the  same  right  line, 
motion  must  ensue  under  these  conditions  down  the  plane  s ;  and  the  force 
/  necessary  to  resist  motion  (or  impelling  the  body  down  the  plane,  if  equi- 
librium be  not  maintained)  is  represented  by  the  length  of  any  line  /,  which 
will  suffice  to  close  the  triangle  of  forces.  The  direction  of  this  force  is 
ordinarily  fixed  by  the  conditions,  and  in  the  case  we  are  now  considering 
it  must  lie  parallel  with  the  plane  j,  as  represented  in  the  cut ;  but  a  force 
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acting  in  any  other  direction,  as  /'  or  f\  Fig.  i68,  will  suffice  for  the  same 
end,  provided  it  will  form  with  the  forces  g  and  w', 
Fig.  167,  a  closed  triangle;  the  magnitude  only  of  the 
force  /  required  varying  thereby. 

677.  If  the  body  W,  Fig.  167.  be  an  angular  body,  this 
necessary  force  /  will  be  supplied  by  the  friction  of  con- 
tact between  the  body  and  the  plane,  and  the  body  will 
remain  at  rest  until  the  angle  becomes  very  considerable, 
as  in  sliding  a  brick  down  a  board.  If  the  body  be  a 
wheeled  vehicle,  the  journal  and  other  rolling-friction 
subserves  the  same  purpose,  so  far  as  it  goes,  as  respects 
motion  down  the  plane ;  but  since  the  rolling- friction  is  *°'  *^ 

a  very  small  portion  of  the  total  weight  of  the  body,  the  angle  of  the 
slope  on  which  the  rolling-friction  alone  will  suffice  to  maintain  equi- 
librium must  be  very  small.  When  it  does  not  suffice  for  this  purpose, 
the  body  is  impelled  down  the  plane  by  the  difference  between  the  force  / 
of  gravity  and  the  retarding  force  of  friction. 

When  a  body  is  caused  to  move  up  the  plane  it  is  obvious  that  the 
resisting  friction,  whether  much  or  little,  plays  no  part  in  reducing  the 
force  /,  tending  to  cause  the  body  to  move  down  the  plane ;  for  in  that 
case  the  two  forces  resisting  motion  coincide  with  each  other  in  direction, 
and  their  sum  instead  of  their  difference  has  to  be  overcome  by  the  im- 
pellini?  force,  whatever  it  may  be. 

678.  These  are  the  conditions  under  which  the  locomotive  acts  in 
hauling  a  train  up  a  grade ;  and  in  Fig.  167,  if  ^  be  made  to  represent  the 
weight  of  any  vehicle  W  or  of  all  the  vehicles,  W  will  represent  the 
force  with  which  they  press  against  the  rails;  /,  the  "grade  resistance"  or 

force  impelling  them   downward,   or  resisting   motion  upward ;  — ,  the 

g 

ratio  of  the  grade  resistance  to  the  weight ;  or  — - — ,  according 

S  g 

to  the  number  of  pounds  m  the  ton,  the  grade  resistance  in  pounds  per  ton, 

,  the  ratio  of  the  reaction  against  the  rails  to  the  actual  weight  of  the 

body,  which  may  be  deduced,  for  any  grade,  from  Table  119,  p.  341. 

679.  All  grades  are,  in  the  technical  work  of  American  and  Continen- 
tal engineers,  expressed  m  the  rate  percent,  although  in  common  American 
practice  the  words  "per  cent"  are  (somewhat  unfortunately)  omitted,  the 
grades  being  known  as  a  0.5,  0.8,  or  i.o  grade.  A  grade  so  expressed  is 
independent  of  the  particular  unit  of  measure  employed,  whether  feet. 
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metres,  miles,  or  any  other.  In  popular  American  and  English  language 
grades  are  expressed  by  feet  per  mile,  which  (since  there  are  5280  feet  in 
a  mile)  is  52.8  limes  the  rate  per  cent.  The  use  of  this  awkward  unit, 
especially  among  engineers,  is  in  every  way  to  be  regretted.  English 
engineers  are  also  much  given  to  a  still  more  awkward  habit — expressing 
grades  as  rising  **  i  in  80,"  or  some  other  horizontal  distance.  (See  par. 
683.)  These  may  be  turned  into  grades  per  cent  with  a  table  of  recipro- 

cals.     In  Fig.  167  the  rate  of  grade  is  given  by  — .      If   we  let  ^=100 

(whether  feet  or  any  other  unit),  then  r  will  give,  in  the  same  unit,  the 
rate  per  cent  of  the  grade. 

680.  Since  gravity,^,  in  the  diagram  of  forces  Jn  Fig.  167,  is  repre- 
sented by  the  hypothenuse  of  a  right-angled  triangle,  it  follows  that  the 
pressure  of  the  wheels  on  the  rails,  iV\  can  never  be  quite  equal  to  the 
weight  of  the  body.  The  loss,  however,  is  not  on  any  ordinary  grade  a 
serious  or  even  an  appreciable  one.     It  may  be  determined  as  follows; 

IV'  d  

Ratio  of  pressure  on  rails  to  real  weight — (Fig.  167)  =  - ;  but  js=  f^^'+r*, 

exactly.    Or,  approximately  (i), 

whence  (2),  s  =  -^  +  d. 

681.  This  latter  is  determined  by  a  rule  of  great  convenience,  which  is  too 
little  known,  and  which  the  student  will  do  well  to  fix  indelibly  in  his  memory, 
for  the  multitudinous  uses  of  which  it  is  capable,  viz. : 

To  SOLVE  A  RIGHT-ANGLED  TRIANGLE  OF  SMALL  ALTITUDE  :  Square  the  height 
or  rise  and  divide  by  twice  the  base  or  hypothenuse  (whichever  is  known).  The 
quotient  will  be  the  difference  between  the  base  and  hypothenuse,  whence 
the  unknown  side  is  obtained  from  the  known  by  direct  addition  or  subtrac- 
tion. Frequently,  however,  in  solving  such  triangles  the  difiference  only  is 
required. 

Examples  showing  the  range  of  error  in  this  rule  are  given  iii  Table  168^. 
The  extreme  examples  of  the  latter  part  of  the  table  are  intended  only  for  illus- 
trative purposes,  but  show  that  even  in  such  an  extreme  case  as  the  "3,  4,  and 
5  triangle"  the  error  is  only  ^  or  2^  per  cent.  For  a  multitude  of  engineering 
computations,  where  the  altitude  of  the  triangle  is  below  ^  the  base,  the  formula 
is  sufficiently  approximate  for  all  purposes,  the  error  with  base  4  and  altitude 
I  being  less  than  half  of  one  per  cent  and  varying  as  the  square  of  the  alti- 
tude. 
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Table  168). 

Examples  showing  Range  of  Error  in  the  Approximate  Formula  op 
Par.  681  FOR  Solving  Right-angled  Triangi.es. 


GiVBN— 

Hypothbnusb. 

Error 
Per  Cent. 

Base. 

Heiffht. 

""L^:^: 

Exact. 

10 
xo 
xo 
10 
xo 
xo 
xo 

xo 

X0.05 

X0.3 

X0.8 
XI. 35 
X1.8 
X3.a 
15.0 

10.049 
10.198 
10.770 
XX. 180 
XX. 663 
x3.8o6 
14.14a 

o.ox 

0.09 

0.03 

0.6 

x.a 
3.0 
5-7 

4 

(hyp.) 

5 

(base.) 

4^ 

5. 
4. 

^ 
A 

All  these  examples  are  far  beyond  the  range  of  the  highest  rates  of  grade.    For  exam- 
ples of  the  latter,  see  Table  119,  page  J41. 


682.  Coinparing  the  two  similar  triangles,  drs  and  W^tg,  Fig.  167, 
we  have,  since  r\d\\t\  W\ 

d   ' 
W*  being,  as  we  have  seen,  not  the  true  weight  or  gravity  of  the  body, 
but  the  component  thereof  at  right  angles  to  the  plane,  or  the  force  with 
which  it  presses  against  the  plane. 

On  any  grade  practicable  for  locomotives,  however,  W  and  g  are 
practically  equal  to  each  other,  the  difference  even  on  a  10  per  cent 
grade  being  only  one  half  of  i  per  cent,  and  on  a  i  per  cent  grade  (52.8 
feet  per  mile)  only  j\^  as  much,  or  ^h  o^  '  pcr  cent.  Therefore  it  is 
universally  customary  to  consider  that  for  all  practical  purposes  r\d\\t\g, 
Fig.  167,  whence 

with  sufficient  exactness,  and  we  have  the  rule  already  given  in  par.  382 : 
The  rati  of  grade  in  ft,  per  100  =  the  grade  resistance  in  lbs,  per  100  Ibs.^ 
whence,  evidently, 


540     CHAP,  X/y,— EFFECT  OF  GRADES  ON  TRAIN-LOAD, 

The  grade  resistance  in  lbs.  per  ton  =  the  rate  of  grade  pel 
cent  X  20,  OR  =  2  LBS.  per  o.i  per  cent. 

This  last  formula  should  likewise  be  indelibly  engraven  on  the  memory 
of  the  engineers  having  to  do  with  railway  work,  making  reference  to  a 
table  needless. 

683«  The  grade  resistance  in  lbs.  per  ton  on  a  grade  given  in  feet  per  mile 

(grade  in  feet  per  milc\ 
since  the  rate  per  cent  = ~ 1 

.     erade  in  feet  per  mile    ^  grade  in  feet  per  mile 

equal  to  the ^ X  20  =  5 —^ . 

^  52.80  2.64 

Or,  since  —r-  =0.3788,  we  have — 
2.04 

Grade  resistance  in  lbs.  per  ton  =  grade  in  ft.  per  mile  X  0.3788  =  grade  in 

ft.  per  mile  -+-  2.64. 

For  the  long  ton  of  2240  lbs.  we  obtain,  in  the  same  way, 

Grade  resistance  in  lbs.  per  ton  ==  grade  in  ft.  per  mile  X  .4242. 

For  a  grade  expressed  in  a  horizontal  distance  for  a  rise  of  i,  as  i  in  80,  i  in  100, 

or  I  in  ^,  the  total  grade   resistance  is  - -.  — .  or  —  of  the  weight ;  or  in  lbs. 
*  80  100        ^  * 

2000        22.10 
per  ton,  — r—  or  — 7—,  for  the  short  and  long  ton  respectively.    This  method  of 

a  d 

expressing  grades  is  used  nowhere  in  the  world  but  by  English  engineers,  and 
has  nothing  to  commend  it. 

684.  From  the  preceding  it  follows  that  the  effect  of  grades  upon 
the  grade  resistance  is  directly  as  the  rate  of  grade.  On  a  grade  of 
i.o  per  cent,  the  grade  resistance  is  just  twice  as  much  as  on  a  grade  of 
0.5 ;  and  by  whatever  percentage  the  rate  of  grade  be  reduced  the  grade 
resistance  will  be  reduced  as  much. 

To  determine  the  effect  of  the  grade  resistance  ON  THE  POWER  OF 
engines,  the  rolling'friciion,  a  constant  element  per  ton  on  both  grades 
and  levels,  must  first  be  considered,  in  addition  to  the  grade  resistance. 

685.  Assuming,  for  reasons  already  stated  (par.  623),  that  the  rolling- 
friction  at  ordinary  freight  speeds  of,  say,  15  miles  per  hour  is  8  lbs.  per 
ton  (=0.4  per  cent  grade),  which  is  a  high  resistance  to  assume,  and 
much  higher  than  the  ordinary  resistance  of  the  train  behind  the  engine 
only,  the  total  train  resistance,  and  hence  gross  weight  of  trains  on  any 
two  rates  of  grade,  will  be  as  the  rate  of  grade  per  cent  -♦-  0.4,  or  as 

On  grades  of  0.5  and  i.o  per  cent,  adding  0.4  to  each,  we  have  0.9 and 
1.4  as  the  equivalent  j^radient  in  each  case,  including  the  rolling-friction. 
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The  gross  weight  of  trains  on  these  grades,  consequently,  will  be  as  0.9 : 
1.4  or  I  to  1.556,  and  not  as  0.5  :  i.o  or  i  to  2.00. 

With  grades  of  0.3  and  0.6  per  cent,  we  have  for  the  comparative 
gross  weight  of  trains  0.7:  i.o  or  i  to  143,  instead  of  i  to  2.00.  With 
grades  of  1.0  and  2.0  per  cent  we  have,  similarly,  14 :  2.4,  or  i  to  1.7 14  for 
the  comparative  gross  weight ;  whereas  in  this,  as  in  the  two  former  ex- 
amples, the  grade  resistance  only  is  as  i  to  2. 

686.  It  will  be  seen  from  these  examples  that  as  the  grades  are  higher 
the  comparative  gross  weight  of  trains  comes  nearer  and  nearer  to  the 
ratio  of  the  grade  resistance  only,  as  is  but  natural,  since  the  rolling-fric- 
tion becomes  a  less  and  less  important  fraction  of  the  total  resistance. 
Thus,  in  grades  of  2.00  and  3.00  per  cent,  the  comparative  gross  loads  are 
as  24 :  3.4  or  2 :  2.833.  But  on  the  lower  gradients  this  is  far  from  being 
the  case. 

687.  So  far,  we  have  considered  only  the  gross  weight  of  train,  in- 
cluding engine;  but  it  is  apparent  that  the  true  measure  of  the  cost  of 
gradients  is  their  effect  upon  the  net  or  revenue-earning  load 
of  cars  and  freight,  and  the  ratio  of  the  net  loads  on  any  two  gradients 
depends  upon  an  additional  variable,  viz  .  the  ratio  of  the  gross  weight 
of  engine  and  tender  (or  rather,  of  engine,  tender,  and  caboose)  to  the  trac- 
tive power  of  the  engine.  Whatever  the  absolute  weight  of  the  engine,  if 
its  ratio  to  the  tractive  power  be  the  same,  the  ratio  of  the  net  loads  will 
be  the  same  on  any  two  given  grades,  whether  the  engine  be  light  or 
heavy. 

For  the  gross  weight  of  train  on  any  given  grade  is  directly  as  the 
tractive  power,  and  if  the  ratio  of  the  weight  of  engine  to  the  tractive 
power  be  the  same,  the  resulting  net  loads,  as  well  as  gross  loads,  will  be 
to  each  other  directly  as  the  trattive  power. 

688.  The  ratio  of  the  tractive  power  to  the  total  weight  of  engine  is 
not  a  constant,  but  varies, yfrj/,  with  the  pattern  of  engine,  and,  secondly^ 
with  the  ratio  of  adhesion,  which  is  itself  a  variable  quantity;  but  assum- 
ing the  constant  ratio  of  adhesion  of  one  fourth,  which  we  have  seen 
(par.  530)  to  be  that  justified  by  ordinary  American  experience,  the  ratio 
is  readily  determined  for  any  pattern  of  engine,  and  will  be  seen  from 
the  following  Table  169  to  vary  from  i  to  lo^  to  i  to  4.  according  to  the 
|)  ittem  of  engine,  the  ratio  for  the  more  usual  patterns  of  freight  engines 
being  about  i  to  7. 

In  the  former  edition  of  this  treatise  it  was  assumed  as  i  to  10,  the  average 
ratio  of  adhesion  being  taken  at  ^,  but  conditions  have  greatly  changed  since 
then  (1872-6). 
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Table  169. 
Ratio  of  Weight  of  Engine  and  Tender  to  the  Tractive  Power,  for 

Various  Types  of  Engines, 
As  assumed  in  the  headings  of  Table  170,  substantially  in  aax>rdance  with  the  data  of 

Tables  127-131. 


Kind  op  Engine. 

Tractive  Power. 

04  Weight  on 

Drivers.) 

Total  Weight 

lof  Enarine  and 

Tender 

in  Service. 

Ratio  of  Weight 
to  Tractive  Power. 

Light  American • 

tons. 
5 
6 

7 
8 

9 
10 
II 
12 
13 

tons. 
52 
58 
60 

64 

67 
70 
75 
80 

87 

trac.  power  =  x.a 
10.4 
9.67 
8.57 

Average  American • 

Light  Ten-wheel •••• 

Averafire  Ten-wheel ......... 

Light  Mogul • 

8.0 

A veraire  Mofiiil ............. 

7.44 

7.0 

6.82 

Light  Consolidation ..••••••• 

Average        **           .•••••••• 

St'nd(i887)  "           

6.67 
6.69 

about  4.50 

4.00 

Heaw  Mastodon • 

Tank  Consolidation 

TankSwitch-engine(all  weight 
on  drivers) *. 

If  any  one  of  these  constant  ratios  be  subtracted  from  the  fourth  column  of  the  long 
Table  170,  it  will  give  a  column  of  ratios  of  net  loads  to  tractive  power  which,  when 
multiplied  by  the  tractive  power  of  any  engine  whatever  of  the  same  proportion  of  weight 
on  drivers  to  total  weight,  will  give  its  hauling  power. 

689.  From  the  preceding  it  will  be  clear  that  if  we  know  merely  the 
ratio  of  the  net  load  to  the  tractive  power  we  can  determine  by  what 
per  cent  a  given  increase  or  decrease  of  grade  will  modify  the  necessary 
tractive  power,  without  determining  the  absolute  amount  of  either  the 
one  or  the  other,  and  this  method  was  followed  in  the  first  edition  of  this 
treatise.  It  obliges  us  to  assume,  however,  that  this  ratio  is  constant ;  and 
as  it  is  commonly  the  case  that  with  every  considerable  variation  in  the 
weight  of  engine  the  ratio  of  its  power  to  its  weight  will  also  vary,  it  is  prac- 
tically much  better  to  study  the  effect  of  gradients,  and  of  the  changes 
therein,  directly  from  a  table  showing  the  tons  of  net  load,  exclusive  of 
engine,  tender,  and  caboose,  which  various  patterns  of  engine  can  handle 
on  various  grades.  Such  a  table  is  given  in  the  following  long  Table  170, 
in  which  the  net  load  in  tons  for  nine  different  patterns  of  engines,  varying 
from  light  American  to  the  heaviest  Mastodon  engines,  is  shown  for  every 
0.02  per  cent  of  grade  up  to  4.0  per  cent,  and  from  that  to  10  per  cent  at 
wider  intervals. 
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690.  Table  170  is  computed  under  the  following  assumptions : 

Rolling-friction 8  lbs.  per  ton. 

Adhesion  or  tractive  power. i  weight  on  drivers. 

Weight  of  tender  (about  two-thirds  loaded),  as  noted 

in  the  heading  to  the  table 21  to  25  tons. 

It  gives  also,  in  addition  to  the  grade  per  cent,  the  corresponding 
grade  in  feet  per  mile,  the  resistance  in  pounds  per  ton  on  each  grade  due 
to  gravity  only,  and  to  gravity  and  rolling-friction  (8  lbs.)  combined,  and 
the  ratio  of  the  gross  load  to  the  tractive  power,  or 

2000 
total  resistance  in  lbs.  per  ton* 
This  ratio  x  tons  of  tractive  power  of  each  engine  (=  \  weight  on 
drivers)  =  gross  weight  of  train  in  tons  which  the  engine  can  haul.  Sub- 
tracting from  it  the  total  weight  of  each  engine,  as  given  in  the  first  line 
of  each  heading,  we  have  the  net  load  of  train  in  tons,  as  given  in  the 
nine  columns  which  constitute  the  body  of  the  table. 

691.  This  Table  170  we  shall  make  the  basis  of  our  ensuing  study  of 
the  effect  of  gradients  on  net  loads.  Experience  has  cleariy  shown  that 
only  by  the  aid  of  such  tables  or  by  diagrams  can  the  effect  of  gradients 
be  comprehended,  since  the  number  of  variables  entering  into  such  a 
table  is  so  great  that  formulae  become  very  intricate  in  form,  and  carry  no 
impression  to  the  mind.  The  weight  of  the  caboose  at  the  rear  of  the 
train,  wh  ich  is  practically  only  another  tender,  and  almost  universally  used, 
might  well  have  been  included  as  a  part  of  the  gross  weight  of  the  engine  \ 
and  tender  in  Table  170;  but  there  are  two  styles  of  caboose  in  use, 
4-wheel  and  8-wheel,  differing  considerably  in  weight,  and  for  other  rea- 
sons it  seemed  better  not  to  include  it.  _^ 

692.  In  Table  138  a  variety  of  records  of  actual  performances  of  en- 
gines has  already  been  given,  which  justify  the  claim  made  at  the 
head  of  Table  170,  that  it  represents  the  fair  working  capacities  of  the 
various  engines  on  the  given  grades  in  good  American  practice.     The 

CAUTIONS  AT  THE  HEAD  AND  FOOT  OF  THE  TABLE  MUST  BE  FULLY 

REMEMBERED,  however,  that  the  grades  must  be  the  de-facto  or  virtual 
grades,  not  increased  in  effect  by  unreduced  curvature  or  by  stops  on  or 
near  the  grade,  nor  decreased  in  effect  by  the  assistance  of  momentum 
(see  par.  413  ^/  al.),  either  of  which  contingencies  may  make  the  nominal 
grades  of  the  profile  anything  but  the  true  governing  gradients.  Fig. 
169  with  its  accompanying  note  will  serve  better  than  Table  170,  perhaps, 
to  make  the  efifect  of  grades  on  train-load  clear  to  the  eye. 


J 
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Notes  to  Fig.  169. 

Regarding  the  bottom  of  the  page  as  the  base-line  of  the  diagram,  or  axis  of  x,  as  ex- 
plained beneath  the  title  to  it : 

1.  The  lower  heavy  line  represents  the  progressive  increase  of  train-load  (behind  ten- 
der) as  the  grade  is  reduced,  for  the  lightest  American  engine  given  in  Table  170,  which 
begins  at  o  at  a  grade  of  480  ft.  per  mile,  and  ends  at  1 198  tons  on  a  level,  just  beyond  the 
limits  of  the  diagram. 

2.  The  upper  heavy  line^  marked  A,  represents  the  same  thing  for  the  heaviest  Mas- 
todon  engine  given  in  Table  170,  so  nearly  that  it  is  not  in  error  by  more  than  its  own 
width  at  any  point.  It  was  not  plotted  for  that  purpose,  however,  but  was  one  of  the 
lines  of  the  original  diagram,  as  below,  made  blacker  to  correspond  with  line  i. 

Similar  lines  for  all  the  other  nine  engines  whose  tractive  capacities  are  given  in  Table 
170  would  fall  between  these  two  lines  at  approximately  r^:ular  intervals.  It  has  not 
seemed  necessary  to  plot  them. 

The  remaining  lines  of  the  diagram  give  the  cylinder  and  adhesion  tractive  powers  sep- 
arately for  the  three  different  engines  below  detailed,  as  computed  by  Mr.  G.  W.  CuSH- 
ING,  Supt.  M.  P.  No.  Pac.  Ry.,  on  the  foUowing  assumptions : 

Rolling-friction,  t^  lbs.  per  ton  in  place  of  8  lbs.  per  ton,  as  in  this  volume. 

Ratio  0/ adhesion,  )4,  as  in  this  volume. 

The  difference  in  the  rolling-friction  makes  the  train-loads  somewhat  greater  than 
those  given  in  Table  170,  especially  as  a  level  is  approached,  but  makes  no  great  differ- 
ence on  the  higher  grades.    The  three  engines  are  as  follows : 


V.^- 

Drivers. 

Trac.  Pr. 
ID  Lbs., 
Per  Lb.  of 
Effective 
Pressure. 

No. 
Drivers. 

W  BIGHTS. 

Bngimb. 

On 
Drivers. 

Total       Tender, 
Engine.      Loaded. 

Toul. 

A 
B 
C 

M"xa6" 
a9"xa6" 
ao"xa4" 

49" 
49" 
49" 

a56.8 
a56.8 
196 

8 
10 
8 

X  10,000 
96,000 

xia,ooo        65,000         177,000 
zxs,ooo        65.000     j    177,000 
xo8,ooo        65,000     i    173,000 

The  lines  marked  A,  B,  C  indicate  the  loads  corresponding  to  the  adhesion  tractive 
power  of  these  three  engines,  computed  on  the  basis  of  one  fourth  the  weight  on  driven. 

The  remaining  lines  indicate  the  cylinder  tractive  powers  for  the  same  engines  at 
various  points  of  cut-offs,  as  follows  : 

Engine^C,  2o"xa4",  Consolidation,  48  tons  on  drivers.  At  half-stroke  the  cylinder 
power  is  somewhat  less  than  the  adhesion,  and  at  70  per  cent  very  slightly  over.  Only  at 
very  slow  speed  can  such  an  engine  furnish  steam  for  running  at  70  per  cent  cut-off. 

Engine  A,  22"  x  26",  Consolidation,  50  tons  on  drivers,  or  5  tons  less  than  B,  but  iden- 
tical jn  cylinder  capacity,  showing  that  the  latter  is  in  excess. 

Engine  B,  22"  x  26",  Mastodon,  55  tons  on  drivers.  The  two  lines  for  cylinder  tractive 
power  apply  alike  to  engines  A  and  B.  In  both  of  these  engines  the  cylinder  power  is 
much  greater  in  proportion  than  in  engine  C,  and  cannot  be  fully  utilized  at  one  fourth 
adhesion.     As  the  working  adhesion  on  a  good  rail  often  rises  much  higher  than  one  fourth 

I 


554     CHAP,   XIV, ^EFFECT  OF  GRADES  ON  TRAIN-LOAD. 

THE  PERCENTAGE  OF  CHANGE  IN  THE  NET  LOAD  RESULTING  FROM  A 
CHANGE  IN  THE  RATE  OF  ANY  GRADE. 

693.  Assuming  Table  170  as  a  basis,  we  can  readily  determine 
from  it,  in  the  manner  below  outlined,  the  two  following  laws, 
which  are  the  foundation  for  a  correct  estimate  of  the  value  of 
reducing  grade: 

First.  When  the  rate  of  any  one  given  ruling  grade  is  increased  at 
decreased^  the  corresponding  percentage  of  increase  or  decrease  in  tht 
ermine-mileage  required  to  handle  any  given  tonnage  varies  almost  di- 
rectly as  the  change  in  rate  of  grade ^  however  much  or  little  the  change 
may  be^  slightly  increasing^  however^  as  the  increase  is  greater  and  de* 
creasing  as  the  decrease  is  greater. 

For  example,  if  a  0.6  per  cent  grade  be  increased  to  0.8  the  increase  in  en- 
gine-tonnage required  is,  for  Consolidation  engines,  ^fff-  =  21.73  per  cent  in- 
crease, or  10.9  per  cent  per  o.i  per  cent  of  grade  ;  but  if  it  be  increased  to  1.5 
percent,  the  increase  is  ^ff-  =  103.37  per  cent  increase,  or  11.48  per  cent  per 
0.1  per  cent  of  grade  ;  being  about  5^  per  cent  more  per  o.i  per  cent  of  grade 
than  for  the  smaller  increase. 

If  the  entire  weight  of  the  engine  be  considered  a  part 
the  train,  this  law  is  exact,  regardless  of  the  actual  weight  of  the 
engine,  and  the  engine-tonnage  varies  precisely  with  the  change 
in  rate  of  grade,  as  may  be  seen  in  Table  172. 

Second.   The  amount  of  this  percentage  of  increase  or  decrease  in 

however,  this  surplus  cylinder  power  is  likely  to  be  very  useful  in  handling  heavy  trains 
easily,  and  indicates  that  engine  B  at  least  is  better  designed  than  engine  C  for  the  most 
efficient  freight  service. 

Where  and  why  tank  engines  are  advantageous  may  be  very  clearly  seen  from  this 
diagram  as  follows : 

Referring  to  the  head-lines  to  Table  170,  it  will  be  seen  that  the  total  weight  of  the 
lightest  American  engine  and  the  weight  on  drivers  of  the  heaviest  Mastodon  are  the 
same,  53  tons.  A  tank  engine  of  the  same  total  weight,  all  of  it  on  drivers,  while  it  will 
be  a  much  lighter  and  cheaper  machine  than  the  Mastodon,  and  be  equal  to  much  lower 
speeds  only,  will  have  a  greater  net  tractive  power  on  all  grades  by  the  constant  amount 
of  35  tons  (saved  in  dispensing  with  a  tender  and  leading  truck).  Therefore,  plotting  on 
Fig.  169  a  line  for  35  tons  greater  loads  than  for  the  upper  heavy  black  line,  we  find  that 
on  the  higher  grades  it  makes  an  enormous  difference  in  the  percentage  of  net  load 
hauled,  but  as  the  lower  grades,  below  a  per  cent  (106  ft.  per  mile),  are  reached  the  two 
lines  become  almost  coincident. 
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the  engifie-tontiage  required  varies  considerably  with  each  grade^  being 
nearly  Jive  times  as  much  on  a  level  as  on  a  ^  per  cent  grade ;  and  is 
about  cu  given  in  the  following  Table  171,  where  these  percentages 
are  given  for  all  grades^  determined  in  a  manner  we  will  shortly 
review. 

964.  These  two  facts  being  definitely  ascertained,  we  have,  in 
order  to  determine  the  effect  of  any  change  of  grade  upon  the 
engine-mileage  required  to  handle  a  fixed  tonnage,  simply  to 
multiply  the  percentage  given  in  Table  171  (which  see)  by  the 
number  oi  tenths  per  cent  change  of  grcule  to  obtain  the  total  in- 
crease in  engine-mileage  which  will  be  required  for  any  given 
change  of  grade  ;  or,  the  same  fact  may  be  still  better  deter- 
mined directly  from  the  actual  load  on  each  grade,  given  in 
Table  170.  This  percentage,  multiplied  by  the  proportion  of  the 
expenses  which  varies  with  the  number  0%  trains  or  engine-ton- 
nage (the  car-mileage  and  traffic  remaining  constant),  i.e.,  by  the 
portion  of  the  expenses  which  would  be  doubled  if  the  engine* 
tonnage  were  doubled,  will  give  the  annual  cost  of  a  proposed 
increase  of  grade,  or  the  annual  saving  of  a  proposed  decrease. 

695.  Table  171  (see  p.  556)  is  determined  from  Table  170  in  the  fol- 
lowing simple  manner : 

Taking  only  three  types  of  engines,  the  lightest "  American/'  heaviest 
Consolidation,  and  any  engine  of  the  same  weight  on  drivers  as  the  latter, 
but  counted  as  part  of  the  train,  and  comparing' the  net  loads  given 
for  grades  of  Level,  0.5,  i.o,  1.5,  and  2.0  per  cent,  we  have  the  following 
net  loads  hauled  :  q^^,  ^^ 

Level.  * 

Light  American,  .  .  .  .  11 98 
St'nd  Consolidation,  .  .  2920 
Heavy  eng.  incl'd  in  train,    3000 

Then  it  is  evident  that,  whatever  the  total  tonnage  to  be  moved,  the 
percentage  of  increase  in  the  engine-mileage  required  to  move  it  will  be, 
with  a  1.5  per  cent  instead  of  i.o  per  cent  ruling  grade, 

Americao.  Consolidatioa.  Engine  incl'd  with  train. 

rimes  that  required  on  a  i  per  cent  grade,  or 

4^.  55  per  cent,  40.8  per  cent,  35.7  per  cent. 


0.5. 

I.o. 

1.5. 

2.0. 

504 

305 

211 

156 

1253 

777 

552 

420 

1333 

857 

632 

500 
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Table  171. 
Percentage  of  Increase  (or  Decrease)  in  the  Engine-Mileage  required 

WHICH   results   from   ANY   CHANGE  IN  THE   RaTE  OF   ANY   GRADE. 
[Deduced  from  the  longr  Table  170  in  the  manner  explained  in  Table  172.] 


INCREASE  Per  Cent  in  Bnginb- 

Grade 

DECREASE  Per  Cent  in  Bnginb- 

Mileage 

P«r  0. 1  of  Change 

in  Grade 

to  be 

Mileage 

Per  0. 1  of  Change 

in  Grade  1 

RBSULTING  rROM  A  TOTAL  ChaNGB  or— 

Changed    resulting  prom  a  Total  Change  or— 

79.2 
+  1.5 

538 

26.4 

5..8] 

Ft.  Per 

Mile. 

h-aS 

26.4 

5a.8 

79.2 

+  1.0 

+  0.5 

+  0.1 

Percent. 

-  0.1 

-0.5 

-  LO 

-L5 

a8.68 

27. 6a 

2664 

25.9 

Level. 

....      1      .... 

93.16 

22.30 

21.46 

20.9 

.10 

20.6 

19.43 

18.73 

X8.02 

X7-5 

.20 

»7.3 





16.80 

x6.x5 

15.54 

X5.X 

.30 

14. 9 

.... 

14.84 

14.  as 

13.7a 

13.3 

.40 

«3.« 

.... 

.... 

»3-30 

ia.76 

12.26 

XI. 9 

.50 

XX. 8  V 

IX. 42 

... 

ia.05 

XX. 58 

XX.  16 

X0.8 

.60 

10.6 

10.36 

.... 

.... 

XX. 05 

X0.60 

X0.22 

9.8 

.70 

9-7 

948 

.... 

.... 

X0.24 

9.8X 

9-44 

9.2 

.80 

9.0 

8.74 

.... 



9.50 

9.13 

8.76 

8.5 

.90 

8.4 

8.14 

.... 

8.93 

8.56 

8.22 

8.1 

1.00 

7-8 

7.60 

7.34 

... 

7.91 

7-59 

7.26 

7.0 

1.20 

6.9 

6.76 

6.52 

7.«8 

6.86 

6.60 

6.3 

1.40 

^^•3 

6.X0 

5.88 

.... 

6.58 

6.27 

6. 09 

5-8 

1.60 

5.8 
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5  37 

5  «7 

6.09 

5.80 

5.60 

5-5 

1.80 

5.4 

5-M 

4.95 

4.77 

5.67 

5.38 

5.20 

5.« 

2.00 

5.0 

4.80 

4.6a 

4.44 

5-35 

5.0X 

4.86 

4.8 

2.20 

4.7 

4.50 

4.3« 

4.«4 

5.0s 

4.79 

4.66 

4.6 

2.40 

4-4 

4.22 

4.07 

3.9a 

4.85 

4.58 

4.44 

4  4 

2.60 

4. a 

4.00 

3.85 

3-7» 

4.68 

4.39 

4-24 

4-2 

2.80 

4.0 

3.80 

367 

3.5s 

450 

4.23 

4.06 

4.0 

3.00 

3.8 

3.62 

3.50 

3.37 

403 

3.80 

3.66 

3.6 

3.50 

3-5 

3.38 

3-»9 

3-07 

3.79 

3-57 

3-34 

3-4 

4.00 

3.3 

3.IO 

a. 97 

2.83 

3-5« 

3-30 

3.»4 

3-2 

5.00 

3.0 

2.80 

2.63 

2.5X 

These  percentages  are  computed  for  an  average  Consolidationy  havings  11  tons  trac- 
tive power  or  88,000  lbs.  on  drivers,  but  they  are  substantially  the  same  for  all  frei^t 
engines.     See  par.  698. 

By  interpolation  any  desired  percentafje  can  be  determined  from  the  above  N'ery  ap- 
proximately.    Thus  for  an  increase  of  0.75  in  a  0.75  grade  we  have 

10.41  +  0.63  ^    ,  .  .         ., 

— ^— ^  =  10.02  X  7.5  =  75  +  per  cent  increase  m  engme-mileage. 

2 

064 
Exactly,  it  is  (Table  170)  ^-^  =  74.64  per  cent,  increase. 

552 
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total  increase  of  engine-mileage,  equivalent  to  an  average  increase/^ 
OA  of  increase  of  grade  of 

8.91  per  cent,  8.16  per  cent,  7.14  per  cent. 

For  an  increase  from  a  1.0  per  cent  to  a  2.0  per  cent»  we  have 

American.  Conaolidation. 


hs ='■»"■ 


g='»>- 


Bngr.  incrd  with  train. 

553= '-y'*- 


a  total  increase  per  cent  ol 

95. 5  per  cent,  85.0  per  cent,  71.4  per  cent, 

or  an  increase  per  o.i  per  cent  of  increase  of  grade  of 

9. 55  per  cent,  8.50  per  cent,  7. 14  per  cent. 

696t  Proceeding  similarly  for  other  changes  of  grade,  viz.,  o.i,  0.3, 
0.5,  and  1 .0  per  cent  of  increase  from  a  i  per  cent  grade  (making  the 
maximum  change  considered,  from  a  i.o  per  cent  to  a  2.0  per  cent),  and 
computing  also  the  com[>arative  engine-tonnage  required  for  correspond- 
ing decrease  in  a  i  per  cent  grade,  this  extreme  reduction  being  to  Level, 
we  obtain  the  following  Table  172,  in  which  the  computations  in  the  last 

Table  172. 

Showing  the  Effect  of  Various   Changes   in  a  One  Per  Cent  Gradv 
ON  the  Engine  Tonnage  required  for  Three  Patterns  of  Engines. 


For  a  Dtcreau  in 

A  x.ooPbr  Cent 

Grads  of— 

Making 

the 
Grade 

The  Per  Cent  op  Change  in 
Engine  Tonnage  needed  is— 

And  the  same  Per  o.x  Per 
Cent  op  Chance  in  Grade  is— 

Light 
Ameri- 
can 

Heavy 
Cons' n. 

Eng.  inc. 
with 
Train. 

Light 
Ameri- 
can. 

Heavy 

Cons'n. 

Eng.  inc. 

with 

Train. 

1  0  per  cent 

Level. 
0.3 
0.5 
0.7 
0.9 

1.00 

X.I 

»-3 
1.5 

X.7 
a.o 

74.5 
53.9 
39-5 
94.3 

8.4 

8.5 
96.0 
44.6 
64.0 
95-5 

73  4 
Sa.4 
3«.o 
93.  X 
8.8 

7.9 
34.1 
40.8 
sS.a 
85.0 

7X-4 
SCO 
35.7 

91.4 

7.«4 

7H 
ax. 4 
35.7 
So.o 
7x4 

7.45 
7.70 
7.90 
8. XX 
8.4X 

8.53 
8.68 
8.9X 
9.14 
9-55 

7.34 
7.49 
7.60 

7-71 
7.83 

7.93 
8.04 
8.x6 
8.3X 
8.50 

7.X4 
714 
7.»4 
7x4 
7«4 

0.7    **    *'    ••• 

o.s    ••    *•    

0  «    "    ••     

0.1    "    "    

And  for  an  Imcrtmse 
of 

0. 1  per  cent 

7.H 
7.H 
7.M 
7.M 
7x4 

0.3    "    ♦•    

,.,    "    "    

o-    "    ••    

,.0   ••    •*    

Computed  from  Table  170  in  the  manner  explained  in  par.  695. 
lar  compatations  for  all  rates  of  grade  are  condensed  in  Table  271. 


The  results  of  simi* 
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£o]umn  but  one  correspond  substantially  with  one  line  (that  for  a  i.o 
grade;  of  Table  171.  All  the  other  lines  of  Table  171  were  computed  in 
the  same  way  from  Table  170,  the  figures  only  differing. 

697.  It  will  be  seen  in  Table  172  that  if  we  deal  only  with  gross 
train  loads  we  get  exactly  the  same  per  cent  of  change  in  motive- 
power  per  unit  of  change  of  grade,  whether  it  be  great  or  small.  In  pro- 
tion  as  the  dead  weight  of  the  engine  becomes  a  larger  proportion  of  the 
weight  on  drivers,  the  absolute  per  cent  of  change  in  motive-power  in- 
creases, and  likewise  the  irregularity  of  the  percentage. 

698.  By  interpolation  in  Table  171,  the  percentage  for  almost  any 
kind  of  a  change  of  grade  can  be  readily  determined.  These  percentages 
do  not  vary  to  any  important  extent  with  the  pattern  of  engine,  within 
the  range  likely  to  be  used  for  freight  service,  nor  even  for  considerable 
differences  in  the  assumed  ratio  of  adhesion.  Moreover,  as  it  is  now  well 
established  that  \  is  the  proper  ratio  to  assume,  for  American  practice 
at  least,  no  other  should  be  assumed. 

699i  Ordinarily  the  changes  of  grade  which  the  engineer  is  called 
upon  to  consider  are  not  very  great.  The  typical  percentage  for  any  or- 
dinary change  in  any  grade,  for  use  in  estimating  the  value  of  a  reduc- 
tion or  the  cost  of  an  increase,  may  therefore  be  taken  to  be  that  due  to 
a  change  of  o.i  per  cent  in  it,  as  shown  in  Table  178,  which  is  practically 
the  same  for  either  an  increase  or  a  decrease  of  grade.  For  extreme  dif- 
ferences  of  conditions,  of  any  kind,  the  actual  percentage  of  change  in 
engine-tonnage  should  be  directly  computed  from  the  relative  train-loads 
given  in  Table  170. 

We  are  now  prepared  to  consider  the  cost  of  changing  the  hauling 
power  of  engines  by  changes  of  grades. 

7OO1  Table  173  will  illustrate  how  enormously  the  virtual  gradient  as  well 
as  the  work  of  the  engine  may  be  increased  by  frequent  stops  and  quick  starts. 
On  the  New  York  Elevated  Railway  the  stops  are  so  close  together  that  it  is  ab. 
solutely  essential  that  speed  should  be  gotten  up  very  quickly  indeed  if  reason- 
ably fast  time  is  to  be  made.  Accordingly  we  find  that  the  work  done  in  get- 
ting up  speed  is  equivalent  to  an  addition  to  the  actual  ^rade  of  2.63  per  cent, 
or  139  feet  per  mile — an  addition  so  great  that  whether  the  actual  grade  be  i 
per  cent  up  or  i  per  cent  down  makes  comparatively  little  difference  in  the 
working  of  the  engine.  Table  173  gives  an  extreme  example  of  conditions 
which  obtain  very  largely  in  passenger  service,  and  which  make  frequent  stops 
a  very  serious  disadvantage.  Due  allowance  for  this  eflfect  should  never  b« 
forgotten  in  attempting  to  determine  what  the  actual  grades  are. 
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Table  173. 

Handung  of  Trains  on  Manhattan  (Elevated)  Railway  (Third  Avenue 

Line). 
[Prom  a  paper  by  Mr.  Frank  J.  Sprague  before  the  Boston  Society  of  Ans,  z886.] 


Length  of  line 8.48  miles. 

Total  lift,  up  track x44-43  ft. 

Lineal  distance  for  same 13*160       ft. 

Total  lift,  down  track 137.60  ft 

Lineal  distance  of  same. 16,510       ft. 

Level  on  each  track x5«ioo       ft. 

Number  of  stations vj 

Number  of  stoppages a6 

Average  Times  : 

Single  trip 4a  min. 

Per  station 97  sec. 

Underway 80    " 

Stpp 17    " 

Time  due  to  a  run  without  stop  at 
max.  speed  of  19.9  m.  per  hour..  06.56  min. 

Total  time  sunding  still  at  su- 
tions,  at  Z7  sec.  each 7.37    *^ 

Time  lost  in  slowing  up  and  get- 
ting under  way 8.07    " 


Total. 


49.00  min. 


Average  distance  between  stations.  1,799  ft. 

Divided  nearly  as  follows: 

Getting  up  to  lo  miles  per  hour. . . .  130  ft. 
Thence  to  full  speed  (19.9  miles  per 

hour) 495'L 

Pull  speed 808  ft. 

Slowing  to  stop 989  ft. 

Average  Speed — miles  per  hour : 

Getting  under  way 13.4 

FuUsf^ed 19.9 

Slowing  to  stop 9.6 

Mean  between  stations. 19. x 

Daily  Work  of  One  Engine  : 

Round  trips  made 9 

Coal  used 5,760  lbs. 

Hours  on  duty 90 

Hours  using  steam 6 

Av.  consumption  of  coal  per  trip. . . .    640  lbs. 
Total  horse-power  per  round  tri  p . . .        6, 184 

Horse-power  per  pound  of  coal  -^  s     9.66 
040 

Pounds  of  coal  per  H.  P.  p.  h . .  — ^r  a     6. si 

9.00 


For  a  speed  in  milesper  hour  of. 
The  velocity-head  (Table  xi8)  is  . 

Divided  by  distance  to  acquire  that  speed. 


10.0 
3.55  ft. 

135  ft. 


19.9 
i3.xoft. 


49$  ft. 
9.64  p.  c. 


Divided  by  distance  to  acquire  tnat  speed 

Gives  as  tnc  virtual  mdient  due  to  that  acceleration,  in  excess 

of  the  actual  grade        9.63  p.  c. 

If  the  actual  grade  be  x  per  cent  up,  the  same  speeds  will  be 

acquired  in  a  distance  of 9x8  ft.  800  ft. 

Or  if  I  per  cent  down,  in 98  ft.  360ft. 

Even  so  extreme  a  difference  in  grade  makes  comparatively  little  difference,  therefore,  in 
practical  operation. 

Getting  up  speed  to  19.3  miles  an  hour  96  times  is  equivalent  to  lifting  the  train  ver- 
tically 13.  xo  X  36  a  340.6  ft.  in  a  run  of  8.5  miles,  or  40  ft.  per  mile,  whereas  the  total 
tractive  resistance  in  motion  at  that  q>eed,  at  10  lbs.  per  ton,  is  equivalent  to  some  a6  ft. 
per  mile  only. 
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CHAPTER  XV. 

THE   EFFECT   OF   TRAIN-LOAD   ON   OPERATING    EXPENSES. 

701.  The  increase  in  train  resistance  which  results  from  an  increase 
of  ruling  grade  can  be»  and  is,  overcome  in  either  of  two  ways:  (i)  By  an 
increase  in  the  weight  and  power  of  engines  ;  (2)  by  decreasing  the  weight 
and  increasing  the  number  of  trains. 

The  first  of  these — increasing  the  weight  of  engines — is  by  much  the 
cheaper,  but  is  on]y  possible  to  a  limited  extent  and  under  special  cir- 
cumstances. Ordinarily,  it  is  not  fair  to  assume  that  heavier  engines 
are  used  on  one  alternate  grade  than  on  another,  because,  whatever 
advantage  may  be  gained  by  using  heavier  engines  on  one  grade  may  be 
equally  well  gained  on  the  other  grade.  It  is  far  more  frequently  possi- 
ble to  fairly  assume  the  use  of  heavier  engines  on  heavier  grades  with 
piassenger  than  with  freight  service,  but  passing  (until  par.  732)  the  ques- 
tion of  when  it  is  or  is  not  possible  to  adopt  the  cheaper  expedient,  we 
will  estimate  the  cost  of  each  separately. 

THE  COST  OF   INCREASING  THE  WEIGHT  OF  ENGINES. 

702.  The  following  items  will  not  be  increased  at  all  by  an  increase  of 
weij^ht  of  engines  to  suit  the  requirements  of  a  higher  grade,  the  weight 
of  train  remaining  the  same:  The  cost  of  (i)  repairs  of  cars;  (2)  train- 
wages  ;  (3)  general  expenses  ;  (4)  maintenance  of  way  and  works,  exclusive 
of  rail  and  tie  renewals  and  lining  and  surfacing;  (5)  that  portion  of  the 
maintenance-of-way  expenses  last  excepted  which  is  caused  by  the  cars 
and  not  by  the  engines. 

The  most  reasonable  estimate  which  can  now  be  made  of  the  relative 
erfect  of  engine  and  cars  upon  the  track  is  (pars.  115,  116)  that  consider- 
ably over  half  of  the  deterioration  of  track  comes  from  the  passage  of  en- 
gines over  it,  and  the  remainder  only  from  the  passage  of  cars,  which  may 
weigh  ten  or  twenty  times  as  much.    Assuming  one  half  only,  we  are  led 
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to  the  conclusion  (see  Table  175)  that  more  than  three  quarters  of  the 
total  expenditure  is  unaffected  by  an  increase  of  the  weight  of  engines  in 
any  visible  and  direct  way. 

703.  The  effect  on  cost  of  maintenance  of  track  of  increasing 
the  weight  of  engines  has  been  greatly  modified  and  much  reduced  since 
the  publication  of  the  first  edition  of  this  volume  (prepared,  as  it  neces- 
sarily was,  from  records  which  were  some  years  old  in  1876)  by  the  now 
universal  use  of  steel  rails  in  place  of  iron.  The  causes  and  extent  of  the 
changes  thus  brought  about  have  been  already  summarized  in  [>ar.  109 
€t  seq.  The  most  important  of  all,  as  respects  the  use  of  heavy  engines, 
is  that  the  nature  of  the  wear  pi  rails  has  changed.  With  iron  rails,  the 
wear  took  the  form  of  a  crushing  or  lamination,  which  destroyed  their 
surface  long  before  the  direct  abrasion  had  become  a  serious  matter.  This 
crushing  was  very  greatly  hastened  by  heavy  loads  per  wheel,  and  in- 
creased in  much  faster  ratio — to  the  extent  that  iron  rails  which  would 
sustain  the  passage  of  light  engines  for  many  years  would  be  crushed  out 
by  heavy  engines  in  a  few  months.  On  the  other  hand,  with  steel  rails 
(excluding  those  of  inferior  quality,  of  which  far  too  many  have  been  and 
are  laid)  the  wear  is  merely  direct  abrasion,  which  is  not  materially  in- 
creased per  ton  of  train  either  by  load  per  wheel  or  speed.  As  respects 
the  last  at  least,  there  is  very  good  reason  to  believe  that  it  increases  in 
much  less  than  direct  ratio. 

704*  For,  as  respects  spee<i.  when  the  question  is  one  merely  of  abrasion 
and  not  of  destruction  impact,  the  less  the  time  to  which  the  rail  is  exposed  to 
load  the  less,  undoubtedly,  the  normal  crushing  effect,  for  the  same  reason 
that  journal  and  other  (i.e.,  brake)  friction  is  less  at  high  speeds  or  that  it  takes 
more  force  to  rupture  a  specimen  in  a  test-  T 


"^^?^- 


ing-machine  quickly  than  slowly.     Impacts 

proper  play  their  part,  no  doubt,  in  the  wear  "  '       '         ^ 

of  steel  rails  as  of  iron  rails,  but  so  long  as  the  Pic.  170. 

surface  remains  tolerably  ^ood  (as  it  does  almost  indefinitely  with  the  best  steel 
rails)  it  is  a  small  part.  When  the  surface  becomes  seriously  impaired  steel 
rails  f^o  almost  as  quickly  as  iron;  but  either  with  steel  or  iron  the  effect  of  the 
impacts  is  not,  as  is  often 
assumed,  as  Aft^.  This  is 
true  of  a  body  impinging 
directly  upon  another;  but 
one     caused     to    impinge  ^^^'  «7«- 

upon  another  in  jumping  from  A  to  B  under  conditions  outlined  clearly  enough 
in  Fig.  170  impinges  at  a  different  angle,  which  has  the  effect  of  reducing  the  im- 
pact communicated  to  B  to  the  approximate  ratio  Mv  ;  and  when  we  assume  a 
36 
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case,  as  in  Fig.  171,  still  more  closely  approaching  average  practical  conditions, 
the  communicated  impact  becomes  more  nearly  in  the  ratio  M  ^v. 

That  this  is  so  follows  clearly  from  experience  on  tracks  where  the  varia- 
tions of  speed  are  considerable,  as  notably  on  the  four  tracks  of  the  New  York 
Central  &  Hudson  River  Railroad,  two  of  which  are  used  for  passenger  ser- 
vice only,  and  two  for  freight  only.  The  observed  rate  of  wear  per  ton  is  nearly 
constant  on  these  tracks,  in  spite  of  the  fact  that  the  proportion  of  engine-ton- 
nage is  several  times  greater  on  the  passenger  tracks. 

As  respects  e£fect  of  increase  of  load,  abrasion,  other  things  being  equal, 
should  be  in  some  approximately  exact  ratio  to  the 
maximum  fibre-strain.  If  we  assume  an  elastic  cyl- 
inder or  sphere  to  be  rolling  on  a  plane,  a  distor- 
tion of  form  will  result  from  compression,  rudely 
outlined  in  Fig.  172.     The  volume   of  .this  solid, 

■ = —  shown  in  plan  in    Fig.   173,  will  be  in  direct  ratio 

^^,,_1_^*  to  the  total  load,  but  the  maximum  fibre-strain  will 

aC^  C^^B  be  in  proportion   to    the  maximum   ordinate  CC, 

Fig.  173.  which  varies  more  nearly  as   |/Z  or  even   |/Z,  ac- 

cording to  the  assumptions  as  to  the  surfaces  in  contact. 

The  subject  is  too  obscure,  and  too  unimportant  for  our  immediate  purpose, 
to  consider  further. 

705.  The  observations  of  the  Pennsylvania  Railroad  on  the  wear  of 
rails  on  grades  (par.  457)  also  tend  to  show  that  not  more  than  half,  or  at 
most  two  thirds,  of  the  total  cost  of  rail  wear  can  be  considered  to  vary 
directly  with  the  engine-tonnage,  the  car-tonnage  remaining  constant; 
whereas  in  the  first  edition  of  this  treatise,  based  in  the  main  on  iron- 
rail  statistics,  the  whole  cost  of  rails  was  assumed  (and  the  writer  be- 
lieves with  substantial  correctness)  to  vary  as  the  square  of  the  weight 
on  drivers,  or  at  the  rate,  for  small  increments,  of  200  per  cent.*  This 
change  is  one  small  evidence  of  the  immense  advantages  which  have  re- 
sulted from  the  introduction  of  steel  rails. 

706.  Of  the  remaining  items  of  the  cost  of  track,  lining  and  sur- 
facing, in  spite  of  apparent  reasons  to  the  contrary  (discussed  in  par. 
125),  is  affected  by  increased  weight  of  engines  in  a  considerably  greater 
ratio  than  the  rail  wear,  and  tie  renewals  to  a  very  considerable  extent, 
although  not  quite  so  largely.  We  may  not  improperly  take  half  the  total 
cost  of  rails,  ballast,  ties,  adjusting  track,  and  switches,  frogs,  and  sidings, 
as  varying  directly  with  the  average  weight  on  drivers,  car-tonnage  being 

*  For  the  reason  (to  those  familiar  with  the  elements  of  the  calculus)  that 
^x*)  =  2xdx.     See  p.  90,  old  edition. 
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constant.  With  inferior  steel  rails  it  may  be  much  more,  but  with  such 
rails  as  niay  be  had  at  the  same  cost  by  adequate  care  in  inspection  this 
estimate  is  a  sufficient  one. 

707t  The  remaining  items  of  maintenance  of  way,  for  bridges  and 
BUILDINGS,  are  very  slightly  affected,  certainly  by  not  more,  in  ordinary- 
cases,  than  i  ct.  per  train-mile,  the  whole  being  an  allowance  for  interest 
and  maintenance  charges  on  heavier  bridges. 

708.  Repairs  of  engines  are  affected  much  less  than  would  be  sup- 
posed by  the  weight  of  engines.  Renewals  constitute,  as  per  Table  55  and 
others,  from  40  to  50  per  cent  (under  normal  conditions,  which  can  hardly 
be  said  as  yet  to  exist  on  account  of  the  rapid  growth  of  traffic)  of  what  ap- 
pears charged  to  "repairs."  Table  174  affords  the  means  for  estimating 
that  considerably  less  than  50  per  cent  of  the  Jlrs/  cost  of  engines  varies 
directly  with  weight,  the  remainder  being,  within  moderate  limits  of 
variation,  a  constant. 

Of  the  remaininir  cost,  repairs  proper,  it  is  indicated  in  Table  ^^ttseg. 
and  a  number  of  01  hers,  that  between  50  and  60  per  cent  is  for  labor  only  : 
an  item  which  will  be  somewhat,  but  very  slightly,  affected  by  the  weight 
of  engines.  The  remaining  expenditures,  for  raw  materials  and  for 
wheels,  axles,  and  tires,  will  vary  nearly,  but  not  quite,  directly  as  the 
weight. 

It  would  appear  from  these  facts  that  50  per  cent  of  the  cost  of  repairs 
may,  with  sufficient  exactness,  be  assumed  to  vary  directly  with  weight 
of  engines,  the  remainder  being  constant,  as  has  been  already  stated  in 
par.  134. 

709.  The  cost  of  fuel  for  heavier  engines  hauling  the  same  train 
behind  them  will  not  be  largely  increased.  In  not  a  few  cases  there 
would  be  an  actual  decrease.  It  is  to  be  remembered  that,  even  if  heavier 
engines  are  used  to  overcome  a  somewhat  higher  grade,  it  is  only  for  a 
short  distance  that  the  extra  power  is  required.  .  On  all  up  grades  below 
the  maximum,  and  in  descending  all  grades,  the  power  required  and  ex- 
erted will  be  no  greater  than  with  the  smaller  engine,  except  the  slight 
addition  due  to  the  weight  of  the  engine  itself,  and  this  power  will  be 
somewhat  more  economically  exerted  (f>ar.  579),  owing  to  the  heavier  en- 
gine being  less  pushed.  The  constant  wastage  from  radiation,  stopping 
and  starting,  etc.,  estimated  in  par.  344  etseg,,  at  50  per  cent  of  the  fuel 
consumption,  will  remain  for  the  most  part  constant. 

For  all  these  reasons  together,  on  something  like  two  thirds  of  the 
length  of  ordinary  railways  the  fuel  burned  per  mile  would  be  but  slightly 
if  at  all  affected  by  moderate  (not  over  20  per  cent)  differences  in  weight 
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Table  174. 

Comparative  Cost   Per  Ton  of  Various  Sizes  of  Engines,  Broad  and 

Narrow  Gauge. 

[Compiled  from  information  furnished  by  the  Baldwin  LocomotiTe  Works.] 

American   Type — Standard  Gauge. 


Weight  (net  tons). 

Cost,  1886. 

Cyundsrs. 

Toul. 

On  Drivers 

Engine. 

Tender. 

Per  Too  on 
Driyers. 

12    X    22 

24. 

15. 

•5.750 

•950 

I383 

13  X  24 

27. 

18. 

6,o(x> 

1,000 

333 

14  X  24 

29-5 

19.5 

6.250 

1.050 

321 

15  X  24 

32.5 

22. 

6,500 

1,100 

295 

16  X   24 

36. 

24.5 

6.750 

1,150 

276 

17  X  24 

38. 

25.5 

7,000 

1,200 

275 

18  X  24 

41. 

27.5 

7.250 

1,250 

264 

Mogul  Type-^ 

Standard  Gauge. 

16  X  24 

17  X  24 

18  X   24 

19  X  24 

37. 
39. 
42. 
45. 

32.5 
34.5 
37. 
40. 

•7.250 
7.500 
7.750 
8,000 

•1.150 

'    1.200 

1,300 

1.350 

•223 
217 
209 
200 

Consolidation    Type — Standard  Gauge. 


20  X   24 

21  X  24 


53. 
59- 


46. 
52. 


•9,250 
9,750 


•1.400 
1,400 


•201 

188 


Narrow-Gauge  Engines. 
American   Type. 


10  X  16 

16.5 

II. 

•4.750 

•750 

•432 

II  X   16 

18. 

12. 

5.000 

775 

417 

12    X    16 

195 

13. 

5,250 

800 

404 

13  X   16 

22.5 

15.5 

5,500 

850 

355 

14  X   16 

24. 

16.5 

5,750 

900 

357 

Mogul  Type. 


II   X  16 

17.5 

14.5 

•5.250 

$800 

•362 

12    X    16 

20. 

16.5 

5.500 

850 

334 

13   X   16 

23. 

19.5 

5.750 

900 

295 

14  X   16 

25. 

21.5 

6.000 

950 

278 

15  X  16 

28. 

24-5 

6.250 

1,000 

?55 
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Table  174. — Continued, 
Consolidation  Type. 


Wbight  (net  toni). 

Cost,  x886. 

Cyunobbs. 

Total. 

On  Driven. 

Bagine. 

Tender. 

Per  Ton  on 
Driyere. 

15  X  18 

16  X   18 

28. 
34. 

24. 
29. 

I6.750 
7.250 

•950 
1,000 

$282 
250 

Comparison  of  the  above  table  shows  that  the  cost  of  engines  increases  at  about  the 
rate  of  $250  per  inch  of  cylinder  diameter,  about  $750  per  extra  driving-axle,  and  $250 
per  extra  truck-axle;  tokick  are  builders^  approximate  r»/^,  starting  from  the  17x24 
American  eng^ine  as  the  standard  or  unit  type. 

Comparing  the  lightest  and  heaviest  engines  of  each  type^  we  find  that  the  cost  per  ton 
on  drivers  of  extra  weight  is  but  little  over  $100  per  ton,  vix.: 

Standard    Narrow 
Gauge.      Gauge. 

American, $120         $182 

Mogul, ioo  100 

Consolidation, 125  100 

These  figures  indicate  that,  on  an  average,  the  first  cost  of  additional  power  in  engines 
is  considerably  less  than  half  the  average  cost. 

Messrs.  Bumham,  Parry,  Williams  &  Co.,  proprietors  of  the  works,  state  in  ad  ac- 
companying letter : 

**  Respecting  the  relative  cost  of  narrow-  and  standard-gauge  locomotives  of  the  same* 
weight  and  pattern,  we  have  long  believed  that  in  many  cases  where  narrow-gauge  rail- 
roads have  been  contemplated  it  would  be  more  economical  and  desirable  to  lay  light, 
rails  56^  inches  apart,  and  use  rolling-stock  of  the  weight  usual  on  narrow-gauge  roads.. 
We  have,  therefore,  given  much  attention  to  the  subject  of  your  question.  Our  ex- 
perience indicates  that  for  engines  of  similar  weight,  dimensions,  and  pattern,  differing; 
only  in  gauge,  there  is  no  appreciable  difference  in  cost.  What  extra  expense  is  in- 
volved by  the  greater  cross-measurements,  is  quite  compensated  for  by  the  reduced  lengthy 
as  the  greater  distance  between  the  frames  permits  of  widening  and  shortening  the  fire- 
box, with  corresponding  reduction  in  length  of  frames  and  wheel-base.  The  shorter 
wheel-base  enables  the  engine  to  curve  more  readily,  removing  in  a  measure  one  of  the 
objections  urged  against  the  standard  gauge.  For  these  reasons  we  have  been  led  to  de- 
sign a  series  of  standard-gauge  locomotives,  precisely  similar  in  all  except  gauge  and  the 
details  of  construction  dependent  thereon,  to  equivalent  narrow-gauge  engines,  and  whicb 
are  offered  at  the  same  price." 


of  engines,  and  on  the  remaining  distance  not  more  than  50  per  cent  of 
the  fuel  burned  would  vary  directly  with  the  weight  and  power  exerted. 
As  an  average  of  entire  runs,  it  is  entirely  adequate  to  assume  that  25  per 
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cent  of  the  total  fuel  consumption  varies  directly  with  the  weight  of  engines 
liauling  the  same  train  over  for  the  most  part  the  same  grades,  and  that 
the  remaining  75  per  cent  is  unaffected.  On  this  basis,  an  engine  20  per 
cent  heavier  would  average  for  entire  runs  not  over  5  per  cent  more  fuel 
to  haul  the  same  trains.  The  cost  of  supplying  oil  and  water  would  vary 
in  about  the  same  proportion. 

710.  These  various  items  are  summed  up  in  the  following 
Table  175.  As  already  stated,  however,  it  is  only  under  very 
exceptional  circumstances  and  on  a  limited  scale  that  it  is  proper 
to  assume  that  differences  of  grade  can  or  will  be  overcome  in 
practice  by  the  cheap  and  apparently  simple  expedient  of  in- 
creasing the  weight  of  engines  for  freight  service,  and  on  roads 
enjoying  a  moderately  large  passenger  traffic  the  same  is  very 
nearly  true  of  passenger  trains.  The  engines  will  in  any  case  be 
made  as  powerful  as  is  deemed  feasible  or  expedient,  for  conveni- 
ence in  stopping  and  starting,  and  for  occasional  exigencies,  if  for 
nothing  else;  and  anything  which  reduces  their  hauling  capacity  at 
the  requisite  speed  between  stations  will  be  apt  to  result  directly 
or  indirectly  in  running  shorter  trains  and  more  of  them.  This  is 
far  from  an  unmixed  disadvantage  under  many  circumstances 
(par.  89),  but  nevertheless  it  is  a  real  disadvantage. 

711.  Table  175  itself  makes  clear  why  it  is  entirely  improper 
to  assume  the  use  of  heavier  engines  to  meet  the  demands  of 
heavier  grades,  by  indicating  that  there  is  always  a  great  econ- 
omy in  using  the  heaviest  engines  which  the  traffic  will  warrant. 
To  double  the  weight  of  engine  to  haul  the  same  train  will  only 
add  some  14  per  cent  to  expenses,  according  to  Table  175.  If  by 
doubling  the  weight  of  engine  we  can  also  halve  the  number  of 
trains,  we  immediately  effect  an  immense  economy  in  train-wages, 
engine  repairs,  fuel,  and  maintenance  of  way,  exceeding  more 
than  threefold  (Table  176)  the  increased  expense  per  train-mile 
due  to  the  heavier  weight  of  engine.  It  is  only  when  the  grades 
are  so  very  low  (approximating  closely  to  a  level)  that  even  a 
light  engine  can  haul  the  fifty  or  sixty  loaded  cars,  which  are 
as  many  as  can  be  conveniently  handled  with  the  present  bad 
style  of  coupling,  that  heavier  engines  can  be  legitimately  assumed 
to  meet  the  requirements  of  a  heavier  grade;  if  even  then. 
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Table  175. 

Estimated  Avbrage  Cost  Per  Train-Mile  op  Doubling  the  Weight  of 
Engines  to  Haul  the  Same  Train. 

[The  percentage  by  which  any  given  change  of  grade  will  require  the  weight  of  engines 
(or  number  of  trains)  to  be  increased  is  given  in  Table  171.] 


Item. 
(As  per  Table  80,  page  179.) 


Average 

Coat  of  Item. 

Cents  or 

Per  Cent. 


Per  Cent  Added  by 

Doubling  Weight 

of  Engine. 


Added 

Cost. 
Cents  or 
Per  Cent 


Fuel 

Oil,  waste,  and  water 

Engine  repairs 

Switching-engines 

Train  wages  and  supplies. . . . . 
Car  maintenance  and  mileage 

Renewals,  rails 

Adjusting  track 

Renewals,  ties , 

Earthwork,  ballast,  etc 

Switches  and  sidings 

Bridges  and  buildings , 

Station,  terminal,  and  general 

Total 


7.6 
1.2 


5 
5 

15 
12 
2 
6 
3 
4 
2 
5 


25  per  cent. 

50  per  cent. 
Unaffected. 


50  per  cent 


1.9 

0.3 

2.8 


i.o 
3.0 

1.5 
2.0 

1.3 
0.3 


30.0 


100. o 


14. 1  percent. 


14. 1 


Perhaps  one  further  exception  should  be  made — when  the 
traffic  is  so  very  light  that  it  is  not  practically  convenient  to  run 
very  heavy  trains,  as  when  it  is  less  than  three  to  five  freight  trains 
per  day. 

712.  Table  175  also  explains  why  there  is  so  great  a  tendency 
to  increase  the  weight  of  passenger  trains  by  supplying  more 
luxurious  accommodations.     It  is  because — 

1.  A  very  powerful  engine  costs  but  little  more  to  run  than  a 
light  one  (Table  175). 

2.  Coal  consumption  is  but  little  increased  by  material  differ- 
ences in  the  weight  of  cars  (par.  129). 

3.  Grades  have  but  little  influence  upon  passenger  trains 
until  they  become  very  long  (par.  397  ^/  J^^.),  and  by  slight  re- 
ductions of  velocity  on  up  grades  only  the  effect  of  increased  weight 
can  be  equalized  if  necessary  (Table  120),  running  somewhat 
faster  down  hill.     (See  also  Table  180,  p.  579). 
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4.  It  encourages  traffic  to  run  more  passenger  trains  (par.  89), 
and  discourages  it  materially  to  attempt  to  crowd  the  traffic  upon 
a  few  trains. 

5.  And  more  important  than  all,  the  increased  luxury  is  a 
great  attraction  to  travel,  and  added  travel  thus  secured  is  of 
immense  value  to  the  property  (pars.  37-41). 

713.  The  cost  of  increasing  the  number  of  engines  to  haul 
THE  SAME  TRAFFIC,  OH  accouot  of  a  heavier  grade,  may  be  estimated  as 
follows : 

The  number  of  trains  is  supposed  to  be  increased  by  a  change  of  maxi- 
mum grade  only,  which  will  not  ordinarily  extend  over  one  third  of  the 
distance.  While  running  over  the  remaining  distance,  the  work  done  on 
the  train  behind  the  engine  will  vary  according  to  the  weight  or  number 
of  cars.  While  running  on  the  maximum  grade  the  power  exerted  by  the 
engine  will  be  the  same,  since  in  each  case  the  engine  is  supposed  to  be 
fully  loaded  on  that  grade. 

714.  Fuel. — For  reasons  already  enumerated  (par.  344),  about  one 
half  of  the  consumption  of  fuel  will  vary  directly  with  the  tonnage  of  the 
train ;  the  other  half,  consisting  of  the  fuel  burned  in  stopping  and  start- 
ing (in  part),  getting  up  steam,  loss  by  radiation,  loss  by  head  resistance, 
etc,  making  up  in  the  aggregate  the  50  per  cent  which  is  unaffected  by 
the  length  of  the  train. 

If,  therefore,  the  maximum  grade  be  increased  on  about  one  third  the 
length  of  the  road,  while  on  the  remainder  the  grades  remain  about  the 
same,  about  half  the  consumption  on  two  thirds  of  the  distance,  equal  to 
all  the  consumption  on  one  third  of  the  distance,  or  33  per  cent  of  the 
entire  consumption  will  vary  directly  with  the  net  weight  of  the  train  ;  so 
that,  if  the  grade  were  so  increased  as  to  take  two  locomotives  instead  of 
one  to  handle  the  same  traffic,  the  fuel  consumption  would  be  as  i.o  to 
1.67  at  most,  and  not  as  i.oto  2.0.  as  might  be  over-hastily  assumed. 
The  aggregate  cost  of  oil.  waste,  and  water  will  vary  in  about  the  same 
proportion. 

715.  Train-wages  will  of  course  vary  directly  with  the  number  of 
trains,  unless  the  change  of  grade  in  contemplation  were  so  great  as  to 
shorten  up  trains  so  as  to  dispense  with  one  brakeman,  which  can  rarely 
happen. 

716.  Station,  terminal,  and  general  expenses  will  remain  unaf- 
fected by  any  moderate  change,  but  there  is  nothing  by  which  they  are 
so  quickly  affected  as  by  a  decided  increase  in  the  number  of  trains,  and 
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a  full  20  per  cent  of  their  aggregate  may  be  considered  as  varying  directly 
therewith. 

717.  Of  the  COST  OF  MAINTENANCE  OF  WAY  we  cannot  directly  account 
for  an  increase  of  more  than  one  half  to  two  thirds  as  a  result  of  doubling 
the  engine -mileage,  the  car-mileage  remaining  constant ;  but  the  facts  given 
in  par.  125  and  its  accompanying  Tables  41-44  indicate  that  there  is  an  in- 
direct effect  from  multiplication  of  the  number  of  trains  which  seems  to 
cause  all  expenses  for  maintenance  of  way  to  increase  pari  passu  there- 
with,  including  some  items,  such  as  those  for  policing,  maintenance  of 
ballast,  road-bed.  and  ties,  etc.,  etc.,  which  should  be  affected  but  little, 
if  any.  apparently,  by  the  precise  number  of  trains  over  the  road.  It  is  to  be 
remembered,  in  considering  the  tables  referred  to,  that  during  the  years 
which  they  cover  the  weight  as  well  as  the  number  of  trains  has  increased 
enormously,  which  should  naturally  tend  to  keep  maintenance  of  way  per 
train-mile  at  a  high  figure ;  but  after  making  all  allowances  for  this  differ- 
ence, the  chief  cause  for  the  singularly  constant  ratio  of  increase  in  main- 
tenance of  way  and  maintenance  of  rolling-stock  is  probably  this :  A  con- 
tinually advancing  standard  of  maintenance  is  indispensable  as  the  volume 
of  traffic  increases,  and  the  cost  of  each  step  toward  perfection  increases 
about  as  the  square  of  the  number  of  steps.  A  very  slight  expenditure 
sufiices  to  make  track  good  enough  for  the  passage  of  one  train  a  day. 
A  slight  addition  suffices  for  two  or  three  trains  a  day,  and  makes  a  great 
improvement  in  the  condition  of  the  track.  A  much  greater  expenditure 
is  necessary  to  fit  the  track  for  ten  trains  a  day,  and  yet  the  visible  ad- 
vance in  condition  is  much  less ;  and,  finally,  as  we  get  up  to  thirty  or 
forty  or  fifty  trains  a  day.  a  very  great  additional  expenditure  is  found 
necessary — or  at  least  expedient — although  the  visible  advance  of  condi- 
tion is  very  small.  At  any  rate,  the  fact  seems  to  be  that  even  in  so  ex- 
treme an  advance  as  from  six  trains  a  day  to  sixty  (see  top  of  page  128), 
the  cost  of  maintenance  of  way  per  train-mile  does  not  decrease,  but 
rather  the  total  cost  per  mile  of  road  increases  tenfold  with  the  number 
of  trains. 

718.  Investigation  clearly  indicates  this  to  be  the  fact.  We  are 
therefore  not  justified  in  going  behind  it,  to  see  whether  we  can  explain 
it,  but  must  take  it  as  it  is.  If  we  do  s  v,  we  are  compelled  to  estimate 
that  if  by  a  change  of  grade  we  should  doublj  the  engine  mileage  needed 
for  handlmg  the  same  tonnage,  we  should  also  double  the  entire  cost  of 
maintenance  of  way.  Making  a  concession  of  somewhat  doubtful  pro- 
priety to  the  fact  that  the  car-mileage  would  remain  the  same,  we  may  ex- 
clude the  cost  of  bridges  and  buildings  as  unaffected  ;  but  this  is  the  most 
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which  can  be  done.  Statistics  do  not  seem  to  indicate  that  the  total  cost 
per  train-mile  on  roads  which  handle  light  trains  is  sensibly  less  than  on 
roads  which  handle  heavy  trains. 

719.  Engine  repairs  should  apparently  vary  directly  with  the  miles 
run  ;  but  the  indications  are  (Table  42  et  aL)  that  as  a  matter  of  fact  it  is 
much  less  likely  tado  so  than  maintenance  of  way,  owing  in  part  to  the 
large  proportion  of  incidental  expenses  (see  Table  57),  which  are  not  by  any 
means  doubled  to  maintain  a  double  number  of  engines.  There  will  also 
be  a  certain  diminution  of  wear  and  tear  from  stopping  and  starting,  etc 
(see  Table  85,  page  203),  from  the  fact  that  the  trains  to  be  handled  are 
shorter.  Taking  both  of  these  causes  together,  it  is  not  probable  that 
doubling  the  number  of  engines  to  move  the  same  number  of  cars  would 
increase  engine  repairs  in  the  ratio  of  more  than  1.00  to  1.75,  and  prob- 
ably somewhat  less. 

720.  Car  repairs  are  certainly  affected  beneficially  by  having  a  less 
number  of  cars  to  a  train.  By  referring  to  Table  86  (page  203)  it  will  be 
seen  that  more  than  one  third  of  the  total  cost  of  car  repairs  can  be  di- 
rectly traced  to  the  concussions  of  stopping  and  starting  and  making  up 
trains.  Much  of  this  expense  may  disappear  with  the  introduction  of 
better  couplers ;  but  even  this  is  doubtful,  as  an  automatic  coupler  will 
permit  of  much  more  violence  in  running  cars  together,  since  a  brake- 
man's  life  between  the  cars  will  no  longer  have  to  be  considered.  A 
diminution  of  at  least  10  per  cent  may  fairly  be  estimated  as  a  result  of 
running  only  half  as  long  trains. 

721.  To  these  expenses,  properly  so  called,  is  to  be  added  an  inter- 
est CHARGE  ON  THE  COST  OF  THE  ADDITIONAL  MOTIVE-POWER  RE- 
QUIRED by  the  higher  grade,  unless  the  first  cost  of  these  engines  be  in- 
cluded in  the  estimated  cost  of  constructing  the  higher  g^de-line,  before 
determining  the  difference  in  the  capital  investment. 

This  should  be  done  because  the  addition  of  the  required  number  of 
engines  is  really  so  much  added  to  the  original  investment.  Before  the 
line  is  ready  to  handle  the  required  traffic  it  is  as  necessary  to  have  them 
as  it  is  to  have  the  track  laid  on  the  high  grade-line  and  not  on  the 
other.  In  considering  differences  of  distance  (if  not  too  great),  or  curva- 
ture, or  rise  and  fall,  this  is  not  so.  The  total  amount  of  equipment  will 
be  the  same  whatever  the  differences  in  that  respect.  We  therefore  es- 
timate the  expenses  regardless  of  interest  on  the  plant,  and  only  consider 
differences  in  the  cost  of  construction.  Of  the  car  equipment  the  same 
is  true  in  the  case  of  gradients.  Whatever  the  grades,  the  number  of 
cars  will  be  the  same ;  but  as  the  number  of  engines  is  increased  because 
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of  the  grades,  and  not  for  any  difference  of  traffic,  we  must  either  include 
the  difference  in  the  cost  of  equipment  as  a  part  of  the  cost  of  construc- 
tion, or  add  an  interest  charge  to  expenses.  On  the  whole,  it  is  more 
convenient  to  add  the  interest  charge. 

722.  Putting  together  all  these  items  which  have  been  just 
considered,  we  obtain  the  summary  given  in  Table  176,  as  the 
effect  on  operating  expenses  of  so  increasing  the  rate  of  grade 
as  to  double  the  number  of  engines  required  to  handle  a  given 


Table  176. 

Estimated  Average  Cost  Per  Train-Mile,  op  Doubling  the  Number  of 
Trains  to  Handle  a  Given  Traffic;  or  Proportion  of  Expenses 
WHICH  Varies  Directly  with  the  Number  of  Trains,  the  Car-Ton- 
nage remaining  Constant. 

[The  percentage  by  which  any  given  change  of  grade  will  require  the  number  of  trains 
(or  weight  of  engines)  to  be  increased,  is  given  in  Tables  171  and  178.] 


Itbm. 
(Ab  per  Table  80,  page  179.) 


Average 

Cost  of  Item. 

Cents  or 

Per  Cent. 


Per  Cent  Added  by 

Doubling  Number 

of  Trains. 


Added 

Cost. 
Cents  or 
Per  Cent. 


Fuel 

Oil,  wastp,  and  water , 

Engine  repairs 

Switching  engines 

Train  wages  and  supplies 

Car  maintenance  and  mileage. 

Renewals,  rails 

Adjusting  track 

Renewals,  ties . . 

Earthwork,  ballast,  etc 

Switches  and  siding^s 

Bridges  and  buildings 

Station,  terminal,  and  general 

Total  of  operating  items. . 


7.6 

1.2 

5.6 

5.2 

15.4 

12.0 

2.0 

6.0 

3.0 

4.0 

2.5 

5-5 

30.0 


67  per  cent. 

75  per  cent. 

Unaffected. 
100  per  cent. 

10  p.  c.  less. 
100  per  cent. 


Unaffected. 
20  per  cent. 


5.1 
0.8 
4.2 

15.4 
(-1.2) 
2.0 
6.0 
3.0 
4.0 
2.5 

'6.0 


100. o 


47 . 8  per  cent. 


47.8 


To  this  is  to  be  added  the  interest  on  the  cost  of  one  extra  locomo- 
tive for  one  train-mile.  Estimating  the  cost  of  the  locomotive 
at  about  10  000  times  the  cost  of  a  train-mile,  and  the  interest 
thereon  at  6  per  cent  as  about  600  times  the  cost  of  a  train-mile; 
and  estimating  the  average  passenger-engine  mileage  to  be 
40,000  miles  per  year,  we  have,  as  the  interest  charge,  per  mile. 

Making  the  grand  total 


1.7 


49.9 
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traffic.  When  and  if  it  can  fairly  be  assumed  that  the  weight  of 
engines  can  be  increased  instead  (par.  711),  Table  175  gives  the 
percentage  of  increase  in  expenses. 

723*  In  the  former  edition  of  this  work,  this  summary  was  materially  dif- 
ferent, especially  as  respects  the  effect  of  increasing  the  weight  of  engines,  as 
shown  in  the  following  Table  177.  The  cause  of  the  discordance  is  simply  the 
change  in  conditions,  in  the  writer's  view,  and  not  that  either  is  essentially  in- 
correct. 

Table  177. 

Estimated  Cost  of  Doubling  the  Engine-Tonnage  for  the  same  Car- 
Tonnage  USED  IN  the  Former  Edition  of  this  Treatise. 
[For  Matistics  based  for  the  most  port  on  iron-rail  track.] 


Toul 

Cost. 

Cts.  or 

Per  Cent. 

For  a  Doublb  Number 
OP  Enginbs. 

For  a  Double  Weight 
OP  Engines. 

Itbms. 

Percent  increas- 

infir  with  Number 

of  Engines. 

Added 
Cost. 

Per  cent  increas- 
ing with  Weight 
of  Engines. 

Added 
Cost. 

Fuel 

lO.O 

3.0 

9.0 

la.o      1 
13.0 

7.0 

7.0 
30.0 

90  per  cent. 
90   "      " 
90   "      " 

__       »4            kt 
100       '*            " 

Included  above. 
Unaffected. 

9.0 

-  ai.o 

13.0 
7.0 

50  per  cent. 

f^::  :: 
33 

I   Unaffected. 
200  per  cent. 
1     100   "      " 
Included  above. 
Unaffected. 

50 

Oil,  vraste,  etc 

Engine  repairs 

30 

Train- wages 

Track  repairs 

a6  0 

Road-bed  repairs . 

Yards  and  structure 

General  and  station. . .  . 

7.0 

Totals  

100. 0      1 

50  per  cent. 

50.0 

42  per  cent. 

43.0 

Assumed  average^  48  cents  per  train-mile,  or  48  per  cent  of  operating  expenses. 

724.  Assuming  that  under  all  ordinary  circumstances,  for 
moderate  changes  of  grade,  any  increase  must  be  met  by  an  in- 
crease in  the  number  and  not  in  the  weight  of  engines,  we  have 
49.5  cents  per  train-mile,  or  49.5  per  cent  of  operating  expenses, 
as  the  portion  of  the  total  expenses  which  will  vary  with  increase 
of  engine-mileage  to  handle  the  same  business,  which  is  not  far 
from  the  cost  of  running  an  engine  light,  as  it  should  be. 

Multiplying  this  amount  by  365  X  2,  we  have 
$0,495  X  365  X  2  =$361.35 
as  the  yearly  sum  per  daily  train  per  mile  of  road  which  varies  di- 
rectly with  an  increase  of  engine-tonnage  for  the  same  traffic. 
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If,  now,  we  multiply  this  sum  by  the  percentage  of  the  in- 
crease IN  ENGINE-MILEAGE   RESULTING   FROM  AN   INCREASE   OF    O.I 

PER  CENT  in  any  ruling  grade,  we  shall  obtain  the  cost  per  daily 
train  per  mile  of  road  of  such  increase.  In  other  words,  we  ob- 
tain the  cost  per  train  of  increasing  the  number  of  trains  to  han- 
dle the  same  fixed  tonnage^  or  the  saving  per  train  by  decreasing 
that  number;  i.e.,  we  obtain  the  cost  of  using  i.i,  1.2,  1.5,  or 
2.0  trains,  instead  of  one,  to  handle  a  given  tonnage,  or  the  sav- 
ing by  using  0.9,  0.8,  or  0.6.  That  cost  or  saving  is  given  in 
Table  178,  and  when  multiplied  by  the  estimated  number  of  the 
trains  on  the  grade  for  which  the  traffic  was  estimated,  it  gives 
the  total  cost  or  saving. 

.  725.  The  cost  thus  obtained  is  not  an  absolute  value,  inde- 
pendent of  the  length  of  the  road,  as  in  the  case  of  the  similar 
values  deduced  for  distance  (Tables  88,  89),  curvature  (Table 
115),  or  rise  and  fall  (Table  124),  but  varies  with  the  length  of 
the  road  or  division,  inasmuch  as  the  ruling  grade  increases  the 
cost  of  operating  the  entire  road,  whatever  the  length  of  the  rul- 
ing grade  itself  may  be.  Hence,  to  obtain  the  true  value  of  re- 
ducing grade,  it  must  be  multiplied  by  the  length  of  the  road. 
It  may  appear  that  it  should  be  multiplied  by,  not  the  actual 
but,  the  equated  length,  according  to  pars.  195-9,  since  we  have 
there  seen  that  10  per  cent  more  distance  does  not  by  any 
means  add  10  per  cent  to  operating  expenses.  But  while  this 
view  is  in  a  sense  correct,  yet  the  items  which  vdry  with  a  change 
of  grade  vary  so  nearly  with  distance  likewise,  that  it  would  lead 
us  too  far  to  attempt  any  more  accurate  process  of  equating. 

726.  The  cost  per  year  in  Table  178,  divided  by  the  rate  of 
interest  on  capital,  0.06,  0.07,  etc.,  will  give  the  capitalized 
value  per  daily  train  of  avoiding  an  addition  of  o.i  per  cent  to 
the  ruling  grade.  Thus,  to  avoid  an  increase  of  o.i  per  cent  in 
;>  T.o  ruling  grade,  at  6  per  cent  on  capital,  and  for  a  division  100 
miles  long,  we  have 

z^2^  =  $48,783  per  daily  train, 
o.oo 
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Table  178. 
Estimated  Value  per   Daily  Train    of  Avoiding  an  Addition  of  O.l 

Par  Cant  (5.28  FeET  Per  MiLE)  TO  THE   RATE  OF  ANY   RULING   GRADE. 
[Cost  per  train-mile  assumed  at  $1.00.] 


Per  Cent  of 
Increase  in 

Bnjir.  Mileage 

for  Each  0.1 

Per  Cent 

^dded  to  the 

Grade  (from 

Table  171). 

Cort  Par  Year  Par  0.1  Par 
Cant  Inoraata  in  Orada. 

ReUtive  No.  of 

Trains  to 

Haul  Same 

Traffic. 

Rate  ojf 

Grade  to 
BB  Changed. 

Par  Daily  Train 

—  Preceding 
Per  Cent 

X  $361.35 
X  100  Miles. 

Per  TOGO  Ton- 
Miles  Dailv  of 
Cars  and  Load 

as  per 
Table  170. 

Relative 
Net  Load. 

Level 

25.9 

•9.359 

I17.50 

1. 00 

100.00 

0.1 
0.2 
0.3 

0.4 
0.5 
0.6 

0.7 
0.8 
0.9 

20.9 
17.5 
15. 1 

13.3 

"'2 
10.8 

9.8 
9.2 

8.5 

7.552 
6.353 
5,456 

,   4.806 
4,300 
3.903 

3.541 
3.324 
3.072 

17-77 
18.03 
18.23 

18.48 
18.75 
19.03 

19-34 
19.74 
20.12 

1.26 
1.52 
1.79 
2.06 

2-33 
2.61 

3.47 

79-44 
65.72 
55-93 
48.60 
42.88 
38.32 

34.58 
31.48 
28.82 

I.O 

8.1 

2.927 

20.38 

3.76 

26.58 

1.2 
1.4 
1.6- 

1.8 
2.0 
2.2 

2.4 
2.6 
2.8 

7.0' 

6.3 

5.8 

5.5 
5.1 
4.8 

4.6 
4.4 
4.2 

2,530 
2,277 
2,096 

1.987 
1.843 

1.734 
1.662 
1.590 
1. 518 

20.87 
21.43 
22.26 

23.18 
24.26 
25.22 

26.23 
27.22 
28.21 

4.37 

\Z 

6.29 
6.98 
7.69 

8.41 
9.16 
9.94 

22.88 
20.04 
17.76 
15.89 
14.32 
1301 

11.89 
10.92 
10.06 

3.0 

4.0 

1,445 

29.02 

10.74 

.9-31 

3-5 
4.0 
5.0 

3.6 

3.4 
3.2 

1,301 
1.229 
1. 156 

31.42 
35.10 

44.82 

12.92 
15.29 
20.74 

7-74 
6.55 
4.82 

Comparison  of  the  third  and  fourth  columns  will  show  that  whil^  the  cost 
per  daily  train  of  a  given  increase  of  grade  is  much  less  on  the  higher  grades,  because 
the  number  of  trains  is  so  much  greater,  yet  that  the  cost  per  unit  of  traffic  is  greater  as 
the  grades  are  higher,  as  it  naturally  should  be. 


CHAP.  XV.^TRAIN^LOAD   ON  OPERATING  EXPENSES.  575 

The  third  column  in  this  table  is  computed  for  a  division  ioo  miles 
LONG.  For  a  greater  or  less  length,  increase  in  direct  ratio  with  the  length.  Letting 
C  =  the  sum  thus  obtained,  we  have 

%,  X  number  daily  trains  (each  way)  x  tenths  per  cent  of  change  of  grade 
rate  of  interest  on  capital  (0.06,  0.07,  etc) 
capitalized  value  of  any  increase  or  decrease  in  the  rate  of  the  given  ruling  grade,  approx* 
imately.     For  greater  exactitude,  determine  the  correct  percentage  for  the  given  change 
of  grade  from  Table  171 ;  or,  for  still  greater  exactitude  compute  the  percentage  from  the 
train-loads  given  in  Table  170  for  the  two  given  grades  and  the  given  type  of  engine. 

The  fourth  column  is  independent  of  the  length  of  the  division,  and  may  be  de- 
duced from  the  third  column  by  dividing  it  by  the  total  weight  of  train  as  given  in  Table 
Z70,  X  300  ^  zooa 

or,  for  the  moderate  traflSc  of  lo  daily  trains  per  day  (each  way, 
in  all  cases),  $487,833. 

If  the  division  be  no,  120,  or  150  miles  long,  this  sum,  muiti- 
plied  by  i.io,  1.20,  or  1.50,  will  give  the  capitalized  value,  as 
nearly  as  may  be.  If  the  change  in  grade  be  0.2  or  0.3  per  cent, 
the  capitalized  value  will  be  again  increased  in  proportion. 
Thus,  if  the  division  be  150  miles  long,  and  the  comparison  be 
between  a  i.o  and  1.5  grade,  we  have 

$487,833  X  1.5  X  5  =  $3,658,750 

as  the  approximate  justifiable  expenditure  for  avoiding  the  in** 
crease,  for  10  trains  per  day  and  at  $1.00  per  train-mile.  For 
greater  exactness  see  note  to  Table  178,  above. 

727.  Several  recent  French  and  German  estimates  of  the  value  of  reducing 
grades  might  be  given,  which  do  not  differ  radically  from  the  preceding  excep: 
in  the  constants  assumed;  in  which  latter  respect  they  do  differ  radically. 
Table  179  gives  one  of  the  most  recent  and  most  nearly  correct  of  such  esti- 
mates. There  are  no  estimates  in  English  known  to  the  writer,  of  an  at  all 
reliable  character. 

728i  The  greatly  inferior  loads  hauled  on  foreign  railways  compared  with 
American  practice  is  conspicuously  brought  out  in  this  table.  An  American 
engine  with  40  tons  on  the  drivers  will  haul  in  daily  practice  (Table  170), 

Tons.  Tonnes. 

On  a  0.5  grade,  ......     1041  )  Against  French  (  487 

On  a  1.0  grade 644  >•        practice,       -j  274 

On  a  2.0  grade 347  )    by  Table  179,    (  131 

The  French  loads  are  explicitly  stated  to  be  based  on  velocities  of  25  kilo* 
per  hour,  and  indicate  to  an  American  eye  very  bad  administration. 
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Table  179. 
Estimate  of  the  Value  of  Reducing  Grades  on  French  Railways. 

(Bj  M.  Rioour,  log.  en  Chef,  Corps  des  Ponts  et  Chauts^es.     Abstracted  from  the  paiMI 

referred  to  io  par.  669.] 


Gradk. 

Gross  Load 

C. 

Toooes. 

Price  per 

Train  Kilo. 

Francs. 

Price  per 

1000  tonnes  gross, 

per  Kilo. 

Francsw 

5« 

1.546 

9.79         Diffs. 

487       1        1.465 

3.00            .98 

425 
375 
335 

3M 

>.403 
«-353 
»-3>3 
1.980 

3.30            .30 
3.60            .30 
3  9*             .3« 
4.93             .3a 

974        ,         i.asa 

4.56             .33 

930 
196 
169 

t47 

1.908 
1. 174 
1.X47 

I.  195 

5.25             .36 
5.98             .37 
6.78             .39 
7.65             .46 

a.o 

131 

I.X09 

8.46             .43 

The  last  column  of  this  table  x  ii7-5  (i<6i  x  o.ao  X  365)  will  give  a  column  corre- 
sponding: to  the  fourth  column  of  Table  178.  No  close  correspondence  can  be  expected, 
because  the  French  loads  are  so  much  less  and  decrease  so  much  more  rapidly  with  grade. 

This  table  was  computed  for  a  6-driver  engine,  36  tonnes  (39.67  tons)  on  drivers ; 
mean  total  weight,  50  tonnes  (55- 10  tons).  The  values  in  the  last  column  are  of  a  more 
general  character.  They  are  independent  of  the  weight  of  the  engine— at  least  within 
the  limits  of  usual  French  practice. 


/ 


THE   PROPORTION    OF    TRAFFIC    AFFECTED    BY  THE    RATE  OF 
RULING    GRADE. 

729.  According  to  the  character  of  the  road,  this  may  vary 
under  ce/tain  conceivable  circumstances  between  the  extreme 
limits  of  o  and  loo  per  cent,  for  both  passenger  and  freight 
traffic.  Freight  traffic  is  by  far  the  most  affected,  but  there  are 
at  least  occasional  instances  in  which  the  freight  traffic  is  so 
light  and  so  little  liable  to  grow  that  no  appreciable  value 
whatever  can  be  assigned  to  reduction  of  grades  below  a  cer- 
tain iimi„  For,  as  the  whole  objection  to  gradients,  properly 
to  called,  lies  in  their  effect  to  limit  the  length  of  trains,  a  re- 
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duction  of  their  rate  has  value  only  for  such  trains  as  they  do  in 
fact  so  limit  One  train  at  least,  the  **  way  freight,"  is  very 
often  not  so  limited  on  all  railways,  and  many  minor  railways 
are  not  so  fortunate  as  to  run  anything  else  but  way  freights 
ever  their  lines. 

730.  Nevertheless,  as  a  rule,  both  the  way  freight  and  all  other 
treight  trains  vary  in  length  directly  with  the  de-facto  gradients, 
and  should  be  assumed  to  do  so.  This  does  not  at  all  assume 
that  all  trains  will  be  fully  loaded,  for  that  is  not  a  practicable 
result,  but  simply  that  the  percentage  of  power  wasted  to 
power  utilized  will  be  sensibly  the  same  for  all  grades  and 
lengths  of  trains,  or  nearly  enough  so  for  all  practical  purposes. 
If  so,  it  necessarily  results  that  the  percentage  of  increase  in 
trains  will  be  much  the  same,  whether  they  are  fully  loaded  or 
not. 

73K  As  respects  passenger  business  (see  par.  ^^)y  although 
it  is  much  less  directly  and  immediately  affected  by  a  change 
of  grade  than  freight  traflSc,  because  of  the  higher  speed,  and 
the  large  surplus  of  motive-power  required  therefor  and  for 
stopping  and  starting,  yet  in  the  long-run,  whenever  the  pas- 
senger business  becomes  considerable  in  volume  or  largely  com- 
petitive, either  the,  number  or  the  weight  of  passenger  engines 
must  be  materially  affected  by  the  rate  of  grade.  The  effect  in 
the  case  of  passenger  traffic  is  far  more  irregular,  but  not  there- 
fore the  less  certain.  A  train,  for  example,  might  haul  an  extra 
car  or  two  over  any  given  grades,  or  haul  the  same  cars  over  a 
heavier  grade,  as  well  as  not,  when  the  addition  of  yet  another 
car  to  the  train  of  say  ten  cars  might  require  it  to  be  cut  in  two, 
and  so  immediately  double  the  motive-power  required  by  in- 
creasing the  load  hauled  only  ten  per  cent.  It  is  certain,  more- 
^v^r,  that,  whatever  the  margin  of  power  deemed  necessary  for 
emergencies,  if  we  reduce  our  grades  and  train  resistance  by 
any  fixed  amount,  the  weight  of  engines  may  always  be  re- 
duced, or  the  weight  of  train  increased,  in  the  same  proportion, 
and  yet  leave  the  same  margin  for  emergencies  or  anticipated 
growth  of  traffic  as  before,  however  much  or  little  that  may  be. 
37 
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Hence  a  reduction  of  ruling  grade  has  a  positive  and  present 
cash  value,  even  if  every  passenger  train  on  the  road  will  habit- 
ually  run  light  for  an  indefinite  number  of  years. 

732.  But  this  value  will  be  but  small  when  the  passenger 
traffic  will  be  light  during  the  first  few  years  aftqr  construction 
(par.  ^4)  or  when  the  traffic  is  not  exacting  as  respects  speed,  or 
both,  for  the  reason  that  the  effect  of  any  ordinary  increase  ot 
grade,  hot  sufficient  to  imply  pushers  for  passenger  as  well  as 
freight  trains,  may  frequently  be  eliminated  by  a  moderate  re- 
duction of  speed  between  stations.  The  limits  within  which 
this  is  certainly  and  readily  possible  may  be  determined  as 
follows  : 

733.  In  Table  180  are  given  the  grades  of  repose  for  various 
passenger  trains  at  various  speeds,  determined  from  the  com- 
puted resistances  in  pounds  per  ton  in  Table  166  by  simply 
dividing  them  by  twenty.  The  limits  of  ordinary  passenger 
trains  are  from  four  to  twelve  cars,  but  the  table  extends  from 
no  cars  at  all  to  sixteen. 

These  so-called  "grades  of  repose"  (see  definition  in  par.  384) 
are  grades  equivalent  to  the  addition  which  the  train  resist- 
ance makes  to  the  actual  plus  or  minus  grade  resistance.  Sub- 
tracting them  one  from  another,  as  is  done  in  Table  180  B,  we 

have  THE  AMOUNT  BY  WHICH  THE  GRADE  IS  IN    EFFECT  REDUCED  BY 

REDUCING  SPEED  bv  a  Certain  number  of  miles  per  hour.  If, 
then,  it  be  admissible  to  consider  the  speed  of  a  4-car  train  to 
be  reduced  from  thirty  miles  per  hour  to  fifteen  or  twenty  mileSt 
we  can  (Table  180— B)  use  a  grade — 

0.19  4-016-1-0.13  =0.48  per  cent, 

or  0.19  -|-  0.16  =  0.35  per  cent  higher  than  if  a  speed  of  thirty 
miles  per  hour  were  essential  on  the  grade  as  well  as  elsewhere. 
We  shall  shortly  see  (Table  183)  that  the  loss  of  time  in  so  do- 
ing is  less  than  is  often  supposed.  When  to  this  is  added  the 
relief  gained  by  momentum  if  the  foot  of  the  grade  can  be  ap- 
proached at  thirty  or  forty  or  fifty  miles  per  hour  (Table  n8 
and  par.  408)   we  have  considerable  lee-way  in  respect  to  pas 
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Table  180. 

Grades  op  Repose  for  Passenger  Trains  of  Various  Lengths  at 
Various  Speeds. 

[17  X  34  American  engine— cars  averaging  25  tons  each.    According  to  the  formulae  given 

in  Table  166.] 

[For  grades  of  repose  of  freight  trains,  see  Table  xaa] 


Weight 

Gkadbs 

op  Rbposb,  PbrCbnt«  por  Vblocitibs  in  Milbs  Pbr  Hour. 

Kind  op  Tsain. 

Tons. 

15 

20 

25 

30 

40 

50 

60 

70 

Bngineonly 

S6 

0.60 

0.88 

i«4 

X.69 

3.8l 

4.26 

6.03 

8.x» 

**    and  3  cars.. 

iia^ 

0.4s 

0.63 

0.83 

X.08 

J -74 

a.s8 

3.6a 

4.85 

**     •*    4  cars.. 

168 

0.40 

0.5a 

0.69 

0.88 

1-38 

a.oa 

a.8x 

3-74 

"     "    Scars.. 

280 

0.36 

0.46 

0.58 

0.73 

X.IO 

1.58 

a.xa 

•.87 

-      "  lacars.. 

39a 

0.34 

0.4a 

0.53 

0.65 

0.98 

X.39 

X.89 

a.49 

"      "  x6car8.. 

504 

0.33 

0.41 

■ 

0.50 

0.6a 

0.9X 

X.38 

1.74 

a.aS 

Table  180  B. 

Increase  of  Grade  which  will  be  Compensated  for  by  a  Reduction 
OF  Train  Speed  from  each  of  those  given  in  Table  180  to  the 
NEXT  lower. 

[Deduced  by  subtracting  each  of  the  grades  of  repose  from  the  next  higher.] 


Kind  op  Train. 

Rbduction  of  Equivalent  Grade  by  Reducing  Speed  prom— 

~~ 

20  to  15 

25  fo  20 

30  fo  25 

40  to  30 

50  to  40 

60  to  50 

70  to  60 

Bngine  only 

o.aS 

0.46 

0.45 

X.X2 

«.4S 

X.77 

a.09 

**     and  acars. .. 

O.X7 

o.ai 

o.as 

0.66 

0.84 

X.04 

X.2X 

•*       "     4  cars... 

O.X3 

o.x6 

0.X9 

0.50 

0.65 

0.78 

093 

**       "    Scars... 

O.IO 

o.xa 

O.X5 

0.37 

0.48 

0.54 

0.75 

•*       "  xacars... 

0.08 

o.xx 

o.xa 

0.33 

0.4X 

0.50 

0.60 

-       "  xecars... 

0.08 

0.09 

0.12 

0.29 

0-37 

0.46 

0.54 

While  it  is  probable  that  these  differences  represent  somewhat  more  than  the  actual 
differences  in  the  resistance  to  be  overcome  (par.  655),  it  is  quite  certain  that  they  are  not 
nearly  large  enough  to  fully  represent  the  combined  effect  of  the  lower  resistance  and 
greater  cylinder  and  boiler  power  of  the  engine  at  lower  speeds  (par.  557). 
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senger  trains  before  certain  dififerences  of  grade  may  materially 
affect  them. 

734*  This  assumes  that  there  are  no  stops  made  or  to  be  made  on  the  grade 
without  ample  reduction  of  grade  at  the  stopping  point,  the  train  which  can  be 
started  promptly  being  for  the  most  part  the  limiting  cause  to  the  length  of 
passenger  trains.  The  ultimate  limits  of  the  possibility  of  eliminating  the  efifect 
of  grades  by  reduction  of  speed  must  be  deteripined  a  little  differently  from  the 
above,  and  may  be  more  appropriately  given  in  Chapter  XX. 

735.  Keeping  all  these  considerations  in  view,  the  efifect  of 
change  of  grade  on  passenger  traffic  may  be  summarizes  as  fol- 
lows: 

For  roads  having  considerable  passenger  traffic,  say  over 
four  or  five  trains  per  day  each  way,  the  passenger  trains  will  be 
affected  essentially  as  freight  trains  are,  unless  the  ruling  grades 
are  short  and  undulating,  and  the  estimated  number  of  each 
class  of  trains  should  be  added  together. 

For  roads  having  only  one  or  two  light  passenger  trains  per 
day  run  at  no  very  exacting  speed,  the  passenger  traffic  may 
not  be  affected  at  all  by  a  moderate  change  of  grade.  Whether 
it  is  likely  to  be  or  not,  must  be  determined  by  Tables  i8o  and 
i8i. 

For  such  ordinary  passenger  traffic  as  most  new  American 
roads  look  forward  to  in  the  near  future,  say  from  two  to  five 
trains  per  day,  half  the  estimated  number  of  passenger  trains 
may  be  added  to  the  freight,  for  estimating  the  value  of  reduc- 
ing grade,  for  the  reason  that  at  least  half  the  trains  are  liable 
to  be  affected  by  the  gradients. 

736.  The  tendency  to  increasing  luxury  in  first-class  passenger 
travel  has  been  already  alluded  to  in  par.  712.  An  opposite  ten- 
dency has  begun  to  show  itself,  which  will  tend  to  still  further 
increase  the  effect  of  grades  on  passenger  traffic — a  kind  of  third- 
class  traffic  carried  at  low  rates  but  in  large  numbers.  It  is 
probable  that  before  many  years  the  mutual  interests  of  the  rail- 
ways and  the  public  will  compel  a  large  extension  of  this  class  of 
traffic,  and  favorable  grades  for  passenger  service  will  then  be  a 
factor  of  great  importance. 

737.  As  an  example  of  the  great  comparative  importance  of 
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low  grades,  we  may  now  profitably  refer  back  to  Chap.  X,,  the 
assumptions  made  in  which  we  have  just  substantiated.  While 
such  estimates  as  are  here  made,  as  has  been  often  stated,  cannot 
be  regarded  as  positive  and  exact,  even  when  carefully  revised  to 
suit  individual  lines,  the  possible  margin  of  error  is  too  small  to 
seriously  modify,  if  corrected,  the  moral  which  they  are  calculated 
to  convey,  which  is  that  wrongly  directed  expenditure  is  at  the 
root  of  much  of  the  financial  difficulties  of  railways. 

In  the  example  referred  to  one  detail  of  occasional  importance 
has  been  neglected,  viz.: 


THE  EFFECT    OF  A   DIFFERENCE    IN    RULING    GRADE  ON    THE    COST    OF 
DISTANCE,   CURVATURE,  AND   RISE  AND   FALL. 

738.  While  we  have  seen  in  Chap.  X.  that  ordinarily,  when  two  lines 
differing  in  ruling  grade  are  to  be  compared,  the  importance  of  the  differ- 
ence in  gradients  and  in  traffic  ad  vantages  combined  will  be  so  great  that 
such  differences  as  may  exist  in  any  or  all  the  minor  details  may  be  neg- 
lected without  affecting  the  decision,  yet  when  the  comparison  between 
two  lines  differing  in  ruling  grade  is  so  close  that  it  is  desirable  to 
determine  accurately  the  effect  of  differences  in  the  minor  details  also, 
the  difference  in  the  rate  of  the  ruling  grades  of  the  two  lines  makes  it 
necessary  to  treat  the  minor  details  somewhat  differently  from  merely 
subtracting  the  amount  of  distance,  curvature,  or  rise  and  fall  on  the  two 
lines  from  each  other,  and  computing  the  value  of  the  difference  only,  as 
we  have  done  heretofore. 

739.  Suppose  the  case  of  two  lines,  each  100  miles  long,  and  with  pre- 
cisely the  same  amount  of  curvature  and  rise  and  fall,  but  with  a  ruling 
grade  on  one  line  of  0.8  per  cent  and  on  the  other  of  1.6  per  cent.  It 
appears  at  first  sight  as  if  in  this  case,  whatever  the  amount  of  curvature 
or  rise  and  fall,  they  might  be  balanced  against  each  other  and  neglected  ; 
but  consideration  shows  this  to  be  so  far  untrue  that,  inasmuch  as  more 
trains  will  be  run  over  one  line  than  the  other,  the  cost  of  each  degree  of 
curvature  and  each  foot  of  distance  or  rise  and  fall  will  be  greater  on  one 
line  than  the  other,  so  that  the  line  having  the  heavier  gradients  will  be 
more  objectionable  in  proportion  to  the  amount  of  curvature  or  rise  and 
fall  which  there  may  be  on  both  lines  alike.  In  other  words,  just  as  mere 
is  a  certain  cost  ot  operating  each  train-mile  of  distance,  so  there  is  a 
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certain  cost  of  operating  what  we  may  call  each  train-degree  of  curvature 
and  each  train-foot  of  rise  and  fail. 

If,  therefore,  in  such  an  instance  as  that  supposed,  the  two  lines  had 
much  curvature  and  rise  and  fall,  the  money  value  in  favor  of  the  lower 
grade  would  be  considerably  greater  than  if  both  lines  alike  were  nearly 
straight  and  had  very  little  rise  and  fall. 

740.  This  difference  of  value  should  properly  find  expression  in  a 
different  assumed  cost  per  train-mile;  and  in  estimating  the  value  of  a 
projected  improvement  to  a  line  already  in  operation  it  would  be  so  ex- 
pressed, since  the  curvature  and  rise  and  fall  would  already  have  had  its 
effect,  much  or  little  as  the  case  might  be,  to  increase  the  operating  ex- 
penses by  which  we  gauge  the  value  of  reducing  grade. 

But  in  the  case  of  a  new  road  we  have  not  this  advantage,  inasmuch 
as  we  cannot  foresee  the  exact  cost  of  each  item  of  operating  expense. 
The  most  feasible  method  therefore  for  approximating  to  what  we  really 
desire,  the  difference  in  operating  expenses  per  train-mile  on  the  two 
lines,  is  this: 

741.  First.  Estimate  the  cost  per  year  of  all  the  curvature  and  rise 
and  fall  on  the  low-grade  line  for  the  estimated  number  of  daily  trains, 
according  to  Tables  1 1 5  and  124. 

Secondly,  Make  the  same  estimate  for  all  the  curvature  and  rise  and 
fall  on  the  high-grade  line,  for  the  estimated  increased  number  of  trains 
required  to  handle  the  same  traffic,  as  determined  by  Tables  170, 171,  and 
178. 

Thirdly,  Subtract  one  from  the  other  for  the  net  difference. 

Similarly  for  anv  difference  of  distance  :  If  the  high-grade  line  be  the 
longer,  the  cost  of  operating  the  extra  distance  on  the  high-grade  line 
must  be  estimated  for  the  number  of  trains  on  it ;  while  if  the  low-grade 
line  be  the  longer,  by  the  same  amount  the  cost  of  operating  the  extra 
<listance  must  be  estimated  for  its  smaller  number  of  trains,  and  hence 
will  be  somewhat  smaller  than  for  a  similar  excess  on  the  high-grade 
line. 

742.  There  is  this  further  caution  :  Inasmuch  as  the  traffic,  and  hence 
number  of  cars  per  day  or  per  year,  is  supposed  to  be  the  same  by  either 
l»ne,  the  only  difference  being  that  shorter  trains  and  more  of  them  are 
run  over  the  high  grade,  the  same  cost  per  train-mile  cannot,  strictly 
speaking,  be  assumed  the  same  for  both  lines.  We  have  estimated  in 
Table  176  that  the  cost  of  doubling  the  number  of  trains  for  the  same 
traffic  is  49. 5  cts.  per  extra  train-mile,  or  49.5  per  cent  of  the  average  cost. 
For  a  chaiijTc  of  grade  so  considerable  as  to  hqlve  the  number  of  cars  pet 


CHAP,  XV.^RULING  GRADE  AND  MINOR  DETAILS,     583 

train,  therefore,  the  relative  cost  per  train-mile  in  the  two  lines  would  be 

as  1. 00  to  — '—,  or  I.  to  0.74,  and  proportionately  for  less  consider- 

2 

able  differences  of  grade.    In  other  words,  whatever  wear  and  tear  results 

from  the  number  of  cars  moved  over  the  line,  as  well  as  the  expense  of 

loading  and  billing  the  freight  in  them,  etc.,  is  unaffected  by  the  change 

of  grades.    Whatever  is  due  to  the  engine  increases  pro  rata  with  the 

number  of  trains. 

743.  For  still  another  reason  than  those  just  mentioned,  it  can 
rarely  be  essential  to  enter  into  minutely  accurate  calculations  as 
to  the  minor  details  to  decide  on  one  line  or  the  other.  When 
the  comparison  between  two  lines  becomes  so  close  that  it  would 
otherwise  be  necessary,  the  possible  effect  of  the  two  lines  on 
volume  of  traffic  ought  alone  to  outweigh  it,  and  the  prudent  rule 
becomes — 

1.  When  the  company  is  or  soon  may  be  poor  (and  it  is  no 
more  than  common  prudence  to  assume  that  it  will  be  embar- 
rassed for  means  at  some  time  in  the  near  future,  when  it  is  not 
backed  by  a  great  system  of  profitable  lines  in  operation), /a/&^  M^ 
line  of  lowest  first  cost. 

2.  When  immunity  from  financial  embarrassment  is  assured, 
take  the  line  which  offers  the  most  promising  conditions  for  future 
gro7Vth  of  traffic. 

3.  Only  when  the  two  lines  are  substantially  equal  in  both  these 
respects  enter  into  such  minute  calculations  as  these  just  sug- 
gested, and  whichever  line  be  selected  no  serious  harm  can  then 
result. 

744.  Having  determined  the  justifiable  expenditure  to  obtain 
low  grades,  we  have  only  taken  the  first  step  toward  their  proper 
adjustment.  Some  of  the  worst  sacrifices  of  gradients  are  made 
without  effecting  any  saving  of  cost  whatever,  simply  from  inat- 
tention to  its  importance,  or  from  attaching  exaggerated  impor- 
tance to  losses  of  distance  or  curvature,  or  from  insufficient  study 
of  the  topography,  leading  to  a  too  hasty  conclusion  that  all  has 
been  done  which  can  be  done,  wlien  in  fact  a  very  little  study 
would  lead  to  far  better  results.* 

*  It  is  an  invidious  and  unpleasant  thing  to  say,  but  the  importance  of  the 
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This  question  of  how  to  get  the  lowest  grade  which  the  region 
admits  of,  at  a  given  cost,  is  discussed  in  Part  V.  and  Appendix  C. 
The  four  following  sub-departments  of  the  general  problem  of 
gradients  yet  remain  to  be  considered: 

1.  The  use  of  assistant  en^nes  with  high  "bunched"  grades. 

2.  The  balance  of  grades  for  unequal  traffic. 

3.  Limiting  curvature,  and  the  proper  compensation  therefor. 

4.  The  limit  of  maximum  curvature. 

These  questions  we  will  consider  in  their  order. 

caution  thereby  conveyed  seems  to  justify  saying  it:  Out  of  a  hundred  men 
putting  a  line  through  either  easy  or  difficult  country,  but  especially  through  easy 
country,  the  writer's  observation  is  that  all  but  four  or  five  of  them  will  adopt 
rates  of  grade  from  ten  to  fifty  or  even  a  hundred  per  cent  higher  than  the  other 
five  will  obtain  at  the  same  cost;  and  the  same  holds  true  as  to  amount  of  curva- 
ture. 
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CHAPTER  XVI. 

ASSIST  ANT     ENGINES. 

745.  The  general  use  of  assistant  engines,  commonly  called 
PUSHERS,  is  a  comparatively  modern  innovation.  So  recently  as 
1873,  Gen.  Hermaji  Haupt,*  in  a  paper  on  gradients,  felt  com- 
pelled to  say  that  he  was  making  "an  attempt  to  prove,  contrary 
to  the  generally  received  opinion,"  that  undulating  gradients 
below  the  limits  of  the  maximum  do  not  necessarily  increase  ex- 
penses materially,  and  "that  the  use  of  higher  gradients  for  part 
of  a  given  distance  will  often  result  in  greater  economy  of  opera- 
tion than  a  lower  and  uniform  gradient  for  the  whole  distance." 

This  statement  has  now  become  a  truism.  Driven  to  econ- 
omy by  the  necessities  of  competition,  the  use  of  assistant  en- 
gines, even  on  lines  ill  adapted  to  their  most  advantageous  use, 
has  become  very  general  in  recent  years  and  is  constantly  ex- 
tending, although  they  are  even  yet  not  used  on  more  than  a 
proportion  of  the  lines  which  might  use  them  with  advantage 
and  economy,  so  that  their  use  is  one  of  the  most  hopeful  direc- 
tions in  which  further  economy  may  be  sought,  especially  on 
low-grade  lines,  where  the  trains  hauled  even  by  one  engine  are 
of  fairly  profitable  length,  but  might  be  readily  increased  by 
help  at  a  few  points. 

What  has  been  accomplished,  however,  is  that  whereas  assist- 
ant engines  were  formerly  used  only  in  exceptional  instances  on 
very  heavy  grades,  their  use  has  now  multiplied  many-fold,  and 
the  expediency  of  using  them  when  possible,  even  at  quite  fre- 
quent intervals,  is  universally  admitted  by  skilled  railway  offi- 
cers. Some  of  our  earliest  and  greatest  engineers,  as  notably 
the  engineers  of  the  Baltimore  &  Ohio,  Pennsylvania,  and  Erie 
railways,  distinctly  contemplated  the  use  of  pushers  and  adapted 

*  See  Railroad  Gautte,  July  5,  1873. 
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their  lines  thereto;  no  doufcK  in  part  because  of  the  topo- 
graphical conditions  in  passing  the  Alleghanies,  but  in  part  also 
because  of  the  singular  foresight  and  sagacity  which  the  great 
engineers  who  laid  out  those  lines  showed  in  many  ways.  But 
these  precedents  have  not  been  generally  recognized  as  estab- 
lishing a  general  principle  until  very  recently,  nor  can  it  be  said 
to  be  yet  established  as  fully  as  it  should  be. 

746.  The  presumption  is  strong  in  laying  out  every  line,  that 
advantage  can  be  derived  from  laying  out  the  grades  for  the 
use  of  assistant  engines,  because  of  the  fact  that  topographical 
conditions  always  require  more  or  less  irregularity  of  gradients. 
The  usual  law  is  that  the  grades  will  be  for  long  distances  very 
low  and  easy,  or  can  be  made  so  at  slight  cost,  but  that  for 
much  shorter  distances  much  higher  gradients  will  be  unavoid- 
able. By  adapting  the  line  to  the  use  of  assistant  engines  on 
these  higher  grades  we  are  enabled  to  utilize  the  full  advantage 
of  the  lower  grades,  by  making  up  our  trains  to  correspond  to 
them,  so  that  long  trains  can  be  handled  over  the  entire  line  by  a 
single  crew,  without  breaking  it  up  into  sections,  and  the  full 
power  of  the  motive-power  actually  in  use  at  all  points  on  the 
line  be  more  nearly  utilized. 

747.  The  adoption  of  the  opposite  policy,  attempting  to  get  a 
line  of  a  low  uniform  gradient  through  a  country  of  any  diffi- 
culty whatever,  is  very  apt  to  be  enormously  expensive,  and  to 
be  possible  at  all  only  by  frequent  undulations,  considerable  de- 
tours, and  much  higher  gradients  over  most  of  the  line  than 
than  there  is  any  necessity  for  using.  This  results  from  the  fact 
that  it  sets  at  defiance  one  of  the  broadest  and  most  nearly 
universal  laws  of  physical  geography, — to  which  there  are  few 
and  rare  exceptions  on  the  whole  face  of  the  globe, — that  long 
stretches  of  easy  plains  or  gently  sloping  valleys  penetrate  at 
intervals  to  and  into  the  very  heart  of  even  the  roughest  regions, 
leaving  short  sections  only  over  which  high  gradients  are  un* 
avoidable.  By  following  these  easy  routes  as  long  as  we  can  we 
accomplish  over  most  of  our  line  three  desirable  ends  at  once: 

1.  We  get  the  cheapest  line. 

2.  We  get  the  lowest  tli rough  grades  ;  and, 
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3.  More  than  all  else,  we  concentrate  the  resistances  into 
the  remaining  more  difficult  section,  so  that  the  motive-power  on 
it  can  be  accurately  adapted  to  the  work  required  and  kept  fully 
at  work  over  the  distance  where  it  is  used,  thus  making  it  almost 


Fig.  175. 


Table  181. 

comparativb  work  accomplished  by  an  engine  in  running  100  miles 
FROM  Jf  TO  K,  Fig.  175,  and  making  a  Rise  of  2640  Feet  thereon  over 
THE  Various  Grades  shown. 


Link, 
Fig.  175. 


A 
B 

C 

D 

E 


Distance 
Miles. 


Grade  p.c. 
Grade  p.c. 


0.5 
Level. 

i.o 
Level. 

1.5 
Level. 

20 
Level. 

2.5 


Net 
Load. 
Tons. 


1 147 
2675 

7" 
2675 

504 
2675 

383 

2675 

304 


Total  Ton-Miles 
Hauled  by  one  Trip 
of  Through  Eng^ine. 


114,700 

35.550  S  ^"^•'•s" 

\  195,200 
[  210,175 
[ 220,080 


178,400 

16.800 

200,600 

9.575 

214.000 

6.080 


Total  Bnf  ine- 

Miles  to  Haul 

0675  Tons  100 

Miles. 


233 


188 


it    ^38 


Per  Cent 
of  Effici- 
ency. 


100. 0 

102. 1 

104.7 
106.4 
109.9 


The  fifth  column  indicates  that  a  single  through  engine,  which  drops  cars  to  corre- 
spond to  its  hauling  capacity  at  the  foot  of  the  grades  B,  C,  D,  E,  Fig.  175,  will  make 
vastly  more  ton-miles  on  the  high  grades  than  the  low.  This,  however,  is  unfair.  The 
true  test  is :  How  much  motive-power  will  it  take  to  carry  a  whole  train-load^  or  a  thou- 
sand train-loads,  through,  the  typical  train  weighing  by  assumption  above  2675  tons.  The 
two  last  columns  show  that,  from  this  more  correct  point  of  view,  there  is  a  certain  dis- 
advantage in  the  higher  grades,  but  a  most  trifling  one,  so  long  as  the  resistances  are 
concentrated^  so  that  engines  can  be  at  all  times  fully  loaded.  But  if  scattered,  so  that  it 
is  necessary  to  run  short  trains  from  X  to  K,  because  of  the  occasional  steep  grades,  the 
disadvantage  becomes  enormous. 
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Fig.  176. 


a  matter  of  indifference  what  rate  of  ascent  we  adopt  on  our 
more  difficult  sections — a  fact  which  powerfully  tends  to  still 
further  reduce  the  cost  of  construction  over  those  more  difficult 
sections.  Table  181  and  Fig.  175  illustrate  fully  how  and  why 
this  advantage  arises,  and  should  be  carefully  studied. 

748,  Even  where  we  are  unable  for  any  reason  to  follow  the 
valley  lines  which  usually  penetrate  far  into  hilly  or  mountainous 
regions,  as  for  instance  when  the  valleys  are  impracticable,  or  are 
less  practicable  than  the  ridges,  it  is  still  true  that  pusher  gradi- 
ents will  almost  invariably  fit  the  country  better.     The  all  but 

universal  law  of  topography 
HV^---.  is  that,   when  the  ground  is 

not  a  dead  level,  transitions 
from  one  level  to  another, 
whether  on  a  large  scale  or  on 
a  small  scale,  are  of  the  form 
shown  in  Figs.  176  and  177.  If  on  a  small  scale,  we  may  simply 
adopt  the  dotted  profile  AB^  and  make  the  fill  at  C  or  cut  at  B.  If 
on  a  larger  scale,  say  for  a  total  rise  of  50  or  60  or  80  feet,  it  be- 
comes impossible  to  do  this,  especially  if  the  necessity  occurs  at 
many  points,  and  we  are  reduced  to  adopting  the  profile  ACB^ 
making  BC  the  ruling  grade  of  the  line,  or  else  to  one  of  the  two 
expedients  shown  in  plan  in  Fig.  177 — either  to  run  right  over 

the  obstruction  with  almost  a 
.'tftf^^^dic^J^^  ^  tangent  line,  giving  the  dotted 

profile  AB^  in  Fig.  178,  or  to 
sacrifice  curvature  and  dis- 
tance and  obtain  the  full-line 
profile.  The  first  has  been 
done  to  a  most  unfortunate 
extent  in  the  prairie-lines  of 
the  West ;  the  last  is  almost 
always  the  proper  course,  if  it 
saves  an  increase  of  ruling 
grade,  even  when  necessary  at 
Fig.  178.  A     many  points  on  the  line. 

749i  But  when  the  rise  to 'be  overcome  becomes  more  consid* 
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erable,  as  100  or  200  feet,  even  this  course  is  rarely  convenient. 
To  obtain  an  equivalent  for  the  full  line  AB^  Fig.  177,  we  are 
then  compelled,  usually,  to  adopt  a  costly  line  hanging  upon  the 
slopes  of  such  supporting  ground  as  can  be  had  in  order  to  ob- 
tain the  dotted  profile  AB,  Fig.  176,  or  the  solid-line  profile  AB, 
Fig.  178.  When  we  have  got  it — assuming  that  we  can  and  do 
get  it — we  have  even  then,  in  all  probability,  been  compelled  to 
use  a  higher  grade  than  it  is  at  all  necessary  to  use  on  the  re- 
maining and  easier  portions  of  the  line.  If  so,  we  have  not  only 
spent  a  great  deal  of  money  where  we  have  difficulties,  but  have 
injured  our  line  where  we  have  no  difficulties. 

750.  The  alternative  is  to  treat  the  difficult  ground  as  a  sep- 
arate feature  ;  to  maintain  the  lowest  grades  we  can,  on  the 
ground  where  we  have  no  difficulties ;  to  push  these  low  grades 
as  far  as  possible  to  some  point  C,  Fig.  176,  as  near  as  may  be  to 
the  rise;  and  then  to  adopt  some  entirely  different  and  much 
higher  grade  BC^  conforming  as  closely  as  possible  to  the  natu- 
ral surface,  with  a  view  of  using  auxiliary  power  or  "pushers" 
on  it,  thus  not  only  saving  our  money  on  the  parts  of  the  line 
which  are  naturally  most  costly,  but  retaining  all  our  natural 
advantages  elsewhere  which  cost  us  nothing. 

751.  In  other  words,  the  secret  of  the  vast  economies  which 
may  often  be  realized  by  the  skilful  use  of  assistant  engines  is 
this — that  as  respects  construction  we  work  with  Nature  instead 
of  against  her,  and  that  as  respects  operation  we  gain  a  like  ad- 
vantage by  keeping  every  engine  while  running  fully  at  work, 
the  greater  portion  of  the  hard  work  in  foot-pounds  being  done 
on  a  small  portion  of  the  division,  with  such  favorable  through 
grades,  in  many  cases,  that  there  is  little  more  need  for  an  en- 
gine on  the  remainder  of  it,  than  to  keep  the  longest  trains 
moving  and  under  control.  It  is  a  truth  of  the  first  impor- 
tance, that  the  objection  to  high  gradients  is  not  the  work  which 
engines  have  to  do  on  them  (see  Table  181),  but  it  is  the  work 
which  they  do  not  do  when  they  are  thundering  over  the  track 
with  a  light  train  behind  them,  from  end  to  end  of  a  divi- 
sion, in  order  that  the  needed  power  may  be  at  hand  at  a  few 
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scattered  points  where  alone  it  is  needed.  But  if  we  may  give 
this  additional  motive-power  its  work  to  do  once  for  all,  and 
have  done  with  it,  high  summits  cost  very  little,  and  an  increase 
of  the  rate  of  grade  costs,  practically,  nothing  whatever.  At  the 
points  of  greatest  difficulty  we  are  independent  of  the  rate  of 
ascent  and  in  a  great  degree  of  the  elevation  attained,  and  are 
therefore  at  liberty  to  concentrate  our  efforts  and  expenditure  on 
the  more  tractable  portions  of  the  line,  where  a  few  feet  per 
mile  reduction  in  grade  (see  Table  170  and  Fig.  169)  may  be  of 
enormous  value. 

752.  In  tills  way  it  is  in  every  way  practicable  to  secure  lines 
over  tolerably  high  summits  and  through  difficult  country  which 
shall  approximate  closely  in  operating  value  to  the  most  favor- 
able existing  examples  of  low-grade  lines.  On  the  other  hand, 
BY  SEEKING  FOR  WHAT  WE  DO  NOT  REQUIRE,  by  defying  the  ob- 
stacles of  nature  and  forcing  them  to  conform  throughout  to  the 
Procrustean  standard  of  a  uniform  ruling  gradient,  we  shall 
enormously  increase  the  cost  of  construction,  and  in  the  end  find 
that  we  have  a  far  more  costly  line  to  operate  than  if  we  had 
"stooped  to  conquer"  by  boldly  conforming  to  the  topographical 
conditions  and  then  skilfully  forcing  them  to  serve  our  purpose. 
This  goes  so  far  that  it  is  true  policy  in  very  many  instances  in 
difficult  country  to  make  boldly  for  the  "meeting  of  the  waters" 
at  the  summit,  even  at  the  cost  of  a  higher  summit,  rather  than 
to  zigzag  up  and  down  and  from  side  to  side  in  a  costly  effort  to 
avoid  a  continuous  succession  of  transverse  valleys  and  other 
petty  obstacles,  each  of  which  has  us  at  great  disadvantage. 

753.  The  advantages  of  the  use  of  pusher  grades  are  not  at  all 
confined  to  high  grades,  but  on  the  contrary  are  even  greater 
proportionately  for  low  grades,  provided  only  that  there  be 
business  enough  to  fill  up  the  trains,  and  couplings  good  enough 
to  permit  of  haiidlino:  long  trains.  On  roads  of  light  and  irregu- 
lar traffic  there  may  be  no  great  advantage  in  them;  but  many 
roads  having  large  traffic,  which  must  be  hauled  cheaply  because 
it  pays  little,  are  habitually  using  pushers  on  gradients  as  low  as 
0.5  to  0.6  per  cent.     For  example,  freight  pushers  are  used  on  the 
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Hudson  River  Railroad,  nearly  95  per  cent  of  which  is  a  dead 
level,  and  the  remainder  over  summits  a  few  feet  high  on  0.4  to 
0.5  grades. 

THE  POWER  OF  ASSISTANT  ENGINES. 

754i  By  the  use  of  assistant  engines  the  available  motive-power  is  ap- 
proximately doubled  or  trebled ;  and  it  is  evident  that  economy  in  motive- 
power  requires  that  the  rates  of  these  grades  should  be  proportioned  to 
each  other  as  nearly  as  possible,  in  order  that  neither  grade  may  be  dis- 
portionately  low,  but  that  the  true  ruling  grade  may  be — not  necessarily 
either  the  higher  (pusher)  grade  or  the  lower  grade,  but  that  one  which 
involves  most  difficulty  and  expense  in  reduction. 

With  certain  provisos  which  we  will  shortly  consider,  the  determina- 
tion of  a  practically  exact  balance  of  gradients  for  the  use  of  one  or  more 
assistant  engines  is  a  simple  matter.  If  the  assistant  engine  be  of  the 
same  weight  as  the  through  engine,  the  load  to  be  hauled  by  each  en- 
gine is  reduced  one  half.  If  there  be  two  pushers,  the  load  to  be  hauled 
by  each  engine  is  reduced  to  one  third  of  what  it  was.  li  the  pusher 
have,  say,  10  or  20  per  cent  more  tractive  power  than  the  through  engine, 
the  train  is  in  effect  cut  into  two  unequal  parts,  that  remaining  to  the 


through  engine  being  ^  ^  ^  ^  ^^.  or  - 


.0  +  1728'  ^•^•'  "^7.6  or  45-5  per  cent 
of  the  original  weight  of  the  train  behind  tender.  The  grade  on  which 
the  through  engine  can  haul  that  per  cent  of  its  load  on  a  given  through 
grade  will  therefore  be  the  corresponding  pusher  grade  for  pusher  en- 
gines of  such  weight. 

'755.  By  the  aid  of  the  long  Table  170,  the  process  of  determining 
such  pusher  grades  for  any  through  grade  is  made  one  of  mere  inspec- 
tion, as  practical  convenience  requires.  For  example,  to  determine  the 
pusher  grades  corresponding  to  through  grades  of  0.5  percent,  we  have — 


Light 
American. 

Average 
Consolidation. 

Net  load  behind  lender,  on  0. 5  grade 

504  tons. 

252     •* 
1.24  per  cent. 

241  tons. 
1. 31  per  cent. 

229  tons. 
1.38  per  cent. 

168  tons. 
1.87  per  cent. 

1 147  tons. 

573i  " 
1 .  30  per  cent. 

550  tons. 
1.36  per  cent. 

522  tons. 
1.44  per  cent. 

382  tons. 
2.00  per  cent. 

Half  of  which  is 

Corresponding  pusher  grades 

44  of  load,  for  pushers  10  p.  c.  heavier,  is 

Corresponding  pusher  grades 

•|{  of  load,  for  pushers  20  p.  c.  heavier,  is 

CorresDondins'  Dusher  crrades 

}  of  load,  for  2  pushers  of  equal  weight 

CorresDondinsT  ousher  crades 
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From  these  examples  it  will  be  seen  that  differences  in  type  of  en- 
gine make  no  considerable  difference  in  the  balance  of  grades,  and  we 
shall  hereafter  consider  the  average  Consolidation  type  only. 

756.  If  the  pusher  were  a  tank  engine  having  no  tender,  it  in  effect 
adds  the  weight  of  the  tender  to  the  train  hauled  by  the  pusher ;  so  that 
to  make  the  preceding  calculation  we  should  first  have  to  subtract  the 
weight  of  tender  thus  saved  from  the  total  weight  of  train,  and  then  di- 
vide the  remainder  only  between  the  through  and  pusher  engines,  in  the 
above  proportion,  which  would  increase,  the  rate  qf  the  admissible 
pusher  grades  materially. 

In  this  manner  Table  182  was  computed,  which  gives  the  proper  bal- 
ance of  grades  for  an  ordinary  Consolidation,  or  practically  for  any  other 
engine,  except  tank  engines,  which  are  separately  noted. 

757.  The  requirements  of  the  passenger  service  naturally  favor  the 
adoption  of  higher  through  grades  rather  than  pusher  grades,  since  un- 
dulating gradients,  however  steep,  have  little  effect  to  impede  hauling 
any  trains  ordinarily  desired,  when  the  rise  on  a  single  grade  is  not  great. 
Owing  to  the  decrease  of  train  resistance  at  slow  speeds  (Table  166) 
and  the  simultaneous  increase  in  the  tractive  power  of  the  cylinders,  the 
limit  at  which  a  high  and  long  grade  can  certainly  be  operated  without 
a  pusher  is  still  further  increased.  The  ultimate  limit  for  the  operation 
of  a  pusher  grade  by  a  single  engine  in  passenger  service,  beyond  which 
pushers  must  be  used  for  passenger  as  well  as  freight  trains,  may  be  de- 
termined as  follows : 

The  most  that  would  be  demanded  of  an  ordinary  17  x  24  passenger 
engine,  weighing  with  tender  56  tons,  more  or  less,  such  as  is  assumed 
in  the  table  of  train  resistance  (Table  166),  is  that  it  should  haul — as  an 
average  of  a  whole  division  and  every  day  in  the  year,  and  not  for  excep- 
tional performances. — 

4  cars,  or  168  tons,  8  cars,  or  280  tons,  12  cars,  or  392  tons, 
gjoss  weight  of  train.  gross  weight  of  train.  gross  weight  of  train. 
At  60  miles  per  hour  maxi-  At  50  miles  per  hour  maxi-  At  35  miles  per  hour  maxi- 
mum speed  on  a  level.  mum  speed  on  a  level.  mum  speed  on  a  leveL 

758.  Now  the  tractive  power  which  such  an  engine  is  capable  of  exert- 
ing in  every-day  practice  at  freight  speeds  of  15  miles  per  hour  would  be 
nearly  if  not  quite  10.000  lbs.,  there  being  from  40.000  to  44,000  lbs.  on 
the  drivers.  Therefore  the  engine  will  be  capable  of  exerting  a  maxi- 
mum tractive  force  on  these  trains,  at  freight  speeds  of  about  15  miles 
per  hour  of  10,000  lbs.  -•-  the  weight  in  tons,  or 

59.5  lbs.  per  ton,  35.7  lbs.  per  ton,  25.5  lbs.  per  ton. 
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Table  182. 
Balance  of  Gradbs  for  the  Use  of  Assistant  Engines. 

[Correct  within  an  unimportant  percentage  for  all  classes  of  engines  and  conditions  of 
service,  the  through  and  pusher  engines  having  the  same  weight  and  tractive  power.] 


Net  Load 

Grade  up  which  thb  same  Train 

CAM  BB   HaULBO 

Through-Gkadb 

(Tons) 

BY  THB  Aid  op- 

WORKBD 

for  Average 
Consolidation 

BY  ONB   EnCIMB. 

v^umuiiUAUuua 

One  Pusher. 

Two  Pushers. 

Three  Pushers. 

Level. 

2675 

.38 

.74 

1.08 

.05 

2370 

.47 

.87 

1.25 

.10 

2I2S 

.57 

I. GO 

1. 41 

.15 

1936 

.66 

1. 13 

1.57 

.20 

1758 

.75 

1.26 

1.74 

.25 

1618 

.84 

1.39 

1.89 

•30 

1496 

.94 

1.52 

2.05 

.35 

1392 

1.03 

1.64 

2.20 

.40 

1300 

1. 12 

1.76 

2.35 

.45 

1220— 

1. 21 

1.88 

2.49 

.50 

II47 

1.30 

2.01 

2.64 

.60 

1025 

1-47 

2.24 

2.92 

.70 

925 

1.65 

2.47 

3.20 

.80 

842 

1.82     ' 

2.69 

3.45 

.90 

771 

1.99 

2.91 

3.70 

1. 00 

711 

2.16 

3.13 

3-95 

1. 10 

658 

2.32 

3.33 

4.20 

1.20 

612 

2.48 

3.55 

4.42 

1.30 

572 

2.64 

3.73 

4.65 

1.40 

536 

2.81 

3.93 

4.87 

1.50 

504 

2.96 

4.13    . 

5.07 

1.60 

475 

313 

4.32 

5.27 

1.80 

425 

3-43 

4.68 

5.68 

2.00 

383 

3-72 

5.03 

6.04 

2.20 

348 

4.01 

5.35 

6.40 

2  40 

318 

4.30 

5.67 

6.73 

2.60 

292 

4.57 

6.00 

7.05 

2.80 

269 

4.86 

6.30 

7.34 

3  CO 

249 

5.10 

6.58 

7.63 

If  we  assume  \  instead  of  \  adhesion^  we  simplj  reduce  the  tractive  power  of  an 
average  Consolidation  (Table  170)  from  10  tons  to  8  tons.  The  ratio  of  the  gross 
weights  of  trams  on  various  grades  remains  unchanged,  and  the  ratio  of  the  weight 
behind  tender  would  remain  so  likewise  if  the  gross  weight  of  engine  were  reduced  one 
fifth,  or  by  15  tons.  As  it  is  not,  the  column  headed  8.0  tons  tractive  power  in  Table  170 
should  be  IX  tons  greater  to  give  the  net  loads,  and  we  find  the  pusher  grades  to  be— 
38 
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If  we  allow  8  lbs.  per  ton  for  tractive  friction,  and  divide  the  remainder, 
which  is  admissible  as  grade  resistance,  by  20  (par.* 682),  we  have  as  the 
grades  on  which  these  passenger  trains  can  be  handled,  by  reducing 
speed  to  1 5  miles  per  hour, 

2.57  per  cent,  1.38  per  cent,  .875  per  cent. 

On  any  grade  up  to  these  limits,  the  trains  which  such  an  engine 
];an  be  expected  to  handle  in  every-day  practice  will  be  readily  handled 
It  the  lower  speed  of  15  miles  per  hour,  if  it  is  possible  to  stand  the  loss 
of  time  thereby.  When  Mogul  or  ten-wheel  engines  are  used,  as  they 
usually  would  have  to  be  for  regular  trains  so  long  as  12  cars,  the  limits 
will  be  considerably  higher;  so  that  we  may  say  in  a  general  way,  that 
grades  up  to  li,  or  i^,  or  even  2  per  cent,  are  not  a  serious  obstruction  to 
light  passenger  business,  except  m  loss  of  time.  If  pushers  are  used 
below  the  limits  indicated,  it  is  only  for  urgent  necessity  to  keep  up 
speed,  as  on  fast  through  expresses. 

759.  The  loss  of  time  involved  in  such  checking  of  passenger  speed 
is  much  less  than  is  sometimes  hastily  imagined.  Table  183  gives  its 
exact  limits,  from  which  it  will  be  seen  that  a  reduction  of  speed  from 
40  to  20  miles  per  hour,  for  example,  loses  but  li  minutes  per  mile,  or  15 
minutes  on  an  incline  10  miles  long.     As  the  speed  is  higher  the  loss  of 

* — Pusher  g^rades  for  adhesion  of — » 
Through  grade  for  one  engine.  1-4.  1-5.  Difference. 

Level 0.38  0.37  o.ox 

x.o. a. 16  a.o8  0.08 

a.o. 3.73  3.5a  0.30 

30-"- 5«o  475  0.35 

A  lower  roUing'/riction  than  8  lbs,  reduces  the  rate  of  pusher  grades  about  0.08  per 
cent  on  a  level  grade,  decreasing  to  0.04  at  a  2  per  cent  grade. 

For  assistant  engines  heavier  than  the  through  engines^  add  the  following  to  the 
above  grades : 


1  HROUGH  GraDS. 

Onb  Assistant  Enginb 

HEAVIER  BY— 

Two  Assistant  Enginbs 

HBAVIBR  BY— 

10  p.  c. 

aop.  c. 

30  p.  c. 

zo  p.  C. 

aop.  c. 

30  p.  C 

Level 

.03 
07 

.10 

.12 

.07 
.14 

.20 

.24 

.11 

.22 

.31 
.37 

.07 
.13 

.20 

.14 
.26 
.34 
.40 

.22 

1 .00 

•39 
.51 
.60 

I. CO 

2.00 

It  is  rarely  proper  to  assume  that  the  assistant  engines  will  be  of  greater  power  than 
the  through  engines.  Two  pushers  can  only  be  assumed  to  be  used  with  a  lai'g«  traffic 
or  very  heavy  grades,  and  three  pushers  only  with  the  vqjy  largest  traffic. 
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time  becomes  very  much  less,  while  the  gain  of  power  becomes  very 
much  greater — a  condition  which  goes  far  to  justify  counting  on  this  re- 
source for  all  classes  of  passenger  trains,  within  reasonable  limits. 

Table  183. 

Loss  OP  Time  in  Minutes  Per  Mile  due  to  a  Decrease  of  Speed  of 

Trains. 
The  table  gives  the  loss  of  time  per  mile  in  minutes  per  mile  in  the  column  headed  by 
the  given  higher  speed  opposite  the  given  lower  speed  to  which  the  speed  is  decreased. 


LowBR  Spsbd. 

Higher  Spbkds— Milbs  Pbr  Hour. 

Miles     Minutes 

15 

20 

25 

30 

35 

40 

45 

50 

55 

60 

Per          Per 
Hour.      Mile. 

TiMI 

I  Lost  I 

>BR  MiLI 

t;    MiNUTBS. 

zo              6.0 
15              40 
20              3.00 
25              a-4 
30             a.o 
35              ».7> 
40             x.5 
45              »-33 
50              X.17 
55              '.09 

a.o 

3.0 
x.o 

3.6 
1.6 
0.6 

4.0 
2.0 

I.O 

0.4 

4.29 
a. 29 

1.29 

0.69 
0.29 

4.5 
2-5 

1-5 

0.9 

0.5 
o.a 

467 
a.67 
X.67 
X.07 

0.67 
0.38 

0.17 

4.83 
2-83 
X.83 

J-93 

0.83 
054 

0-33 
o.z6 

49« 
a.9X 
X.91 
X.3X 
0.9X 
0.68 
0.41 
0.24 
0.08 

S.o 
3.0 

»-4 

0.7X 

0.5 

0.33 

O.X7 

0.09 

It  will  be  seen  that  the  amount  of  time  lost  by  considerable  reductions  of  high  speeds 
is  less  than  by  very  slight  reductions  of  speeds  below  30  miles  per  hour,  while  the  gain  in 
train  resistance  is  very  much  greater  at  high  speeds. 

The  fast  New  York  Central  Limited  Express,  which  makes  the  run  of  970  miles 
between  New  York  and  Chicago  in  24h.  5m.,  ivith  only  eight  r^^ular  stops,  none  of  them 
for  meals,  loses  55  minutes  in  these  stops  alone.  Including  all  slowing  up  through  towns 
and  yards,  stops  at  crossings,  etc.,  not  less  than  3  hours  of  the  24  are  lost  in  this  way,  or 
about  0.3  minutes  per  mile,  equivalent  to  an  average  reduction  of  5  miles  per  hour  in  speed. 
With  most  fast  trains  the  loss  would  be  more  than  double  this. 

760.  On  the  New  York,  Lake  Erie  &  Western  Railroad,  having  several  long 
maximum  grades  of  60  feet  per  mile  (1.14  per  cent),  passenger  pushers  are  used 
only  by  the  very  heavy  through  express  trains.  At  Altoona,  on  the  Pennsylva- 
nia Railroad,  at  the  foot  of  the  95-ft.  grade  (1.61  per  cent),  pushers  are  used  for 
nearly  all  passenger  trains,  but  nearly  all  are  heavy  trains.  The  local  accom- 
modation trains,  consisting  of  4  to  6  ordinary  day  coaches  and  baggage  cars, 
use  no  pushers.  About  30  miles  per  hour  is  made  by  the  passenger  trains 
using  pushers  up  the  mountains.  Except  for  the  requirement  of  making  this 
speed,  many  of  the  passenger  trains  could  dispense  with  pushers,  although  the 
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heavier  through  expresses,  consisting  of  6  to  8  cars,  each  averaging  over  25 
tons,  would  find  difficulty  in  ascending  the  mountain  without  an  assistant  en- 
gine even  at  very  slow  speed. 

On  the  Middle  Division,  having  very  easy  grades,  not  over  16  ft.  per  mile 
at  any  point,  as  many  as  12  heavy  cars,  but  not  more,  are  hauled  by  a  single 
passenger  engine,  making,  however,  even  with  this  train,  high  average  speeds. 
Similar  trains  are  hauled  over  the  New  York  Central  road  for  the  entire  dis- 
tance from  New  York  to  Buffalo,  except  that  a  pusher  is  used  for  the  grade  of 
about  1.5  per  cent  at  Albany. 

761.  Except  within  the  limits  above  noted,  passenger  trains  as  well 
as  freight  must  be  assumed  to  require  pushers.  The  more  certain  it  is 
that  high  speed  will  be  required  at  all  points,  the  moxe  likely  they  are 
to  be  required ;  and  wherever  it  appears  likely  that  the  passenger  traffic 
will  be  important  and  comp>etitive,  it  may,  for  a  moderately  prosperous 
road,  be  giving  110  more  than  due  weight  to  the  great  and  permanent 
value  of  easy  gradients  to  assume  that  all  trains,  both  passenger  and 
freight,  will  probably  require  helping  engines,  especially  as  the  tendency 
to  increase  the  weight  of  passenger  trains  and  cars  is  strong. 

The  assumption  made  as  to  passenger  helpers  will  make  a  consider- 
able difference  in  a  comparison  of  gradients;  for  if  they  be  assumed  to 
be  used,  the  advantage  of  pusher  gradients  over  moderately  favorable 
through  gradients  will  be  much  less;  while  if  they  be  not  assumed,  the 
disadvantage  for  passenger  service  of  the  higher  rates  of  grade  can  hardly 
be  estimated  at  any  considerable  figure. 

762.  In  laying  out  pusher  grades,  the  effect  of  fluctuations  in  the 
velocity  of  trains  to  modify  the  apparent  relation  of  the  grades  to  each 
other  must  be  carefully  kept  in  mind.  The  effect  of  these  differences 
(fully  considered  in  Chap.  IX.,  par.  397  ^t  seq,)  will  usually  be  that  the 
apparent  maximum  of  the  lower  (single  engine)  grades  will  be  higher 
than  it  really  is,  while  the  actual  maximum  of  the  higher  (pusher)  grades 
will  be  greater  than  the  profile  shows,  so  that  the  latter  will  need  to  be 
reduced  lower  than  an  apparent  balance  requires  in  order  to  give  a  true 
balance.  On  long  steep  ascents  slight  sags  in  the  grade-line  may  be  per- 
missible (par.  414  et  s^g.),  but  otherwise  no  excess  of  momentum  can  be 
relied  on  to  carry  trains  over  any  increase  whatever  above  the  normal 
rate:  while  any  stop  on  the  grade,  if  the  latter  be  long,  will  increase  its 
limiting  effect  far  above  the  apparent  maximum,  unless  care  has  been 
used  to  ease  the  grades  for  all  stops  which  can  possibly  b^  required. 
Even  if  this  has  been  done,  there  are  always  likely  to  be  occasional  irreg- 
ular stops,  and  the  occasional  operating  inconvenience  therefrom  will  be 
allowed  far  more  than  its  true  weight  in  cuttinjf  down  trains. 
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763.  On  the  other  hand,  the  lower  through  grade  will  very  commonly 
be  cut  up  into  such  short  stretches  that  momentum  will,  or  may  be  made 
to,  reduce  its  apparent  rate  very  materially,  and  even  if  not,  moderate 
improvements  in  the  future  will  often  suffice  to  accomplish  this.  More- 
over, it  is  always  comparatively  easy  to  foresee  and  guard  against  limit- 
ing effects  from  stops. 

True  economy  will  ordinarily  dictate,  therefore,  that  the  resistance 

ON  THE  PUSHER  GRADE  SHOULD   BE    AT    LEAST    TEN    PER    CENT    LESS 

THAN  AN  APPARENT  BALANCE  REQUIRES  if  attainable  at  moderate  cost, 
with  the  following  proviso : 

If  the  rate  of  the  pusher  grade  be,  from  its  cost  or  otherwise,  the  fixed 
element  beyond  control,  as  often  happens,  then  the  rate  of  the  lower 
through  grade  should  be  reduced  at  any  reasonable  cost  (it  is  usually 
more  at  the  cost  of  care  than  money)  to  and  a  little  below  the  full  extent 
which  an  apparent  balance  requires  :  in  accordance  with  the  sound  gen- 
eral  principle,  that  the  links  in  a  chain  whose  strength  we  cannot  control 
nor  exactly  foresee  should  be  the  weakest,  and  not  those  whose  strength 
we  can  control  and  can  foresee. 

764.  Again,  the  lower  the  rolling- friction  the  greater  the  proportion- 
ate effect  of  gradients  upon  the  total  train  resistance,  and  consequently 
the  lower  must  be  the  rate  of  the  higher  pusher  grade.  As  we  have  as- 
sumed (par.  623  and  Table  170)  8  lbs.  per  ton  rolling-friction,  which  is 
probably  from  2  to  4  lbs.  high  for  the  slower  working  speeds,  the  rate  of 
the  higher  grade  should  be  from  o.i  to  0.2  per  cent  less  than  theory  would 
otherwise  indicate,  where  possible,  for  this  reason  alone. 

765.  A  variation  in  the  weight  and  power  of  the  assistant  engines 
affords  a  means  of  equalizing  minor  inequalities  in  the  balance  of  gra- 
dients, should  such  be  discovered,  but  this  should  be  counted  on  with 
caution  in  original  location.  To  count  on  using  pusher  engines  lighter 
than  the  through  engines  would  ordinarily  be  very  bad  practice.  It 
would  be  preferable  to  save  money  and  length  of  pusher  grade  by  using  a 
steeper  rate  of  grade.  To  count  on  using  heavier  pushers  is  open  to  three 
objections:  (i)  The  tendency  isalways  to  use  heavier  and  heavier  through 
engines,  and  a  point  will  then  soon  be  reached  where  corresponding 
increase  in  the  weight  of  pusher  engines  would  be  objectionable  or  im 
practicable ;  (2)  It  imposes  a  greater  tax  upon  the  rails  and  track  at  the 
very  point  where  the  alignment  makes  it  most  objectionable  ;  (3)  Such 
gain  as  is  possible  in  this  respect  is  very  apt  to  be  required  and  used  to 
make  up  for  the  inequalities  in  what  was  supposed  to  be  a  correct  balance 
of  gradients,  the  tendency  ahvays  being  to  j^et  the  rate  of  the  pusher  grades 
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too  high  for  a  correct  balance  with  the  lower  grades.  In  actual  practice* 
at  the  present  day,  it  will  be  found  that  pusher  engines  usually  are  a 
little  heavier  than  the  through  engines,  and  yet  that  the  pusher  grades 
are  no  higher  in  rate  than  Table  182  would  indicate,  the  excess  being 
used,  apparently,  for  the  preceding  and  following  reasons,  and  not  to 
provide  a  true  balance  under  normal  conditions. 

766.  If  the  rate  of  adhesion  be  low,  the  admissible  rates  for  the  higher 
gradients  is  very  materially  decreased,  as  shown  in  Table  183,  for  the 
reason  that  the  percentage  of  effect  lost  in  moving  the  engine  itself  is 
very  materially  greater.  As  on  many  days  in  the  year  the  ratio  of  adhe- 
sion is  unavoidably  low,  on  those  days  the  resulting  inconvenience  will 
be  confined  to  the  pusher  grade,  but  will  be  very  apt  to  lead  to  the  per- 
manent cutting  down  of  trains  on  both  grades. 

The  consequences  of  any  unforeseen  breakdown  or  other  cause  of 
accident  or  delay  are  so  much  more  serious  on  heavy  grades  that  a  cer- 
tain excess  of  motive-power  is  naturally  sought  for  and  generally  obtained 
in  such  localities,  sometimes  at  the  expense  of  sound  economy. 

The  curvature  on  heavy  gradients  is  usually  very  much  more  severe. 
'  As  the  speed  is  also,  usually,  very  much  slower,  and  complete  stoppage 
from  lack  of  power  more  frequent,  it  appears  probable  (pars.  308,  335) 
that  the  curve  resistance  per  ton  is  higher,  and  hence  that  either  the  rate 
of  comp>ensation  for  curvature  must  be  made  higher  on  high  pusher 
grades  or  a  lower  average  rate  of  grade  than  a  nominal  balance  requires 
be  adopted. 

THE  DUTY  OF   ASSISTANT   ENGINES. 

767.  Under  the  ordinary  exigencies  of  operation,  with  two  important 
exceptions,  below  noted  (par.  770  et  seg,),  pushing  or  assistant  engine 
service  must  be  rendered  by  separate  engines,  specially  detailed  for  that 
duty  and  available  for  no  other.  It  is.  therefore  not  correct  to  assume 
that  the  pushing  service  will  cost  about  the  same  per  mile  run  as  for 
through  engines,  or  that  pushing  engines  will  make  the  same  annual 
mileage.  Rather,  the  safer  basis  is  to  assume  as  nearly  as  may  be  that  a 
certain  number  of  engines  must  be  maintained  for  that  service  alone,  at 
a  certain  cost  per  day  regardless  of  mileage  made,  plus  the  extra  cost  due 
to  running  a  certain  number  of  miles,  whether  that  number  be  50  or  100 
or  more  miles  per  day. 

768.  As  a  general  and  safe  rule,  the  mileage  of  assistant  engines  may 
be  taken  at  100  miles  per  day  //  they  will  have  a  chance  to  run  it,  and  as 
at  least  equal  to,  if  not  considerably  in  excess  of,  the  mileage  of  ordinary 
through  engines.     As  much  as  130  miles  per  day  is  run  by  pusher  engines 
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on  various  roads,  under  favorable  circumstances,  but  experience  does  not 
justify  an  assumption  that  more  than  this  is  practicable.  If,  therefore, 
the  estimated  traffic  will  require  150  miles  per  day  of  pusher  service,  the 
only  safe  basis  is  to  assume  that  two  engines  with  two  crews  will  be  re- 
quired, making  75  miles  per  day  each.  Theoretically,  one  engine  with 
two  crews  might  do  the  work,  but  practically,  if  the  duty  were  too  much 
for  one  engine  and  crew,  convenience  would  almost  certainly  require  and 
justify  keeping  two  engines  in  working  order  with  steam  up  for  at  least 
12  hours  per  day. 

When  the  pushing  service  to  be  performed  is  over  200  miles  per  day 
the  only  safe  basis  is  to  assume  one  engine  for  each  100  miles,  or  frac- 
tion thereof  over  fifty. 

769.  From  one  to  two  months  of  every  year  is  lost  by  engines  while 
in  shop  for  repairs  (see  Table  51),  which  reduces  the  apparent  mileage  per 
engine  per  year  (and  hence  per  day)  by  10  to  16  or  more  per  cent ;  but 
this  loss  need  not  be  considered  in  computing  the  number  of  engines  re- 
quired for  pushing  service  from  the  probable  mileage  to  be  run,  or  its 
cost,  since  the  cost  of  these  repairs  is  included  in  the  cost  of  the  miles 
actually  run,  and  the  engines  actually  detailed  to  pushing  service  can  and 
will  be  always  in  working  order. 

The  exceptions  to  which  the  preceding  general  rules  do  not  apply  are 
these : 

770.  I.  When  traffic  is  very  light,  pusher  grades,  if  not  too  long,  may 
be  operated  by  cutting  trains  in  two,  leaving  half  the  train  at  the  bottom 
of  the  grade,  placing  half  of  it  on  a  siding  at  the  top,  returning  for  the 
other  half,  which  is  preferably  pushed  up,  and  then  proceeding,  after 
coupling  up,  with  the  entire  train  once  more. 

This  is  done  to  only  a  limited  extent  as  a  regular  practice,  although  it  is  a 
resort  in  emergencies  on  nearly  all  roads.  It  might  well  be  done  to  a  much 
greater  extent  than  it  is, if  it  were  only  to  run  a  freight  train  three  times  a  week 
instead  of  daily.  It  is  one  of  those  possibilities  of  economy  which  are  neglected 
until  necessity  compels  them,  because  they  take  some  trouble  and  some  devia- 
tion from  ordinary  routine  in  management. 

Convenience  requires  that  there  should  be  a  siding  at  least  half  a  train  long 
(preferably,  of  course,  a  full  train  long)  at  both  top  and  bottom  of  the  grade,  the 
lack  of  which  is  no  doubt  one  g^reat  reason  why  this  expedient  is  not  oftener  re* 
sorted  to. 

771.  2.  At  short  pusher  grades  near  stationa,  yard  or  switching  engines 
can  often  perform  a  part  or  all  of  the  required  pushing  service  at  very 
moderate  cost — or,  what  amounts  to  the  same  thing,  the  pushing  engines 
can  be  so  utilized  for  switching  service  as  to  greatly  reduce  the  cost  and 
inconvenience  of  using  pushers. 
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The  instances  are  many  where  yard  engines  are  utilized  in  this  way,  if 
only  to  help  trains  through  yards  at  which  there  would  be  no  difficulty, 
except  for  the  fact  that  it  is  a  yard,  because,  for  obvious  topographical 
and  commercial  reasons,  it  is  very  common  to  find  large  yards  near  short 
stretches  of  objectionable  gradients.  When  the  yard  is  very  large,  so 
that  several  yard  engines  are  constantly  employed,  the  pushing  service 
cannot  be  assumed  to  be  added  without  adding  its  full  pro  raid  to  the 
number  of  engines,  but  in  all  cases  the  cost  and  inconvenience  of  the 
service  will  be  decreased,  and  so,  indirectly,  the  number  of  engines  which 
will  probably  be  required  for  the  joint  service,  to  the  extent  perhaps  of 
1 5  or  20  per  cent  of  the  whole  number  of  engines.  Switching  engines  of 
the  ordinary  type,  having  all  their  weight  on  drivers  are  not  well  adapted 
for  pushing  service,  on  runs  of  over  a  mile  or  two,  nor  much  used  there- 
for, since  they  are  ill  adapted  for  high  speed,  which  is  often  desirable  in 
returning  down  hill. 

772.  The  convenience  of  the  service  must  be  considered  as  well  as  the 
theoretical  requirements  in  estimating  both  the  probable  duty  and  prob- 
able cost  of  the  assistant-engine  service,  as  also  of  course  in  laying  out 
the  grades.  Unless  a  station  be  situated  immediately  at  the  foot  or  top 
of  the  grade,  the  service  must  be  assumed  to  begin  at  the  nearest  consid- 
erable station,  if  there  be  one  within  three  to  five  miles  of  either  point, 
because  that  is  where  convenience  will  require  that  it  should  begin  in 
practice. 

Unless  two  successive  pusher  grades  are  more  than  five  or  perhaps 
even  eight  miles  apart,  they  may  more  prudently  be  taken  as  one  and  the 
same  grade,  because  in  practice  that  is  the  way  in  which  they  will  be 
likely  to  be  operated.  The  tendency  is  always  to  consider  convenience 
in  such  matters,  even  at  the  expense  of  economy;  and  it  maybe  questioned 
if  there  is  even  a  theoretical  economy  in  breaking  up  a  pusher  run  into  two 
for  less  than  a  five-mile  interval,  or  even  under  special  circumstances,  with 
thin  traffic,  for  considerably  more.  The  inconveniences  of  stopping  and 
starting  and  of  maintaining  the  double  service  and  the  loss  of  time  are  too 
great.  No  stop  is  required  at  the  top  of  the  grade  for  uncoupling  the 
pusher,  but  for  coupling  on  a  stop  is  necessary,  and  a  single  stop  of  a 
heavy  tram  costs  more  than  a  five-  or  even  ten-mile  run  of  a  light  engine, 
which  would  otherwise  be  standing  idle  with  steam  up. 

773.  In  considering  the  question  of  the  probable  duty  of  assistant  en- 
gines it  is  further  to  be  remembered  that  trains  do  not  come  at  equal  in- 
tervals of  time  apart,  but  some  are  likely  to  come  so  near  together  that 
two  or  more  engines  will  be  almost  indispensable  at  certain  times  of  the 
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day,  and  some  so  far  apart  that  much  time  will  be  lost  while  under  steam. 
On  the  other  hand,  good  time  can  generally  be  made  down  hill ;  and  the 
systems  of  automatic  and  other  block  signals  have  now  been  brought  so 
near  perfection  that  short  sections  at  least  can  be  so  protected  that  little 
time  need  be  lost  between  trains  for  the  sake  of  allowing  a  margin  of 
safety  in  time. 

American  railways  are  but  beginning  to  avail  themselves  of  these  in- 
terlocking and  signal  devices,  the  use  of  which  may  be  expected  to  ma- 
terially increase  hereafter.  For  sections  on  which  pushers  are  used  they 
are  particularly  well  adapted.  At  such  points  the  number  of  trains  is 
practically  doubled,  and  it  may  well  be  a  question  between  such  signals 
and  a  double  track. 

For  any  considerable  traffic  a  telegraph  station  at  top  and  bottom  of 
the  grade  is  all  but  indispensable. 

THE    COST    OF   ASSISTANT    ENGINES. 

774.  This  may  be  divided  into  three  elements : 

1.  Interest  charge  on  the  original  cost,  special  to  the  use  of  pushers,  in- 
cluding extra  engines,  engine-houses,  if  any;  sidings;  block  signals,  if  any; 
etc 

2.  Cost  ^  day  for  wages  and  a  certain  portion  of  the  fuel  and  repair 
charge  all  of  it  independent  of  the  mileage  run  per  day,  as  is  also  the  cost 
of  ma.ntr.'.nmg  block  signals,  if  any. 

3.  Cost  per  mile  run  for  fuel  and  repairs,  and  for  wear  and  tear  of 
road-bed,  track,  and  sidings. 

775.  When,  as  will  usually  hap(>en,  an  approximately  fair  mileage  can 
be  obtained  from  the  assistant  engines,  say  80  to  100  miles  per  day.  it  is 
unnecessary  to  separate  these  items  from  each  other,  but  the  whole  cost 
per  mile  run.  exclusive  of  maintenance  of  way  and  interest  charges,  may 
be  assumed  not  to  vary  materially  from  that  of  ordinary  through  engines, 
unless  there  is  some  considerable  difference  in  weight. 

The  experience  of  the  Philadelphia  eft:  Reading  Railroad  indicates  that 
^.h  .  intermittent  service  01  pushing  engines  does  not  add  materially  to 
expc  rses,  and  much  other  evidence  to  the  same  effect  might  be  given,  as 
also  for  the  fact  that  assistant  engines  will  realize  a  somewhat  higher 
yearly  service  than  through  enp:ines,  wing  to  the  nature  of  their  service, 
which  facilitates  care  and  prompt  repairs.  At  least  the  difference  in  cost, 
i!  any  exist,  must  in  general  be  trifling.  Assuming  there  were  none  at  all. 
the  DIRECT  RUNNING  EXPENSES  for  fuel,  oil,  and  water,  repairs  and  engine- 


602  CHAP,  XI I.-^  A  SSI  ST  A  NT  ENGINES— COST  OF, 


wages  would  average,  as  per  Table  80,  page  179  (see  Chap.  V.  for  further 
details),  20.8  cents  per  mile. 

776.  The  maintenance-of-way  expenses  must  also  be  estimated  at 
a  considerable  figure.  There  is  a  peculiar  temptation  in  this  case  to  fall 
into  the  error  discussed  in  par.  125.  and  assume  that,  except  in  the  one 
Item  of  wear  of  rails,  there  will  be  little  additional  expense  for  mainte- 
nance of  way ;  but  partly  for  the  indirect  causes  discussed  in  par.  125 — the 
necessity  of  maintaining  a  higher  standard  as  trains  increase,  as  well  as 
of  keeping  up  to  the  same  standard — the  cost  of  maintenance  of  way  will 
certainly  be  materially  increased.  For  reasons  which  may  be  readily  de- 
duced from  pars.  717-18.  it  will  certainly  not  be  excessive,  and  probably  as 
nearly  fair  as  is  possible,  to  assume  that  the  whole  cost  per  train-mile  of 
maintenance  of  way,  excluding  maintenance  of  bridges  and  buildings,  is 
increased  about  50  per  cent  by  the  pusher  directly,  and  including  the  in- 
direct increase  due  to  heavier  traffic  may  fairly  be  taken  as  in  practice 
100  per  cent. 

777.  The  total  cost  of  pusher  service  (including  the  return  light  down 
grade)  PER  MILE  OF  INCLINE  (on  the  basis  of  $1.00  per  train-mile  average 
cost)  will  then  be  as  follows : 

Direct  running  expenses,  fuel,  water,  oil,  repairs,  and  wages 

per  mile  of  round  trip. 41.6  cents 

Maintenance  of  way  expenses  per  mile  of  round  trip  17.5  cents 

(Table  80)  x  2 35.0     •' 

Total  cost  per  mile  of  incline  per  round  trip 76.6     " 

Or  per  year  per  daily  train  per  mile  of  incline,  $0,766  x  365  =  $280.00. 

778.  The  introduction  of  steel  rails  and  the  general  cheapening  of  all  railway 
supplies  has  greatly  reduced  within  recent  years  the  cost  of  such  service,  especi- 
ally for  maintenance  of  way.  In  the  former  edition  of  this  work  this  expense 
per  mile  of  round  trip  was  estimated  at  94  cents,  of  which  54  cents  were  for  lo- 
comotive expenses  and  40  cents  for  maintenance. 

779.  This  estimate  assumes  that  the  pushing  engines  are  kept  fairly 
busy,  so  as  to  make  something  like  80  to  100  n-  iles  per  day  average  mile- 
age. If  this  seem  impossible  or  doubtful,  it  will  require  to  be  increased 
correspondingly.  All  that  the  engine  falls  below  100  miles  per  day,  i.e., 
all  potential  mileage  not  actually  run,  may  be  assumed  to  cost  i  to  i  as 
much  per  mile  as  if  it  had  been  run,  and  is  so  much  added  to  the  cost  of 
what  is  run. 

780.  This  results  from  the  following  estimate :  Comparing  the  cost 
per  mile  run  of  an  engine  in  actual  service,  as  per  Table  80,  and  the  cost 
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of  an  engine  standing  still  in  the  yard  with  steam  up  for  an  equal  period 
of  time,  we  have,  approximately,  the  following : 

Average  in  Mrvice,  Standing  in  yard. 

eta.  or  p.  c.  Per  cent.    Ain*t,  cts.  or  p.  c. 

Fuel 7.6  10                 0.8 

Oil  and  water, 1.2  o 

Repairs 5.6  10                    .6 

Wages, 6.4  100                 64 

Maintenance  of  way,      .    .  17.5  o 

38.3  7.8 

781.  The  chief  loss  from  standing  still  is  in  engine-wages.  Fuel  is 
not  necessarily  wasted  to  any  such  extent  as  to  make  it  an  item  of  im- 
portance. The  total  consumption  per  hour  pf  an  engine  standing  in  the 
yard  to  simply  make  good  the  loss  from  radiation  has  been  determined 
by  experiment  not  to  exceed  necessarily  24  to  35  lbs.  of  coal,  or  about  the 
quantity  burned  in  service  in  running  one  half-mile.  This  would  indi- 
cate that  the  consumption  of  an  engine  standing  idle  in  a  yard  for  a 
whole  day  with  steam  up  would  only  be  one  or  two  per  cent  of  what  it 
would  be  in  service ;  but  an  engine  standing  idle  only  between  intermit- 
tent periods  of  service  would,  by  carrying  a  larger  fire  and  the  cooling  off 
of  the  machine,  as  well  as  by  blowing  off  through  the  safety-valve  and 
other  effects  of  careless  firing,  waste  much  more  than  this  proportion ;  so 
that  the  allowance  made  above  (10  per  cent)  is  hardly  too  high. 

782.  The  effect  on  COST  of  repairs  per  mile  run  of  intermittent 
work  is  likewise  slight.  There  is  no  doubt  some  bad  effect  from  the 
intermittent  and  irregular  nature  of  pusher  service,  but  the  mere  fact 
that  an  engine,  between  its  trips,  stood  idle  with  steam  up  for  an  hour, 
more  or  less,  instead  of  immediately  starting  off  on  another  trip,  would 
of  itself  add  little  to  the  cost  of  repairs  per  mile  actually  run.  Deterio- 
ration would  no  doubt  be  going  on,  but  all  the  great  causes  of  deteriora- 
tion— wear  and  tear  of  running  gear  and  machinery,  from  stopping  and 
starting,  brakes  and  running  over  the  track,  injury  to  boiler  and  boiler- 
tubes  by  cooling  off,  by  the  fierce  heat  of  the  fire  and  by  the  mechanical 
action  of  the  coal  drawn  through  the  tubes,  etc.,  etc.— are  absent.  The 
above  allowance  is  therefore  ample,  and  probably  excessive,  leading  to 
the  resulting  conclusion,  that  the  cost  of  an  engine  per  hour  standing  in 
the  yard  with  steam  up  is  little  more  than  one  fifth  as  much  as  if  in  mo- 
tion at  15  or  20  miles  per  hour. 

The  correctness  of  this  conclusion  might  be  indicated  in  another  way 
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by  comparison  with  experience  with  switch  engines,  but  more  detailed 
comparison  would  lead  us  too  fan 

783.  The  interest  charge  on  pusher  engines  is  fairly  chargeable  to  the 
cost  of  the  service  as  well  as  the  running  expenses,  for  the  same  reason 
that  the  interest  charge  in  the  extra  engines  required  to  operate  a  heavier 
grade  must  fairly  be  added  to  the  other  expenses  entailed  by  the  grade, 
as  specified  in  par.  721.  Properly  speaking,  the  first  cost  of  these  extra 
engines  is  a  part  of  the  cost  of  constructing  the  line  of  those  grades,  as 
much  as  the  bridges  or  track  thereon,  and  it  should  be  included  in  the 
estimate  of  the  cost  of  construction  unless  the  interest  charge  is  added 
to  the  operating  expenses. 

784.  To  accurately  estimate  the  cost  of  pusher  service,  then,  we  must 
determine — 

First,  The  length  of  pusher  run  in  miles  (par.  767). 

Secondly,  The  probable  number  of  daily  trips  per  engine,  and  hence 
the  number  of  engines  required  for  the  given  traffic. 

Thirdly.  Determine  the  annual  interest  on  their  first  cost. 

Fourthly,  Compute  the  cost  of  the  mileage  made,  according  to  pars. 
777  and  780. 

The  sum  of  the  last  two  items  will  be  the  total  cost  of  the  pusher  ser- 
vice. 

COMPARISON  OF   PUSHER-GRADE    LINES   WITH    UNIFORM   GRADIENTS. 

785.  Ordinarily,  when  pusher  grades  are  used,  they  will  not  be  per- 
fectly balanced  with  the  through  grades,  but  either  one  or  the  other. 

whichever  opposes  most  difficulties  of  con- 
struction to  obtaining  low  grades,  will  be 
the  true  limiting  gradient.  The  other 
must  then  be  assumed,  in  order  to  give  a 
fair  comparison  with  a  uniform  gradient 
line,  to  be  of  such  rate  as  to  give  a  per- 
fect balance  (Table  182),  although  the  fact 
Fig.  179.  ^^^^  *^^s  really  lower  will  not  therefore  be  a 

wholly  valueless  advantage,  even  for  freight 
purposes.  In  Fig.  179,  for  example,  the  0.7  through  grade  and  the  1.75 
pusher  grade  are  not  perfectly  balanced.  The  pusher  grade  should  either 
be  reduced  to  1.65  or  the  through  grade  be  assumed  to  be  equivalent  to 
0.75,  unless  the  circumstances  rtiake  it  proper  10  assume  the  use  of 
lieavier  pusher  engines  than  through  engines,  which  is  rarely  the  case 
(par.  763  et  seg.). 
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786.  If,  ihen»  we  have  two  alternate  locations,  AB  and  AA'B,  Fig. 
I79>  one  of  which,  AB,  is  on  a  lower  through  grade  (say  of  1.25  per 
cent),  which  it  has  appeared  practicable  to  operate  without  assistant 
power,  and  the  other,  A'B,  is  the  lowest  through  grade  which  it  has 
been  or  will  be  practicable  to  secure  apart  from  the  incline  AA\  which 
it  is  expected  to  work  with  assistant  power,  by  adopting  the  line 

WITH  ASSISTANT  POWER— 

First,  We  gain  what  is  equivalent  to  a  reduction  in  the  ruling  grade 
from  the  rate  AB,  which  in  the  diagram  is  1.25  per  cent,  to  the  v2XaA'B, 
whatever  it  may  be.  The  amount  of  this  gain  will  depend  upon  the  skill 
and  good  fortune  with  which  the  grades  have  been  adjusted,  but  it  will 
ordinarily  be  a  very  considerable  difference. 

Second.  We  lose  the  cost  of  assistant  power  on  the  incline,  as  esti- 
mated according  to  pars.  777-7%^ 

787.  The  problem  being  thus  stated,  the  values  previously  deter- 
mined give  us  a  ready  and  simple  method  of  solving  it.  Thus  if,  in  Fig. 
179,  we  have  estimated  the  probable  number  of  daily  trains  required  on 
the  pusher-grade  line  A'B,  which  is  actually  a  0.7  maximum,  but  is  virtu- 
ally made  0.75  by  the  effect  of  the  imperfect  balance  of  the  pusher 
grades,  then,  by  adopting  the  line  having  a  uniform  maximum  g^dient 
of  1.25  per  cent,  we  have  in  effect  increased  the  ruling  grade  0.50  per 
cent.  Now,  assuming  the  pusher  line  to  be  too  miles  long  with  a  pusher 
grade  of  10  miles  length  on  it,  and  the  other  line  to  be  105  miles  long, 
the  estimated  difference  in  the  operating  values  of  the  two  alignments 
would  be  as  follows,  allowing  the  rate  of  interest  on  capital  to  be  5  per 
cent. 

In  favor  of  the  pusher  line  AA'B,  per  daily  train: 

Difference  in  ruling  grade — a  saving  of  0.50  per  cent  increase 

above  a  0.7  per  cent  grade :  Value  by  Table  178,  $3,541  ■#- 

0.05  X  5  =  $354,000  for  a  division  100  miles  long.     For  a 

division  105  miles  long  we  have  (par.  740),  $354,000 x  1.05=  $371,700 

In  favor  of  the  uniform  gradient  AB  : 

10  miles  saved  of   assistant-engine  service,  cost  by  par.  777 

$2,800,  which,  capitalized  at  5  per  cent,  = $56,000 

Net  difference  in  operating  value  due  to  difference  in  gradients 

only,  in  favor  of  line  ^-*4'-ff .$315,700 

Value  of  5  miles  of  distance  in  favor  of  line  AA'B  possibly  noth- 

$290 
ing,  and  possibly  by  par.  196,  — --  x  5  =       $29,000 

Total  difference  in  operating  value,  per  daily  train,  in  favor  of 

low-grade  (pusher)  line $344,700 
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To  this  is  to  be  added  an  allowance  for  any  difference  in  the  probable 
traffic,  for  any  loss  of  time  of  assistant  engines,  and  for  any  difference  in 
the  probable  capital  expenditure  for  locomotives,  which  will  naturally 
be  least  on  the  line  which  shows  the  highest  operating  value. 

788.  By  computing  various  examples  of  this  kind  it  will  be  seen  how 
very  large  an  economy  almost  invariably  results  from  using  pushers,  but 
the  condition  that  the  pushers  must  be  kept  busy  and  be  always  on  hand 
to  have  them  economical  must  be  remembered.  The  larger  the  traffic 
of  the  road  the  more  easily  can  this  be  assured,  and  consequently  the 
more  frequently  can  pushers  be  used.  They  are  sometimes  used  as 
often  as  three  or  four  times  on  a  division,  but  with  a  light  traffic  this 
would  be  inexpedient. 

All  the  preceding,  however,  applies  to  freight  business  only.  The 
use  of  pushers  in  passenger  service  is  far  less  general  (par.  757). 

789.  Whether  for  passenger  or  freight  service,  perhaps  the  most  ad- 
vantageous and  satisfactory  basis  of  comparison  of  all  for  comparing 
alternate  systems  of  gradients,  as  it  certainly  is  the  simplest,  is  to  deter- 
mine the  number  of  engine-miles  which  must  be  run  per  through  car  (or 
ton) — i.e..  per  car  or  ton — moved  over  the  line  for  the  entire  distance 
between  termini. 

A  "  car"  has  become  in  recent  years  such  a  very  indeterminate  thing, 
owing  to  the  rapid  increase  in  weights  carried,  that  the  ton  is  the  best 
limit  to  use,  as  in  Table  170.  giving  the  capacity  of  engines  on  various 
grades. 

By  this  process  the  effect  of  differences  of  distance  as  well  as  grad- 
ients is  included  in  the  same  estimate,  and  having  assumed  a  reasonable 
price  (see  Table  143)  for  the  cost  of  the  additional  motive-power  and 
train-service  required,  the  estimate  is  very  readily  completed. 

790.  Thus  the  example  already  given  (par.  787  and  Fig.  179)  may  be 
compared  as  follows : 

Lint  AA'B  for  pushers:  105  miles;  10  miles.  1.75  per  cent  (92.4ft. 
per  mile),  90  miles,  actually  0.7  per  cent,  but  in  effect  0.75  per  cent. 
Regular  load  for  through  engine  with  11  tons  on  drivers  (Table  170),  881 
tons. 

Line  AB,  uniform  gradient:  105  miles,  1.75  per  cent  (66.0  ft  pci 
mile).    Engine  load  (Table  170),  592  tons. 

We  then  have  this  comparison : 

Line  AA'B,  881  tons  x  100  miles  =  88,100  ton-miles  hauled  by  100  4 

10  miles  run  by  engine  (in  one  direction),  or  801  ton^miles  per  engine 

801 
mile,  or  —  =  8.0  through  tons  per  engme-mile. 
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Line  AB^  592  tons,  through  load,  no  pusher  service,  or  —  =5.92 

through  tons  per  engine-mile. 

We  have  then  -^ —  =  35.14  per  cent  excess  of  engine-mileage  on 

line  AB  for  the  same  through  traffic,  whatever  it  may  be ;  and  estimating 
the  cost  of  this  extra  engine-mileage  at  about  half  the  average  cost  of  a 
train-mile,  as  in  par.  720  (which  is  not  quite  correct,  because  the  excess 
of  /r<i/»-mileage  on  line  AB  is  even  greater  than  the  excess  of  engine^ 
mileage)  the  freight  operating  expenses  over  the  two  lines  wiP  \jt  to 
each  other  about  as  100  to  117.6.  Estimating  then,  however  rudely,  the 
operating  expenses  over  either  line,  we  have  a  tolerably  close  indication 
of  the  difference  in  value  between  them,  which  w^l  lead  to  almost  exactly 
the  same  total  as  in  par.  787. 

791.  With  reference  to  the  passenger  business  on  this  particular  line, 
if  only  a  moderate  through  traffic  is  to  be  handled,  the  difference  in  the 
gradients  will  be,  with  well-arranged  stations,  a  matter  of  little  conse- 
quence. If  only  a  little  heavy  passenger  traffic  is  to  be  handled,  under 
otherwise  favorable  conditions,  the  uniform  gradient  of  1.25  per  cent 
will  have  a  certain  advantage ;  but  if  any  really  heavy  passenger  traffic  is 
to  be  handled,  the  pusher  line  will  have  much  the  same  advantage  for 
it,  and  for  much  the  same  reasons  as  it  has  for  the  freight  traffic.  It  is 
a  much  more  indeterminate  problem,  but  the  financial  importance  of 
high  passenger  speeds  at  all  points  and  the  effect  upon  it  of  low  gradients 
and  easy  curvature  is  generally  over-estimated  (pars.  757-9)- 
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CHAPTER  XVII. 

THE   BALANCE   OF   GRADES   FOR   UNEQUAL   TRAFFIC. 

792.  An  engine  which  has  carried  a  full  load  in  one  direction 
must  return  at  nearly  the  same  expense,  whether  the  train  be- 
hind it  be  fully  loaded  or  not.  There  must,  of  course,  be  the 
same  number  of  cars  in  each  direction,  in  the  long-run,  or  very 
nearly  so  (there  being  some  lines  over  which  considerable  num- 
bers of  cars  run  only  in  one  direction,  returning  by  other  routes), 
and  of  course  there  is  always  precisely  the  same  amount  of 
motive-power  available.  If,  therefore,  the  movement  of  traffic 
is  permanently  heavier  in  one  direction  than  in  the  other,  or 
there  is  good  reason  to  expect  that  it  will  be,  the  grade  opposed 
to  the  lighter  returning  traffic  may  be  made  heavier  than  that  in 
the  opposite  direction  by  an  amount  sufficient  to  mako  the  re- 
sistance of  trains,  and  hence  the  requisite  motive-power,  the  same 
in  both  directions.  No  advantage  whatever  results  from  reduc- 
ing the  return  grades  below  this,  beyond  the  small  amount 
which  represents  its  value  for  occasional  emergencies  when  the 
usual  balance  of  traffic  is  temporarily  disturbed,  and  the  still 
smaller  amount  which  represents  the  value  of  reducing  the  rate 
of  any  grade,  as  pointed  out  in  par.  462;  and  hence  great  economy 
may  sometimes  be  effected  in  construction  by  utilizing  to  the 
full  such  increase  in  grade  as  is  legitimately  made  possible  by 
the  difference  in  resistance  due  to  the  lighter  load  in  one  direc- 
tion. 

793.  The  determination  of  the  proper  balance  of  grades, 
under  any  assumed  difference  of  traffic,  is  a  simple  matter.  The 
determination  of  the  basis  of  fact  upon  which  the  adjustment 
must  rest  is  not  so  simple,  but  rather  one  of  great  uncertainty, 
except  in  some  cases  of  roads  built  for  carrying  minerals  or 
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-Other  special  traffic.  For  roads  of  a  large  and  mixed  traffic,  as 
even  our  through  East  and  West  trunk  lines,  the  problem  is  much 
•complicated  by  the  fact  that  changes  of  importance,  especially 
in  the  transportation  of  minerals  or  from  the  construction  of  new 
lines,  are  liable  to  occur  at  any  time.  Thus  the  growing  an- 
thracite coal  trade  to  the  West  has  produced  and  is  producing 
great  changes  in  the  ratio  of  the  tonnage  East  and  West;  and  not 
unfrequently  on  different  parts  of  the  same  line  the  burden  of 
traffic  is  in  opposite  directions — perhaps  from  causes  entirely  be- 
yond foresight  when  the  road  was  first  built.  Nearly  always  the 
ratio  of  preponderance  varies  considerably  from  point  to  point. 

794.  On  the  Pennsylvania  Railroad  the  balance  of  traffic  is 
widely  different  at  different  points,  the  westward  preponderating 
greatly  at  the  western  end,  and  the  eastward  at  the  eastern  end, 
as  shown  in  Table  184,  which  is  well  worthy  of  study.     Table 


Table  184. 

Comparative  Volume  of  the  Traffic  East  and  Traffic  West  at  Various 
Points  on  the  Main  Line  of  the  Pennsylvania  Railroad,  between 
New  York  and  Pittsburg.     1885. 


Station. 


COMPARATIVB  VOLUMB  OF 

Milet  from 

Traffic  (Phila.  =  i.oo). 

Ratio  of  Lowled  Cars.« 

New  York. 

East  to  West. 

Bast  ward. 

Westward. 

I 

0.51 

1. 15 

I  to  1.47 

57 

0.74 

1. 13 

I  to  2.13 

91 

I.OO 

.  I.OO 

I  to  3.26 

'7' 

1.06 

0.92 

I  to  3.76 

196 

1. 17 

0.94 

I  to  4.09 

845 

0.98 

0.81 

I  to  3.97 

327 

0.77 

1. 10 

I  to  2.25 

364 

0.72 

1.05 

I   to   2.22 

398 

0.56 

0.73 

I  to  2.49 

444 

0.30* 

1.27 

I  to  0.78 

.Jersey  City. . 

Trenton 

Philadelphia . 

Columbia 

Harrisburg.. 

Miiflin , 

Altoona 

Conemaugh. . 

Derry 

Pittsburg 


*  The  probability  is  that  mctt  of  the  loaded  can  West  are  more  lightly  loaded  thaa  those 
Bast,  so  that  the  actual  excess  of  east-bonnd  over  west-bound  was  greater  than  this  uble 
indicates,  except  at  PitUburg,  where  the  west-bouod  cars  were  presumably  the  heaviest  Tkt 
mvgrmg*  ditprop^rtUn  tver  tkt  wh^U  road^  in  ton-miles,  may  be  deduced  from  Table  98  to  be 
J  to  3.49. 

By  referring  to  Table  98  it  will  be  seen  that  the  variation  in  the  disproportion  is  as  lawless 
•«n  different  years  as  the  above  table  shows  it  to  be  on  different  paru  of  the  same  line. 

39 
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98,  pages  232-3,  shows  the  revolutionary  way  in  which  this  dis- 
proportion has  varied  during  the  past  forty-five  years,  or  during- 
the  entire  history  of  the  road.  Neither  the  extent  nor  the  nature 
of  these  changes  could  well  have  been  anticipated  when  the  road 
was  first  constructed;  but  from  our  present  stock  of  knowledge, 
actual  or  potential,  as  to  the  course  of  such  matters  in  the  past, 
we  may  make  a  reasonable '  and  safe  approximation  at  least  to 
the  future  probabilities  in  this  respect,  by  investigating  the  facts 
as  to  neighboring  or  rival  lines.  The  proper  manner  of  doing^ 
this  we  will  shortly  consider.  A  large  body  of  further  statistics 
of  the  same  kind  as  to  other  roads  might  be  presented,  but  not 
enough  to  serve  any  more  useful  purpose  for  any  particular  line 
than  the  approximate  figures  given  in  this  chapter,  without  ai> 
inadmissible  amount  of  them. 

795t  Assuming  the  ratio  of  the  tonnage  in  each  direction  to  be 
known  or  assumed,  the  admissible  difference  of  gradients  to  correspond 
may  be  very  quickly  determined  by  the  aid  of  the  long  Table  170,  by  de- 
termining the  total  load  in  tons  behind  the  tender  which  must  t>e  hauled 
on  the  return  trip,  for  a  given  disproportion  of  tonnage.  The  total  load 
can  at  once  be  divided  into  paying  load  (freight)  and  dead  load  (cars),  if 
we  know  or  assume  the  average  load  and  weight  per  car.  By  1890.  with 
the  prevailing  tendency  to  increase  average  load,  it  is  probable  that  the 
total  load  hauled  in  the  direction  of  heaviest  traffic  might  fairly  be 
divided  as  follows : 


Toul  weight 

per  car  or 

trmin. 

Lire  weight 

per  car  or 

train. 

Dead  weight 

per  car  or 

train. 

General  Traffic,  . 

1.00 

0.60 

0.40 

Mineral  Traffic.  . 

.     .          1.00 

0.72 

0.28 

At  present  this  is  a  little  too  favorable ;  not  as  respects  the  nominal 
loads,  but  as  respects  the  loads  actually  hauled,  although  some  of  our 
best  roads  approach  it.  For  example,  the  average  load  of  loaded  cars  on 
the  Pennsylvania  Railroad  is  now  14  tons,  and  of  East-bound  only  15^^ 
tons.  The  average  weight  of  the  empty  cars  is  probably  in  the  neighbor- 
hood of  \6^  tons.     See  Table  1 54,  p.  486. 

Then  if  the  return  tonnage  be  only  half  as  great,  the  total  weight  of 

o*6o 
return  trams  will  be  only  0.40+ =  70  per  cent  as  heavy  m  tons ;  and 

having  computed  this  weight  in  tons  (making  also  an  allowance  which 
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we  shall  consider  in  a  moment)  we  find  at  once  from  Table  170  the  cor- 
responding grade. 

796.  In  this  simple  manner  Table  185  below  was  computed,  which 
gives  sufficient  data  to  enable  the  proper  balance  under  almost  any 
given  conditions  to  be  readily  determined  by  interpolation.  Without 
the  aid  of  Table  170,  while  each  step  in  the  process  is  simple  enough, 
there  are  a  good  many  to  be  taken,  in  each  of  which  a  mistake  is  easy, 
which  is  probably  the  reason  why  in  not  a  few  instances  of  actual  prac- 
tice errors  of  importance  have  been  made  in  it.* 

797.  The  computation  of  the  theoretical  balance  of  gradients  is  com- 
plicated by  the  following  practical  considerations,  the  effect  of  which 
should  be  included  in  the  computation : 

1.  The  journal  friction  of  empty  cars  is  at  least  2  lbs.  per  ton  (=  0.1 
per  cent  of  grade)  higher  than  with  loaded  cars,  requiring  a  modification 
of  the  theoretical  balance  of  grade  to  that  extent  in  favor  of  the  lightest 
traffic  in  case  all  cars  return  empty,  and  proportionately  if  a  part  return 
empty.  This  has  been  done  in  computing  Table  185,  as  indicated  by  the 
two  lower  lines. 

2.  It  is  not  practically  possible  (par.  91)  to  have  all  cars  in  all  trains 
always  loaded  even  in  the  direction  of  heaviest  traffic.  A  certain  pro- 
portion of  the  cars,  which  for  this  particular  purpose  may  be  estimated 
(liberally  but  not  unfairly)  at  from  5  to  even  (in  special  cases)  10  per 
cent,  will  go  empty  even  in  the  direction  of  the  heaviest  traffic.  These 
cars  serve  to  increase  by  so  much  the  proportion  of  the  dead  to  the  live 
load  of  trains,  and  by  so  much  diminish  the  admissible  difference  in  gra- 
dients, and  so  also  will  the  fact  that  even  loaded  cars  do  not  by  any 
means  average  their  full  nominal  capacity.  Both  of  these  latter  consid- 
erations, however,  affect  only  the  estimate  of  the  proportion  of  the  pay- 
ing to  the  dead  load,  which  is  the  first  thing  to  be  assumed  for  determin- 
ing the  balance  of  grades. 

798.  3.  The  disproportion  of  traffic  varies  not  only  from  year  to  year 
and  from  point  to  point,  but  from  day  to  day  and  from  week  to  week,  as 
already  noted.  That  this  must  inevitably  be  so,  more  or  less,  is  apparent : 
Traffic  cannot  be  held  until  it  is  convenient  to  move  it,  but  must  be 

♦  E.g..  a  prominent  text-book  gives  extracts  from  official  reports  of  two 
very  prominent  engineers,  each  containing  a  number  of  computations  of  this 
kind,  every  one  of  which  is  much  in  error,  and  in  quite  different  ways,  as 
pointed  out  and  corrected  in  detail  in  the  first  edition  of  this  treatise.  The 
writer  could  readily  mention  still  other  instances. 
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•  Table  185. 

Proper  Adjustment  of  Ruling  Grades  for  an  Unequal  Volume  of 
Traffic  in  Opposite  Directions. 

[Correct  within  an  inconsiderable  percentage  for  all  classes  of  engines  and  conditions 
of  service.  Computed  for  an  average  Consolidation  engine  from  Table  170,  as  explained 
in  par.  795.  Rolling-friction  of  empty  cars  assumed  to  be  2  lbs.  per  ton  greater  than  that 
of  loaded  cars.] 


Gkadb  opposbd 

TO  Hbavibst 

Traffic 

Pel  Cent. 


Level 


.1 
.2 
•3 

.4 
.5 
.6 

•7 
.8 


i.o 


1.2 

14 
1.6 

1.8 
2.0 
2.2 

2.4 

2.6 

2.8 


3.0 


3.5 
4.0 


Excess  rolling- 
friction  from 
empty  cars, . 


RETURN  GRADES 

Opposing  an  Equal  Rbsistancb  to  thb  Powbr  of  thh  Snginb  if  tms 

Gross  Wright  o^  Cars  and  Load  returning  is— 

(Weight  in  direction  of  heaviest  traffic  =r  i.oo) 


.88 

.76 

.64 

.52 

.40 

.28 

Ratio  of  Return  Prbight  only  to  that  in 
Direction  of  Heaviest  Traffic. 

Freight 

Cars 

Returning 

Empty. 

Coal  Can 
Returning 

0.8 

0.6 

0.4 

0.2 

Empty. 
(See  par.  80s.) 

.03 

.08 

.15 

.29 

.46 

0.84 

.14 
.26 

.37 

.48 
.60 
.71 
.82 
93 
1.04 

.21 
.34 
.47 
.60 
.73 
.85 

.97 
1. 10 
1.22 

•30 
.46 
.61 

.75 

,90 

1.04 

1. 19 
1.33 
1.48 

.45 
.63 
.81 

.98 
1. 16 
1.33 

1.50 
1.66 
1.83 

.69 

.92 

1. 14 

1.35 
1.56 
1.77 

1.98 
2.17 
2.37 

1. 14 
1.44 
1.73 

2.00 
2.27 
2.54 

2.79 
3.04 
3.28 

1.15 

1.35 

1.62 

1.99 

2.56 

3.52 

1.37 
1.59 
1. 81 

2.03 
2.24 
2.46 

2.68 
2.89 
3. II 

1.60 
1.84 
2.08 

2.33 
2.57 
2.80 

3.03 
3.26 
350 

1.90 
2.17 
2.44 

2.71 
2.98 
3.24 

3.49 
3.74 
3.99 

2.32 
2.63 
2.94 

3.24 

3.54 
3.82 

4.10 

4.37 
4.64 

2.94 
3.31 
3>65 

3.98 
4.32 
4.65 

4.97 
5.20 
5.52 

3.96 
4.40 
4.80 

5.17 
5.55 
5.88 

6!2I 
6.53 
6.83 

3.32 

3-74 

4.23 

4.91 

5.80 

7.10 

3.86 
4.38 

4.30 
4.86 

4.84 
5.44 

5.54 
6.16 

6.46 
7.10 

7.87 
8.47. 

r                            2  lbs.  per  ton 

.'0.4      1    0.8       1     1.2       1     1.6      1     2.0 

1                         =  grade  per  cent 

1 0.02     1     0.04          0.06         0.08     1     O.IO 

2.0 
O.IO 

A  LOWER  ASSUMED  ROLLING-FRICTION  (than  8  Ibs.   per  ton)  will  REDUCE  the  ad- 
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missible  rate  of  return  grades  by  about  o.a  per  cent  in  the  **  north-east  comer"  of  the 
table,  its  effect  decreasing  very  rapidly  from  that  point  in  each  direction. 

A  xx>WER  RATIO  OF  ADHESION  (than  ^)  wiU  also  REDUCE  the  admissible  rate  of 
return  grade,  its  effect  being  very  important  in  the  "  south-east  comer"  of  the  table,  but 
decreasing  still  more  rapidly  in  each  direction  therefrom. 

The  use  of  tank  engines  will  very  materially  increase  the  admissible  rate  of 
return  grades,  having  a  directly  contrary  effect  to  a  lower  ratio  of  adhesion.  The  same 
is  tme  in  less  degree  as  the  proportion  of  weight  on  drivers  or  ratio  of  adhesion  is  increased. 

None  of  these  changes  being  proper  ones  to  assume,  it  is  not  deemed  necessary  to  give 
exact  figures. 

moved  at  once ;  and  since  there  must  be  more  or  less  irregular  fluctua- 
tions in  the  volume  of  all  traffic,  it  may  well  happen,  and  not  unfrequently 
does  happen,  that  for  the  time  being  the  burden  of  traffic  shall  be  in  the 
opposite  direction  to  the  normal  one.  Thus  on  the  leading  East  and 
West  lines  of  the  United  States,  especially  those  of  the  second  grade,  it 
is  not  uncommon  to  see  engines  running  East  light  to  handle  an  un- 
usual quantity  of  West-bound  traffic,  although  there  is  normally  a  very 
heavy  excess  of  east-bound  traffic  on  nearly  all  of  them. 

When  this  occurs  favorable  west-bound  grades  are  a  decided 
economy,  although  ordinarily  they  may  be  unimportant. 

Nevertheless,  the  importance  of  this  cause  should  not  be  exaggerated. 
Marked  irregularities  of  this  kind  are  exceptional  and  short-lived, 
and  would  justify  but  very  small  expense  to  reduce  grades  on  their 
account  below  what  the  average  requires.  Irregularities  of  5  or  10  per 
cent  may  be  expected  to  exist  for  nearly  half  the  time,  and  hence  to  jus- 
tify about  half  the  expense  for  reducing  the  grades  correspondingly  that 
would  be  incurred  to  provide  for  the  average  condition  of  the  whole 
traffic.  There  is  also  a  certain  small  economy  in  being  able  to  send 
back  some  of  the  surplus  engines  and  train  crews  light,  as  passenger 
extras. 

4.  For  passenger  traffic  equally  balanced  grades  are  always  desirable, 
as  noted  more  fully  in  par.  807  et  seg. 

799.  It  is  noticeable  that  all  four  of  these  limiting  provisos  tend  to 
diminish  the  admissible  variation  in  opposing  rates  of  grade.  In  the 
aggregate  they  indicate  that  a  reduction  of  the  grades  against  the  light- 
est traffic  by  something  like  0.2  to  0.3  per  cent  (10  to  16  ft.  per  mile)  be- 
low what  the  assumed  average  disproportion  in  weight  of  trains  seems  to 
require,  is  worth  nearly  half  as  much  as  if  required  by  the  average  con- 
ditions themselves.  When,  in  addition  to  these  reasons  for  approximat- 
ing more  closely  to  an  even  balance  in  spite  of  a  known  disproportion  of 
traffic,  the  very  existence  of  the  assumed  disproportion  appears  doubtful, 


6l4  CH,  XVIL^BALANCE  OF  GRADES  FOR  UNEQUAL  TRAFFIC. 

still  greater  caution  should  be  used  in  assuming  that  anything  will  be 
unobjectionable  but  an  exact  balance  of  resistances,  which  latter  is  of 
course  the  safest  assumption  to  make  when  the  future  is  for  any  reason 
very  doubtful. 

Nevertheless,  although  the  estimates  of  the  probable  future  dispro- 
portion should  always,  for  the  reasons  given,  be  exceedingly  conserva- 
tive, it  may  on  many  if  not  on  most  lines  be  determined  with  practical 
certainty  that  a  certain  minimum  disproportion  at  least  will  exist  for  the 
decade  or  so  ahead,  which  is  as  long  (par.  *]%  et  seq,)  as  the  engineer  is 
financially  warranted  in  looking  ahead. 

800.  It  is  to  be  remembered  also  that  the  same  assumed  balance  of 
grades  which  permits  the  grade  in  one  direction  to  be  made  higher  re- 
quires the  grade  in  the  other  to  be  made  lower,  if  possible,  so  that  the 
assumption  of  a  certain  preponderance  of  traffic  in  one  direction  does 
not  warrant  any  relaxation  of  effort  to  obtain  low  grades,  but  merely 
gives  it  a  little  different  direction.  If  there  be  merely  a  probability  that 
the  traffic  in  one  direction  will  be  slightly  heavier  than  in  the  other, 
with  a  possibility  that  it  may  be  either  considerably  heavier  or  evenly 
balanced,  and  the  same  expenditure  will  substitute  grades  of  0.65  one 
way,  and  0.55  the  other,  in  place  of  0.6  grades  both  ways,  it  is  good  en- 
gineering to  do  this,  for  we  can  only  strike  an  average  between  the 
maximum  and  minimum  possibilities  and  act  in  accordance  with  the 
mean.  It  is  demonstrable  mathematically,  as  well  as  clear  to  the  reason, 
that  this  course  is  as  binding  upon  us  as  if  we  had  positive  knowledge 
that  the  mean  of  our  estimates  (if  they  really  are  such,  and  not  guesses) 
was  the  exact  truth. 

Topographical  considerations  often  make  it  impossible  to  even  at- 
tempt a  balance  of  gradients,  at  least  in  the  way  of  favoring  the  heaviest 
traffic.  It  is,  however,  nearly  always  possible  to  favor  the  expense  ac- 
count in  such  cases,  somewhat  at  least,  by  not  showing  unnecessary 
favors  to  the  lighter  traffic. 

801.  For  an  exclusively  mineral  traffic  the  expediency  of  ad- 
justing the  grades  for  the  full  theoretical  difference  can  rarely  be  ques- 
tioned, and  it  is  of  course  for  this  traffic  that  the  greatest  difference  is 
required.  At  the  present  time  the  ratio  of  load  to  weight  of  car  is  con- 
siderably over  2  to  I,  so  that  less  than  \  of  the  weight  of  a  full  train 
is  cars  and  over  }  paying  load.  Consequently,  the  return  trains  of 
empty  cars  weigh  less  than  ^  as  much  as  the  full  trains,  and  the  proper 
balance  of  grades  shows  a  wide  contrast  in  them,  as  will  be  seen  in 
Table  185. 
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802*  An  important  fact  to  remember  in  considering  an  almost  exclu- 
sively mineral  traffic  is  that  whatever  gener&l  freight  business  there  may 
be  will  probably  be  against  the  main  traffic  almost  exclusively,  and  that 
the  consumption  of  supplies  per  inhabitant  is  large  in  mining  regions, 
and  almost  wholly  imported.  The  traffic  per  inhabitant  of  mining  re- 
;gions,  including  shipments  of  machinery,  etc.,  as  also  the  output  per 
miner  (about  \  x.o-^  oi  the  total  inhabitants),  may  be  readily  estimated 
by  a  little  investigation.  The  figures  vary  too  greatly  to  attempt  any 
^general  analysis. 

803i  For  general  freight  business  no  such  difference  as  with  mineral 
traffic  ever  exists,  but  something  closely  approaching  to  it  exists  at  times 
on  the  leading  East  and  West  trunk  lines,  on  which  the  normal  average 
is  only  from  3  to  4  tons  West  to  10  East.  It  is  probable  that  there 
will  always  continue  to  be  a  heavy  preponderance  of  East-bound  traffic 
in  the  United  States,  although  whether  it  will  continue  to  be  as  heavy 
in  the  future  as  in  the  past  is  a  far  more  doubtful  matter.  The  propor- 
tion of  export  traffic  will  become  relatively  less  as  the  population  of  this 
•continent  increases,  and  this  traffic  has  now  a  great  influence  in  causing 
the  disproportion  of  traffic  which  at  present  exists.  If  the  East- were  to 
continue  to  be  the  manufacturing  region  par  excellence  this  loss  would 
be  compensated  for,  but  that  this  will  be  the  case  seems  very  doubtful. 

804.  An  enormous  West-bound  anthracite  coal-traffic,  moreover,  has 
-sprung  up  within  the  last  few  years  which  is  reducing  and  will  still  more 
largely  reduce  the  existing  disproportion.  The  rise  and  growth  of  this 
traffic  is  a  good  illustration  of  the  great  changes  which  may  come  with 
time,  but  which  are  for  the  moment  not  considered.  It  is  the  chief  cause 
for  the  very  remarkable  reversal  of  the  current  of  local  traffic  shown  in 
Table  98. 

The  only  definite  fact  seems  to  be  that  the  burden  of  traffic  will  ai- 
rways be  heavily  toward  a  manufacturing  or  mining  region  and  away 
from  the  shippers  of  the  heavier  cereals.  Thus  it  is  about  three  to  one 
from  West  to  East,  and  about  two  to  one  from  the  Northern  to  the 
Southern  States. 

805.  The  latter  fact  shows  that  it  is  not  safe  to  say  broadly  that  the 
burden  of  traffic  is  from  an  agricultural  to  a  manufacturing  region  ;  for 
the  South,  which  is  chiefly  agricultural,  ships  to  the  North,  as  yet,  much 
less  in  weight  than  it  receives ;  the  reason  being  that  its  exports  are 
largely  cotton,  and  that  the  current  of  its  commercial  business  follows  a 
kind  of  triangular  course — from  the  South  to  New  York  or  Europe, 
thence  to  the  interior  of  the  United   States,  and  thence  to  the  South 
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again.     But  the  rapid  development  of  the  mineral  resources  of  the  Southi 
is  bringing  about  a  change  ii>  this  respect. 

806.  The  possibility  of  some  such  roundabout  process  of  exchange- 
as  this,  especially  on  a  small  scale,  is  one  which  must  be  very  frequently 
remembered  if  a  reasonable  estimate  of  probabilities  is  to  be  made. 
Thus,  when  the  Mexican  system  of  railways  was  projected  it  became  at 
once  important  and  difficult  to  determine  in  which  direction  would  be 
ihe  largest  freight  movement.  The  central  plateau  is  a  region  of  great 
-and  largely  undeveloped  grazing  and  agricultural  possibilities,  but  on 
the  other  hand  is  a  great  and  largely  undeveloped^  mining  region,  hav- 
ing no  workable  coal  as  yet  known.  Bearing  in  mind  the  character  of 
the  regions  of  the  United  States  to  the  north,  the  writer  concluded  that 
the  traffic  would  not  probably  be  very  unequal,  but  that  the  tonnage 
would  be  the  heaviest  northward.  This  expectation  has  not  yet  (1885) 
been  fulfilled,  but  the  direct  contrary  is  the  case,  the  preponderance 
being  very  heavily  into  the  City  of  Mexico,  and  largely  on  account  of 
the  triangular  process  of  exchange  referred  to.  The  products  exported 
are  on  the  coast  or  seek  the  coast,  and  thence  by  very  indirect  channels, 
pay  for  the  shipments  (as  yet  small)  which  go  to  Mexico  in  return  by 
rail.  Whether  or  not  this  tendency  will  continue  is  doubtful.  Proba- 
bly it  will  not,  but  the  burden  of  traffic  will  be  out  of  Mexico  when  a 
fuller  development  has  come.  In  any  case  it  illustrates  the  necessity  of 
looking  beyond  the  superficial  and  immediate  possibilities,  and  remem- 
bering that  great  changes  may  come  with  time. 

807.  For  ]>assenger  service  grades  should  in  all  cases  be  equally 
balanced,  because  whether  passenger  cars  be  loaded  or  unloaded  makes, 
but  an  inconsiderable  difference  (par.  606)  in  the  weight  of  trains,  even 
if  it  were  not  certain  that  passenger  travel  must  be,  in  the  long-run, 
equal  in  each  direction,  in  spite  of  a  temporary  preponderance  in  one 
direction,  due  to  emigration.  Therefore,  in  proportion  as  the  passen- 
ger traffic  is  a  larger  and  mineral  traffic  a  smaller  element,  and  in  pro- 
portion as  the  preponderance  of  freight  tonnage  is  doubtful,  the  expedi- 
ency of  seeking  uniform  grades  in  each  direction  increases. 

808.  It  follows  also,  that  when  an  unequal  freight  or  mineral  traffic 
exists,  combined  with  a  considerable  passenger  traffic,  there  is  always  a 
certain  advantage,  and  hence  a  certain  justifiable  expenditure,  in  reduc- 
ing the  rate  of  grade  in  either  direction,  although  the  other  be  left  un- 
changed. The  passenger  service  is  always  benefited  by  reducing  the 
higher  rate  of  grade,  whichever  it  may  be  (provided  it  is,  for  passenger 
service,  a  de-facto  limiting  grade,  as  explained  in  par.  407) ;  and  after 
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this  has  been  done  there  is  a  certain  advantage  to  the  freight  traffic  only 
in  reducing  the  grades  against  the  heaviest  traffic.  The  admissible  ex- 
penditure for  doing  this  is  only  that  appertaining  to  the  particular 
traffic  benefited. 

809.  For  example,  suppose  the  grades  on  any  line  to  be  i.oo  and 
1.20  per  cent  (52.8  and  63  ft.  per  mile),  and  the  ratio  of  the  weight  of 
freight  in  each  direction  to  be  about  as  on  the  Pennsylvania  Railroads^ 
viz;  as  i.o  to 0.3: 

Per  cent. 

Well-adjusted  grades  for  freight  service  would  be 

(Table  185) 0.6  and  1.2 

Well-adjusted  grades  for  passenger  service  would  be i.o  and  i.o 

We  can  properly  expend,  therefore,  to  reduce  the  grade  which  limits 
the  freight  traffic  (1.0  per  cent)  to  0.6  per  cent,  as  much  as  the  freight 
traffic  alone  justifies ;  and  to  reduce  the  grade  which  is  heaviest  for  pas- 
senger service  (1.2  per  cent)  to  1.0  per  cent  only  as  much  as  the  passen- 
ger service  alone  justifies,  which,  in  case  of  a  light  local  passenger  busi- 
ness, will  not  be  much  (par.  732). 

810.  Even  if  the  business  of  a  road  consists  of  three  distinct  classes 
of  traffic,  passenger,  freight,  and  mineral,  each  one  of  which  would  re- 
quire a  different  balance  of  ruling  grades,  this  difference  need  introduce 
no  confusion  in  the  estimations  of  the  value  of  reducing  grades,  for  we 
have  only  to  determine  from  Table  185,  what  class  or  classes  of  traffic 
any  proposed  reduction  of  grade  will  be  valuable  or  worthless  to,  and 
the  justifiable  expenditure  to  reduce  it  may  be  determined  for  that 
traffic  only  by  the  methods  of  Chap.  XV.,  par.  726  et  seq. 

811.  It  may  also  be  noted  that  a  mineral  traffic  should  in  general  be 
considered  simply  as  a  part  of  the  general  freight  traffic.  It  is  only 
under  peculiar  circumstances,  as  when  the  haul  is  short  or  the  mineral 
traffic  is  very  large,  that  they  should  be.  separately  considered,  and  never 
when  their  separate  conduct  would  involve  a  large  wastage  of  motive- 
power  or  of  empty  car-mileage,  in  either  direction,  since  the  two  can 
always  be  combined  together,  light  freight  trains  being  filled  up  with 
coal  cars  or  vice  versd,  as  is  now  done  on  the  trunk  lines.  It  has  even 
come  about  that  empty  grain  cars  returning  West  are  filled  up  with  coal  so  ^ 
as  to  go  loaded  in  both  directions,  and  this  tendency  may  be  expected 
to  increase  or  prevail  whenever  it  will  save  a  considerable  movement  of 
cars  in  opposite  directions,  since  it  effects  a  very  large  economy. 

812.  A  heavy  tonnage  goes  into  all  cities,  since  they  consume  much 
and  produce  nothing  except  in  the  form  of  manufactures,  which  for  the 
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most  part  weigh  much  less  (although  they  pay  much  more)  than  the  raw 
materials  which  are  shipped  for  producing  them. 

813.  The  exact  balance  of  grades  for  the  traffic  becomes  easy  in  the 
case  of  a  line  already  in  operation,  and  this  should  be  the  first  step  in 
studying  contemplated  improvements,  since  it  may  save  the  necessity  of 
improving  the  grades  in  one  direction,  or  at  least  some  of  them. 

814.  The  lines  of  few  existing  railways  have  been  studied  during  construc- 
tion with  this  end  in  view.  Some  of  the  earlier  lines  come  the  nearest  to  it; 
for  example,  we  may  take  three  of  the  most  sagaciously  located  lines  in  the 
United  Slates — the  Baltimore  &  Ohio,  the  Pennsylvania,  and  the  Erie.  The 
Haliimore  &  Ohio  mountain  grades  have  been  laid  out  to  some  extent  with  this 
end  in  view,  since  they  have  2.2  per  cent  grades  (for  t6  miles)  opposed  to  West- 
bound traffic  and  only  2.0  per  cent  opposed  to  East-bound,  but  this  difference  is 
tar  less  than  the  disproportion  in  traffic  would  warrant,  the  balance  for  2.0  per 
cent  with  a  disproportion  similar  to  that  of  the  Pennsylvania  road  (Table  185) 
being  about  3.2  per  cent.  This,  however,  is  the  less  important  on  such  a  line, 
because  the  heavy  grades  are  so  long  that  the  trains  and  motive-power  can  be 
adapted  quite  accurately  to  each  other,  as  they  are  in  fact,  on  each  separate 
Rrade.  Using  two  pushers  on  the  2.0  per  cent  grade,  and  only  one  on  the  2.2 
per  cent,  moreover,  would  about  equalize  them  for  such  a  disproportion, 
although  it  is  only  on  grades  of  some  length  that  two  pushers  can  be  advan- 
tageously used.  The  gradients  of  the  Baltimore  &  Ohio,  considered  as  a  whole, 
are  admirably  adapted  for  cheap  working,  in  spite  of  their  heavy  rates,  from 
the  fact  that  they  are  all  '* bunched^'  in  one  locality.  At  Piedmont  is  one  of 
the  largest  yards  in  the  world,,  and  all  trains  are  made  up  anew  there. 

815.  The  Pennsylvania  road  has  i  per  cent  grades  opposed  to  East-bound 
traffic.  The  weight  of  cars  and  freight  westward  being  by  Table  184  about 
I  to  0.4  in  the  neighborhood  of  Altoona,  a  correct  balance  of  grades  would  be 
by  Table  185  about  1.6  per  cent.  Actually  it  is  T.8  per  cent,  and  the  traffic  is 
worked  with  one  pusher  eastward  and  two  pushers  westward. 

816.  The  Erie  is  at  two  or  three  of  its  leading  summits  a  good  instance  of 
well-balanced  grades,  which  is  not  the  least  of  the  striking  merits  of  the  line. 
Even  without  allowing  for  the  early  date  at  which  it  was  built,  the  consummate 
engineering  skill  with  which  it  was  carried  through  the  mountains  and  the  pri- 
meval forest,  without  the  aid  of  maps  and  without  a  single  tunnel  on  its  line  (as 
it  then  was;  one  has  since  been  built  at  Jersey  City),  with  very  low  grades,  and 
on  very  nearly  the  best  line  which  could  now  be  selected,  must  ever  excite  ad- 
miration. Nevertheless,  the  Erie  and  its  branches  afford  several  examples  of 
ill-adjusted  grades,  but  it  will  be  more  profitable,  as  well  as  more  just,  to  con- 
sider the  instances  on  its  main  line  where  they  have  been  carefully  adjusted. 

817.  The  Delaware  Division  ascends  eastward  out  of  the  Susquehanna 
Vallf-y  on  a  60-ft.  (T.14  per  cent)  grade   for  8  miles,  thence  descends  on  a 
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57  ft.  (1.08)  and  49-ft.  (0.93)  grade  for  about  7  miles  to  Deposit,  and  thence 
follows  an  unbroken  descending  grade  of  10  to  15  ft.  per  mile  to  Port 
Jervis.  The  curvature  probably  increases  the  equivalent  grade  to  about  0.35 
per  cent  Now,  in  descending  eastwardly  from  the  summit  the  low  rate  at- 
tained is  attained  only  by  following  down  the  hill-side  at  an  elevation  of  40  or 
50  ft.  above  the  bottom  of  the  valley  for  nearly  the  whole  distance,  with  much 
curvature — about  one  mile  more  of  distance  and  at  least  twice  the  cost  for  con- 
struction which  would  have  been  necessary  for  a  line  located  in  the  bottom  of 
ihc  valley  on  a  grade  of  1.2  or  1.3  per  cent.  It  would  have  been  most  natural, 
herefore,  under  all  the  circumstances,  to  have  chosen  the  light  line;  but  let 
us  consider  the  consequences  to  the  light  trains  returning.  As  the  grades 
are  now,  a  single  pusher  engine  will  just  suffice  to  pass  a  fully  loaded  west- 
bound train  over  the  hill,  the  balance  being  (Table  185)  0.35  and  T.03.  Had 
the  grade  been  any  higher,  the  capacity  of  West-bound  engines  over  the  whole 
division  would  have  been  cut  down  in  proportion.  It  was  plainly  the  intent  of 
the  engineer,  therefore, — for  it  is  but  just  to  give  him  credit  for  the  foresight 
which  his  work  indicates, — that  East-bound  trains  should  be  taken  to  the  sum- 
mit from  Susquehanna  as  a  separate  matter,  leaving  all  the  remainder  of  the 
division,  for  trains  in  both  directions,  exceedingly  favorable.  As  a  matter  of 
fact,  trains  are  taken  up  from  Susquehanna  with  two  pushers. 

818.  On  the  Eastern  Division,  at  Port  Jervis,  a  different  adjustment  has 
been  used,  the  grades  against  East-bound  trains  being  46  ft.  and  against  West- 
bound 60  ft.,  which  is  approximately  a  correct  adjustment  for  enabling  trains 
with  pushers  to  run  over  the  hill  with  equal  loads  each  way.  The  remainder 
of  the  division  is  not  a  very  good  specimen  of  location.  Some  improvements 
in  recent  years  have  been  made  in  it,  but  it  is  questionable  if  a  radical  re- 
construction of  the  entire  division  would  not  prove  immensely  profitable.  On 
the  Buffalo  and  Western  divisions  also,  and  on  many  of  the  branches,  ruling 
grades  were  made  the  same  each  way  at  considerable  expense  without  any 
adequate  compensating  advantage. 

819e  Examples  of  badly  adjusted  grades  on  other  lines  might  be  multiplied 
almost  indefinitely,  but  it  would  be  to  little  purpose  to  do  so.  When  the 
j^radesare  long,  considerable  leeway  in  rate  may  be  taken  by  assuming  that  the 
grade  will  be  separately  operated,  but  with  short  grades  of  4  to  6  or  7  miles  this 
is  not  expedient. 
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CHAPTER  XVIII. 

LIMITING  CURVATURE  AND  COMPENSATION   THEREFOR. 

820.  Under  three  different  conditions  curvature  may  come  in. 
in  advance  of  gradients,  as  a  limiting  agent  to  fix  the  weight  oi 
trains: 

1.  When  curves  are  introduced  on  a  maximum  grade  without 
reducing  the  rate  of  the  latter  by  what  is  called  the  compensa- 
tion FOR  CURVATURE,  SO  as  to  keep  the  aggregate  resistance  con- 
stant on  both  curves  and  tangents. 

2.  When  a  line  is  nearly  or  quite  level,  and  yet  runs  through 
a  region  requiring  much  curvature  which  (as  is  very  apt  to  hap- 
pen on  such  lines)  cannot  be  "  compensated  "  because  there  are 
no  grades,  or  no  sufficiently  high  grades  to  reduce,  in  order  to 
eliminate  their  additional  resistance. 

3.  When  on  lines  of  the  latter  (or  any  other)  class  curvature 
of  such  short  radius  is  used  as  to  limit  the  length  of  trains  more 
than  would  the  same  amount  of  curvature  with  longer  radii. 

These  causes  are  more  or  less  interrelated  with  each  other^ 
but  we  will  consider  them  separately,  so  far  as  may  be,  in  the 
order  mentioned,  summarizing  our  conclusions  at  the  end  of  this 
chapter  (page  632). 

821.  We  have  seen  (par.  335)  that  curve  resistance  varies  from  less 
than  o.  5  lb.  per  ton  to  perhaps  2.0  or  even  more  lbs.  per  ton  per  degree 
of  curve,  according  to  circumstances ;  which  at  2  lbs.  per  ton  for  each 
tenth  of  grade  (par.  382)  is  equivalent  to  from  0.025  ^o  o.io  per  cent  of 
grade  per  degree.  Assuming,  therefore,  a  "  straight"  (uncompensated) 
0.5  per  cent  grade,  Fig.  180.  with  alternate  equal  lengths  of  tangent  and 
10°  curves  succeeding  each  other,  and  assuming  that  the  curve  resistance 
is  (see  par.  834  t^low)  at  the  rate  of  i  lb.  per  ton,  the  effect  of  the  curve 
resistance  is  in  effect  to  double  the  grade  on  the  curves,  so  that  the 
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curves  and  grade  together  make  the  equivalent  grade  a  succession  of  i.o 
and  0.5  per  cent  grades,  as  represented  by  the  dotted  line  of  Fig.  180. 

Such  conditions  have  precisely  the  same  deleterious  effect,  no  more 
and  no  less,  that  a  long  tangent  grade-line  would  have  if  broken  up  in 
Aimilar  fashion. 
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Fig.  180.— ErPBCT  op  Unkbducbd  Cukvaturb  to  rboucb  Gradbs. 

822.  An  immense  portion  of  the  heavy  grade-mileage  of  the  world 
has  been  constructed  in  precisely  this  way,  the  grade  being  carried 
through  at  a  uniform  rate  over  curves  and  tangents  alike.  Until  within 
recent  years  nearly  all  American  railways  were  so  constructed,  and  when 
the  curves  were  compensated  at  all,  low  rates  of  compensation  (0.02  and 
0.03  per  cent  per  degree)  were  and  still  are  chiefly  used,  for  which  indeed 
much  can  be  said  (par.  834  below),  although  in  general  a  less  rate  than 
0.05  cannot  be  regarded  as  good  practice. 

823.  The  practice  of  reducing  grades  on  curves  appears  to  have  been 
first  introduced  on  the  Continent.  American  engineers  soon  followed. 
English  engineers  have  neglected  and  still  do  neglect  it  very  generally. 
In  no  part  of  the  world  is  it  universal,  many  prominent  roads  in  this 
country  having  neglected  it  wholly;  as.  for  instance,  the  Erie,  Boston  & 
Albany,  Baltimore  &  Ohio  (for  the  most  part)  Pennsylvania  (for  the 
most  part),  and  in  recent  years  such  lines  as  the  Cincinnati  Southern, 
Chesapeake  &  Ohio,  most  of  the  Denver  &  Rio  Grande,  and  a  host  qf 
other  lines. 

824.  The  argument  by  which  a  neglect  to  reduce  grades  on  curves 
has  been  justified,  when  any  attempt  at  all  has  been  made  to  justify  it,  is 
that  the  resistance  is  averaged  by  momentum  so  that  the  broken 
grade-line  of  Fig.  180  is  reduced  by  the  equalizing  effect  of  slight  fluctu- 
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ations  ot  velocity  to  the  continuous  0.75  grade-line  shown  below  it.  The 
general  principle  upon  which  this  argument  is  based  is  a  sound  one,  to 
the  extent  that  under  favorable  conditions  precisely  that  effect  may 
result,  either  on  actual  irregularities  of  grade,  or  on  equivalent  ones 
caused  by  unreduced  curvature.  It  is  not  true  at  all  that  any  injurious 
effect  upon  the  train,  or  any  increase  of  virtual  gradient,  necessarily  re- 
sults from  the  gradient  like  the  broken  line  in  Fig.  180  in  place  of  the 
straight  0.75  grades,  under  certain  and  proper  conditions.  Why  and  bow 
this  is  so,  and  under  what  conditions,  has  been  so  fully  discerned  in 
Chap.  IX.  (par.  397  et  seg.)  that  it  need  not  be  repeated,  further  than  to 
say  that  a  curve  may  be  considered  as  adding  simply  so  much  to  the 
grade,  and  the  two  cases  be  treated  alike. 

820.  But  conditions  justifying  the  assumption  that  unreduced  curva- 
ture can  thus  be  made  harmless  by  the  effect  of  momentum  cannot  exist 
on  any  actual  maximum  grade,  unless  by  some  rare  accident,  and  conse- 
quently it  is  a  rule  which  should  be  regarded  as  of  universal  application, 
and  rigidly  adhered  to,  that  unreduced  curvature  should  under  no 
circumstances  be  permitted  on  the  maximum  grade,  and  that  the  reduc- 
tion should  in  general  be  ample,  especially  near  stations  and  where  there 
is  an  excessive  resistance.    The  reasons  for  this  are  three,  as  follows : 

I.  The  distribution  of  curvature  even  on  a  grade-line  only  a  few  miles 
long  naturally  tends  to  become  unequal.  Instead  of  being  equally  dis- 
tributed, as  assumed  for  merely  illustrative  purposes  in  Fig.  180,  it  is  far 
more  likely  to  be  concentrated  in  masses  of  perhaps  several  hundred 
degrees  of  almost  continuous  curvature,  with  long  intermediate  stretches 
of  much  better  alignment,  giving,  if  such  curvature  is  not  reduced,  an 
equivalent  profile  more  like  Fig.  185,  from  which  it  is  far  more  difficult 
to  obtain  a  straight  "  virtual "  profile  (par.  398)  by  fluctuations  of  velocity 
than  with  a  more  even  distribution  of  curvature ;  and  when  such  excess 
of  curvature  comes  well  up  toward  the  top  of  a  long  grade  it  becomes 
under  most  circumstances  practically  impossible  to  do  so. 

826.  2.  Even  if  the  curvature  be  tolerably  evenly  distributed,  the 
speed  on  maximum  grades  is,  with  the  full  train  which  good  operating 
management  presupposes,  necessarily  slow.  With  extra  heavy  car-loads 
or  in  unfavorable  weather — wet,  frosty,  misty^  very  cold,  or  windy — it  is 
necessarily  very  slow.  At  what  point  on  the  line  the  most  unfavorable 
conditions  will  be  encountered  (for  there  are  always  slight  variations, 
from  wind  or  differences  of  track  if  nothing  more)  cannot  be  exactly 
anticipated,  but  on  the  top  of  long  grades,  especially,  it  can  be  antici- 
pated with  confidence  that  a  very  slow  speed,  not  exceeding  10  or  12 
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miles  per  hour,  will  be  rather  the  rule  than  the  exception.  At  such 
speeds,  and  especially  at  still  lower  speeds,  there  is  every  reason  to  be- 
lieve that  the  curve  resistance  is  greater  (pars.  308,  335),  while  there  is 
no  available  momentum  to  overcome  it.  A  train  moving  at  10  miles 
per  hour  (Table  1 18)  has  only  3.55  ft.  of  "  velocity-head."  At  a  compen- 
sation of  0.05  per  degree  (i  lb.  per  ton)  70®  of  curvature  will  destroy  this 
head  completely,  since  at  that  rate  of  compensation  each  20®  of  central 
angle  destroys  one  foot  of  vertical  head.  In  other  words,  a  train  mov- 
ing at  10  miles  per  hour,  which  could  just  continue  that  speed  on  a 
tangent,  would  be  stalled  at  once  by  seven  stations  of  10®  curve,  or,  if  by 
good  luck  not  stalled,  its  speed  would  be  reduced  so  low  that  add  itional 
journal-friction  (par.  '640  and  Appendix  B)  as  well  as  (probably)  addi- 
tional curve- friction  would  come  in  and  ensure  stalling  on  any  closely 
following  curve. 

827.  3.  Stopping  of  trains  on  grades  from  accident  or  otherwise  is  not 
un frequently  necessary,  and  then  it  is  entirely  clear  that  a  stoppage  on  a 
long  unreduced  curve  is  a  disastrous  disadvantage,  especially  if  it  be  on 
a  long  succession  of  curves  so  as  to  forbid  the  expedient  of  backing  down 
off  the  curve  to  get  a  fair  start.  It  is  then  strictly  true  that  it  is  the 
grade  at  that  one  particular  point  which  is  the  limiting  gradient,  and 
that  we  cannot  strike  an  average  with  lower  tangent  grades  before  and 
behind,  and  assume  it  is  the  same  thing  as  if  we  actually  had  a  uniform 
average  resistance  at  all  points. 

828t  The  rule  that  a  grade-line  should  be  unbroken  by  unreduced 
curvature  is  still  sound,  in  spite  of  the  fact  that  there  are  certain  circum- 
stances under  which  slight  and  short  SAGS  BELOW  the  grade-line  may 
be  introduced  to  save  expense  of  construction,  especially  where  economy 
in  first  cost  is  a  great  object,  as  it  is  so  much  more  often  than  is  realized 
during  the  period  of  construction.  A  sag  below  a  grade-line  and  a  rise 
above  it — which  is  what  an  uncompensated  curve  in  effect  introduces — 
are  two  entirely  different  matters. 

Thus,  if  we  have  a  1.25  per  cent 
maximum  grade,  up  which  a  train 
can  just  make  its  way  at  a  uniform 
speed  of  10  miles  per  hour,  a  rise  of 
3.55  feet  above  the  grade-line  will,  as 
we  have  just  seen,  stall  the  train.  On 
the  other  hand,  a  sag  in  a  grade-line  fig.  ,81. 

of  an  equal  amount,  as  at  C  in  the 
grade-line  AB,  Fig.  181,  not  only  does  not  endanger  a  stall,  but  actually 
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increases  the  velocity  of  passing  from  ^  to  ^.     For  by  assumption  we 
have  at 

A,  velocity  of  ten  miles  per  hour  =  (Table  ii8)  vel.  head  of  3.55  ft. 

B,  "  "  "         =  "  "  3-55  ^t. 
C  vel.  head  of  3.55  +  3.55  =  7.10  ft.  =  (Table  118)  a  velocity  of  14.14 

miles  per  hour. 

829.  Then  by  the  laws  of  accelerated  and  retarded  motion  (see  par. 
371  or  any  text-book  on  physics)  the  average  speed  between  A  and  C 

and  C  and  -5  as  well,  and  hence  between  A  and  B  =  '^'^      '^'^  =  12.07 

2 

miles  per  hour — ^a  gain  in  average  speed  of  2.07  miles  per  hour,  or  about 

3  ft.  per  second  in  passing  over  the  sag  shown  in  ^Fig.  181,  the  compara* 

tive  times  being  about  2  m.  o  sec.  and  i  m.  40  sec 

This  gain  of  time  is  for  the  same  reason  that  a  body  descending  from 

A  to  B,  Fig.  182,  over  the  different  paths  a,  b,  c,  d,  although  acted  on  by 

the  saihe  force  (gravity  acting  through 
CB),  takes  a  very  different  time  for  de- 
scending to  B^  the  cycloid  d  being  the 
"curve  of  quickest  descent."  The  re- 
sulting velocity  at  B  is  in  all  cases  the 
same,  barring  loss  by  friction,  but  the 
time  consumed  in  reaching  B  is  widely 
different. 

830.  Therefore,  while  compensation  for  curvature  should  never  be 
t>mitted,  it  may  still  be  admissible,  in  certain  exceptional  cases  (as  to 

temporarily  save  large 
fills  or  otherwise  reduce 
works),  to  introduce  a 
sag  below  a  grade-line, 
which  is  never  the  cas« 
with  a  rise  above  a  grade- 
line.  Thus  the  dotted 
profile,  bbbb.  Fig.  183,  can 
certainly  be  operated  un- 
der any  and  all  circum- 
stances (if  the  sag  be  not 
too  great,  par.  435  an<3 
Table  121)  as  a  virtual  grade  of  the  same  rate  as  the  average  actual 
grade ;  but  With  the  grade-line  aaaa  this  is  not  possible,  unless  the  initial 
speed  be  very  high  or  the  points  aa  rise  but  little  above  the  average 
grade-line. 


Fig.  189. 
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831.  The  principle  is  the  same  as  the  one  so  familiar  to  hydraulic  encrineers 
known  as  the  '*  hydraulic  grade-line."  If  water  is  to  be  conveyed  from  a  high 
reservoir  to  a  lower  point  of  delivery,  it  is  an  axiom  in  hydraulics  that  any  lib- 
erties whatever  can  be  taken  with  the  grade  of  the  pipes  without  afiecting  the 
discharge  in  the  least,  more  than  the  same  increase  of  length  and  curvature 
would  do  in  a  pipe  laid  to  a  uniform  grade,  provided  the  pipe  at  no  point  rises 
above  a  straight  line  connecting  the  points  of  supply  and  delivery,  which  is 
known  as  the  **  hydraulic  grade-line,"  as  on  the  line  ^^^^,  Fig.  183.  If,  how- 
ever, the  pipe  rises  above  this  line,  by  however  little,  as  at  the  highest  a,  Fig. 
183,  the  discharge  will  immediately  be  reduced  to  correspond  with  the  new 
hydraulic  grade-line  passing  through  the  point  of  supply  and  tangent  to  the  now 
highest  point  on  the  pipe. 

In  theory  a  lo-mile  grade  of  50  ft.  per  mile  might  be  broken  up  into  (i)  5 
miles  of  level  and  (2)  5  miles  of  100  ft.  per  mile,  without  increasing  the  de-facto 
ruling  grade  above  50  ft.  per  mile;  but  we  cannot  reverse  the  orders  of  these 
gradients,  making  the  first  last  and  the  last  first,  without  a  theoretical  as  well  as 
practical  increase  of  the  gradient  to  100  ft.  per  mile.  Even  in  the  former  case, 
the  velocity  at  the  end  of  the  first  five  miles  of  level  would  have  to  be  87^  miles 
per  hour,  assuming  an  initial  velocity  of  15  miles  per  hour.  This  is  hardly  a 
practicable  speed  for  freight  trains;  and  it  therefore  should  not  be  understood 
that  any  considerable  sags  below  a  grade-line  are  admissible.  The  only  asser- 
tion made  is  that,  assuming  such  speed  to  be  practicable,  even  250-fi.  sags 
below  a  grade-line  would  do  no  harm,  whereas'  any  rise  whatever  above  it 
nvoold  destroy  it,  theoretically  as  well  as  practically. 


Fic.  184. 


832i  A  remarkable  instance  of  the  advantage  thus  to  be  gained  at 
-times  occurred  in  the  writer's  practice,  and  is  shown  in  Fig.  184.    Near 
40 
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the  middle  of  a  long  grade-line  which  it  was  very  desirable  to  keep  down 
to  the  lowest  limits,  occurred  a  saddle  between  two  hills,  where  support 
ing  ground  was  wholly  lost.  Consequently,  although  there  was  no  ma- 
terial difference  in  the  profile  at  any  other  point,  both  being  side-hill,  at 
this  point  any  lift  of  the  grade-line  meant  so  much  addition  to  the  fill. 
To  bring  the  grade-line  down  to  within  a  few  feet  of  the  surface  meant 
an  increase  of  the  pusher  grade  from  1.15  to  1.25,  equivalent  to  an  increase 
of  ruling  grade  on  a  long  drvi.<»'on  from  0.4  to  0.5.  To  obtain  the  lower 
grade  required  a  very  long  fill,  containing  some  190,000  cubic  yards  when 
/ully  made  (estimated  to  cost  20  cts.  per  yard);  but  by  introducing  a  sag  in 
the  grade-line  of  some  25  feet  (shown  by  dotted  lines  on  Fig.  184),  as* 
sumed  as  about  the  extreme  depth  of  sag  which  it  wou.d  be  proper  to  at- 
tempt to  operate  as  a  continuous  virtual  profile,  even  temporarily,*  the 
fill  could  be  reduced  to  some  30,000  cubic  yards,  leaving  the  track  to  be 
^gradually  raised  up  to  the  straight  grade-line  when  and  if  necessity 
should  appear  and  convenience  serve.  To  make  the  fill  in  the  beginning 
was  not  justified  by  the  financial  status  of  the  company,  nor  by  the  time 
at  its  disposal,  nor  could  material  be  obtained  at  reasonable  cost  except 
by  train. 

833.  There  were  then  three  possibilities,  besides  that  of  making  the 
fill  complete : 

1.  That  the  grade  would  continue  to  be  operated  indefinitely  as  a  vir- 
tual straight  grade  by  the  aid  of  momentum,  tolerating  the  necessary 
velocity  of  30^  miles  per  hour  in  the  bottom  of  the  sag. 

2.  That  the  fill  would  be  raised  somewhat  from  time  to  time,  so  as  to 
reduce  the  necessary  fluctuation  of  velocity  to  less  objectionable  limits, 

3.  That  the  traffic  of  the  line  would  prove  so  thin  (it  was  very  doubt- 
ful) that  the  trains  would  for  the  most  part  be  light  and  the  necessity  for 
either  expedient  not  be  great. 

In  this  way  it  was  possible  to  have  one's  cake  and  eat  it  too;  to  econ-^ 
omize  as  much  as  was  otherwise  possible  against  the  contingency  oC 
future  poverty,  and  to  lose  nothing  (but  rather  gain  the  interest  on  the 
cost  of  the  fill)  in  case  the  future  should  prove  prosperous ;  foi  at  the 
worst  the  1.15  line  could  certainly  be  operated  as  a  virtual  1.25. 

So  pronounced  an  instance  of  the  legitimate  use  of  sags  in  grade-lines- 
will  rarely  occur,  but  the  same  principle  may  be  availed  of  often  on  a 

*  Velocity-head  due  to  speed  of  15  miles  per  hour  (Table  118) 7-99  ft. 

Add  for  depth  of  sag  below  virtual  profile 25.00  *' 

Velocity-head  in  bottom  of  sag  (giving  speed  of  30^  miles  per  hour),  32.99  fL 
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smaller  scale,  if  only  to  introduce  a  little  extra  compensation  in  a  long 
curve  on  a  high  fill,  returning  to  the  original  grade-line  by  a  slightly 
steeper  grade  beyond. 

834.  It  will  naturally  follow  from  what  has  preceded  that  the  proper 

RATE  OF  COMPENSATION  IS  NOT  A  FIXED  QUANTITY,  but  may  under 
varying  circumstances  vary  within  somewhat  wide  limits.  The  more 
usual  rates  are  from  0.03  to  0.05  per  cent  per  degree  of  curvature,  corre-  \ 
spending  to  0.6  to  i.o  lbs.  per  ton  per  degree.  If  the  precise  amount  of 
curve  resistance  were  known,  and  if  it  were  always  the  same,  of  course 
but  one  rate  of  compensation  would  be  proper,  but  as  its  precise  rate  is 
not  known,  and  as  there  is  strong  reason  to  believe  (Appendix  A)  that 
in  starting  a  train  it  may  possibly  amount  to  as  much  as  2.0  lbs.  per  ton, 
a  compensation  sufficient  to  equalize  curve  resistance  in  ordinary  circum- 
stances cannot  be  assumed  to  be  certainly  sufficient  at  points  where 
speed  may  be  expected  to  be  very  slow,  as  ^ward  the  top  of  long  grades 
and  occasionally  at  other  points. 

830.  Under  these  circumstances,  prudence  would  indicate  that  wher- 
ever there  is  NO  physical  limit  to  the  possible  reduction  of  grade  on 
curves,  it  should  be  made  ample,  so  that  the  curves  should  certainly  offer 
no  greater  resistance  than  the  adjacent  tangents.  At  stations  this  rule 
would  require  a  grade  reduction  of  o.  i  per  cent  per  d^^ree. 

On  the  other  hand,  when  we  are  merely  trying  to  equalize  the  tangent 
and  curve  resistance  on  a  long  ascent ;  and  whatever  is  taken  off  the 
curves  must  be  added  on  to  the  tangents  and  vice  versa,  no  such  practice 
?s  proper.  A  chain  is  only  equal  to  the  strength  of  its  weakest  link,  and 
it  avails  little  to  know  which  is  the  weakest  link  if  we  cannot  strengthen 
it.  If  we  come  as  near  to  an  exact  equality  as  we  can,  in  compensating 
for  curvature,  it  is  of  no  importance  whether  our  compensation  is  a  little 
too  great  or  a  little  too  small.  In  the  one  case  trains  will  stall  on  the 
tangents  and  in  the  other  on  the  curves— that  is  all.  Our  object  is  simply 
to  guard  against  a  certainty  of  stalling  on  either.  Nothing  more  than 
this  is  important. 

836.  Hence  it  may  well  be  that  on  a  long  and  crooked  ascent,  wheie 
the  curvature  greatly  exceeds  the  tangents,  yet  where  there  are  one  or 
two  considerable  tangents,  prudence  will  require  the  assumption  of  a  very 
low  rate  of  compensation  ;  for  otherwise  a  very  slight  loss  of  elevation 
on  each  curve,  multiplied  by  many  curves,  will  prevent  our  attaining  the 
desired  summit  at  all  without  a  considerable  increase  of  the  normal  tan- 
gent grade.  If  we  have  guessed  aright  as  to  the  real  curve  resistance, 
this  may  do  no  harm .  but  on  the  other  hand,  if  we  have  guessed  wrongly. 
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and  exaggerated  the  probable  curve  resistance,  we  shall  have  unnece^' 
sarily  increased  our  tangent  grade.  Hence,  by  assuming  a  low  rate  of 
curve  resistance  in  such  a  case,  we  can  hardly  in  any  case  lose  an3rthing 
appreciable,  and  may  save  a  needless  loss  of  grade.  A  compensation 
rate  of  0.03  per  degree  of  curvature  may  then  be  proper,  below  which  '.he 
rate  of  compensation  should  never  fall. 

837.  For  the  same  reasons,  it  may  well  happen  that  at  oittereoi  cointi 
on  the  same  line  different  rates  of  compensation  may  be  propci  When 
the  loss  of  elevation  by  a  high  rate  of  compensation  is  a  very  aericus  mat 
ter,  because  of  a  great  amount  of  curvature,  it  may  be  taken  ai  4  mini- 
mum. At  other  points,  where  there  is  less  curvature  to  be  compensatpj 
and  a  higher  compensation  can  be  had  at  little  or  no  coit  it  should  thett 
be  used.  The  effect  will  be  to  make  most  of  the  fli^^fiTjuriA  j/rado  scat 
tered  over  the  division  a  little  easier  to  handle  trains  di.  than  the  lon^j^st 
or  worst  grade.  This  may  wel}  result  in  handling  a  car  or  two  more  thar 
would  be  deemed  possible  were  the  resistance  as  great  at  two  or  thr^/* 
points  as  it.  is  at  one. 

It  has  been  elsewhere  said  (see  Table  124)  thai  it  is  always  ^o*tn  whilr 
to  keep  a  little  below  the  maximum  where  possible.  11  moderate  cost 
This  is  only  another  application  of  the  same  principle,  but,  owin(>  to  tbr 
uncertainty  which  hangs  about  the  question  of  curve  resistance  it  is  w 
wiser  way  of  attaining  the  same  end  than  to  reduce  the  nomina'  tangent 
grade,  especially  in  the  vicinity  of  stations. 

838.  To  illustrate  the  importance  of  sometimes  virymg  the  rate  ii 
compensation  to  suit  circumstances,  assume  a  1.5  percent  average  grade 
Fig.  185,  nearly  ten  miles  long  (500  stations — ^taking  a  •*  mile*'  al  5000  tt 
for  convenience  of  computation),  subdivided  as  follows  in  respect  19 
amount  of  curvature : 

To4i  \  1 50  stations  with  about  50*  per  mile  =  continuous  1   curve 

iop.  ...   \         {yi\t\i  \  of  the  line  tangent). 

I  100  stations  with  about  300'  per  mile  =  "         6* 

Middle.  .  .  -J  lOO        "  "        "      400"   ......         ^         8*       " 

r         (with  \  of  the  line  tangent). 
L  /  ^    *         3  '50  stations  with  about  So**  per  mile=         •*  ij*^    • 

I  L^iAver.  .  .  ^         ^^j^j^  J  qJ  ^^^  jj^^  tangent) 

Assume  also  a  stopping- place  near  B;  at  the  foot  of  the  grade,  so  that 
no  assistance  from  velocity  can  be  counted  on ; 

This  is  in  no  respect  an  unreasonably  or  improbably  irregular  distri* 
bution  of  curvature  on  such  a  line,  nor  an  unusually  large  amount  oi 
curvature  for  a  cheap  line  in  rough  country.  In  all  there  will  be  150^^ 
6oo®  +  8oo°  +  22q°=i77S®  of  curvature  on  the  ascent. 
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i&«  variooB  rates  of  cosapttiaat'i^n  for  curvature  the  grades  required 
>  fm^entP  for  various  ra^es  a<  compensation  would  be  as.  fbllow9»  as 


vhe  ttadem  will  do  .yea  to  determine  for  himself  by  a  brief  ccmpu- 

^fitloits* 

At  0.03^  per  degree,  i  ;c  -^  .1065  =:  1.6065  per  cent. 
-  ox)s     •  '.^o-f  1775  =  1.6775    "      " 

*  0.10     '        '        1.50  f  '55   -=  «-855     "      •• 

t^^.  J  the  icpography  were  sich  that  we  had  just  500  stations  in 
^«m.ch  to  rise  750  feet,  thi&  would  •nes.n.  if  we  adopted  a  compensation 
^*  o  (o  f  «r  degree  insiead  of  0.C3.  that  our  tangent  grade  (which  would 
'*ben  re/vainly  be  the  govcmmg  ^ne.  l)*caiije  we  have  adopted  a  compen- 
sation? which  wih  tisaT^iNLv  <^r».ig  the  resistance  on  curves  below  that 
DO  tangents)  will  be  greater  by  025  \yiT  cent,  or  5  lbs.  per  ton,  than  with 
Uj-  lower  rare  ot  compensition  In  otlic-  words,  in  order  to  secure  the 
vnoityv  o^  almost  wholly,  worthless  end  that  trains,  when  and  if  they 
•rt^li,  '•'.&.  stall  alwavs  on  tangent^  tnd  never  on  curves,  we  have  greatly 
.ncr-t\'>i,'1  the  cl  ances  of  ih*ir  stalling  on  tangents,  on  the  top  or  bottom 
sectior*^  of  the  grade"  at  least,  where  the  cangents  are  the  longest  ;— 
I  plain  act  oi^  folly. 

MO.  But  this  is  but  -hi.,  side  of  the  qaef  tion.  The  total  rise  in  feet 
anJ  C*c  elevat'*-  i  r.i  Mtek-mediate  points  ^ould,  under  the  various  as- 


^  ''^-v^vdng  approximately  t'le  total  degrees  of  central  angle  on  any  grade, 
M-s  tu#«  ^f.1^  to  u  :'ltiply  the  total  by  Lie  assumed  rate  of  compensation  to  find 
Ko%  mucn  lotal  elevation  will  be  ^ost  by  t'le  compensation.  The  elevation, 
4Miled  by  the  lengt*-  of  the  grude,  U'^tt  give  the  rate  by  which  the  tangent 
ina:dittum  rnu^  *  ^  increased  to  int  oduce  the  compensation. 
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sumed  rates  of  compensation,  have  to  be  as  shown  in  Table  i86;  and  it 
wdr  be  seen  that  the  middle  point  c  of  the  entire  grade  comes  at  about 
the  same  elevation  with  either  rate  of  compensation,  but  that  there  is  a 
material  difference  in  the  height  of  the  grade-line  at  the  b^inning  and 
end  of  the  middle  sections  C  and  D,  or  at  the  "  quarter  points"  of  the 
grade.  While  the  through  uncompensated  grade- line  falls  as  shown  by 
the  dotted  line,  the  effect  of  introducing  the  curve  compensation,  by 
whatever  rate,  is  to  give  a  profile  like  the  solid  line,  the  point  C  being 
from  Hi  to  38  feet  higher  than  before,  and  the  point  D  from  9  to  31  feet 
lower,  according  to  the  rate  of  compensation. 


Table  186. 

Illustrating  the  Effect  of  Different  Rates  of  Curve  Compensatioic 
TO  Modify  the  Elevation  of  Intermediate  Points  on  Long  Grade- 
Lines. 

[Based  on  the  data  of  par.  8j8  and  Fig.  185.] 


(Foot  of 
Grade.) 


B. 
C. 


D 

E  (summit). 


x-5 
Straight. 
No  compensa- 
tion. 


Rise. 

aas 
X50 
150 
saS 


Eleva- 
tion, 
o. 

aas. 

375- 

750. 


1.6065 

Tangent  Grade. 
.03  compensation. 


Rise. 

336.48 
143.65 
136.65 
334. aa 


Eleva- 
tion. 
0.00 

336.48 

379- »3 

515-78 

750. 


^        '-^775     ^ 
Tangent  Grade. 
.05  compensation. 


i     Rise. 
i     


344.18 

»37-75 
137.75 
240.38 


Eleva- 
tion. 
0.00 

344.12 

381.87 

509.62 

750- 


Tangent  Grade. 
.  xo  compensation. 


Rise. 

363.35 
135.50 
105.50 
95575 


Eleva- 
tion. 
0.00 

363.35 
388.75 
49434 
750. 


Difference  in  Resulting  Elevations  at  Various  Points  on  the  Grade^  from  tko 
Straight  Tangent  Grade, 


B  (foot  of  grade) . 
C 


c 

D 

f  (summit). . 


Conttant 

XI. 48  ft.  hightr. 

4  «3 . 

9.3a  **    lower.. 
Constant 


38.35  ft.  higher. 
13.75 "        *' 
30.76  "   lower. 


Topographical  conditions  will  sometimes  permit,  but  will  more 
usually  forbid  assummg  that  we  have  such  leeway  in  the  necessary  posi- 
tion of  the  grade,  thus  depriving  us  in  a  measure  of  the  privil^e  of  free 
choice. 

-^    B4h  Now  suppose,  on  such  a  grade,  that  the  middle  200  stations  or 
about  4  miles,  on  which  most  of  the  curvature  is  bunched,  was  so  situ- 
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ated  as  to  make  it  essential  to  rise  only  some  230  feet,  unless  consider- 
able extra  expense  were  to  be  incurred,  while  at  the  same  time  the 
'Character  of  the  line  elsewhere  was  not  such  as  to  admit  of  a  lower 
maximum  tangent  grade.  Under  these  circumstances,  which  may  fre- 
quently occur,  it  would  be  a  great  error  not  to  reduce  grade  on  curves  by 
the  full  amount  which  the  topographical  conditions  made  possible  with- 
out loss  up  to  even  o.  10  per  cent  per  degree  of  curve,  in  the  existing 
state  of  our  knowledge,  even  if  at  other  points  we  used  less.  In  tliai 
•case,  if  we  have  overestimated  the  probable  or  possible  resistance  on 
curves,  it  is  not  likely  to  do  harm,  because  the  large  amount  of  curva- 
ture and  small  amount  of  tangents  will  enable  any  excess  of  resistance 
in  the  latter  to  be  equalized  by  momentum,  whereas  if  we  have  under- 
estimated the  curve  resistance  a  similar  effect  is  not  possible,  or  at  least 
not  as  fully  possible,  on  account  of  the  greater  length  of  curves. 

On  the  upper  and  lower  sections,  where  tangents  prevail  and  curves 
are  the  exception,  the  opposite  principle  prevails.  If  the  curve  compen- 
sation be  too  little  it  will  be  equalized  easily  enough  by  momentum  on 
■short  and  infrequent  curves,  so  that  the  result  will  be  the  same  in  effect 
as  if  the  balance  were  exact. 

842.  Under  the  circumstances  of  the  example  just  considered,  as- 
suming the  middle  part  of  the  grade  to  be  fixed  as  just  assumed,  the 
proper  course  to  pursue  with  the  lower  part  of  the  grade  would  be  to 
•ease  its  rate  a  little,  if  circumstances  permitted  doing  so  at  little  or  no 
expense;  otherwise,  to  reduce  its  virtual  rate  by  the  simple  exp)edient 
of  removing  the  stopping  point  at  the  foot  of  the  grade  some  distance 
from  it,  so  as  to  ensure  gaining  something  by  momentum.  A  speed  of 
5^5  miles  per  hour  at  the  foot  of  the  grade  reduced  to  10  miles  per  hour 
at  Cwill  (Table  118)  ensure  a  gain  from  surrendered  energy  of  22.20  — 
3.55  =  18.65  vertical  feet  (see  Fig.  185),  which  will  reduce  the  grade  on 

the  first  150  stations  by  — —  =0.124  per  cent,  and  so  secure  an  equality 

with  the  virtual  grade  of  the  next  section  above,  even  with  the  lowest 
possible  rate  of  curve  resistance.  The  curve  compensation  on  this  lower 
section  should  in  any  case  be  small,  whatever  it  may  be  on  the  middle 
section  just  above. 

843.  On  the  upper  section  DE,  assuming  the  lower  and  middle  sec- 
tion to  have  been  fixed  as  above,  an  effort  will  naturally  be  made  to 
lengthen  the  line  a  little  at  the  upper  end  at  the  expense  of  a  moderate 
amount  of  distance  and  curvature,  so  as  to  give  a  gradient  DF  instead 
of  DE^  Fig.  185  ;  but  if  this  be  not  possible,  the  disadvantage  will  not  be 
very  serious.    Our  case  will  be  this :   By  virtue  of  an  excess  in  rate  of 
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curve  compensation  we  have  the  broken  virtual  gradient  ACDE  in- 
stead of  the  straight  grade  BE,  which  is  of  course  preferable.  The  dis> 
advantage  at  the  lower  end,  which  would  naturally  be  the  most  serious 
(par.  828),  since  it  carries  our  virtual  gradient  above  the  grade-line  LE, 
which  we  desire,  we  have  neutralized  by  momentum.*  The  disadvan- 
tage at  the  upper  end,  since  it  merely  carries  our  profile  a  little  bc!ow 
the  grade-line,  will  in  great  measure,  if  not  entirely,  neutralize  itself  by 
momentum. 

In  this  way  we  have  done  the  best  which  can  be  done  to  avail  ourselves 
;>f  every  chance  in  our  favor,  whereas  by  assuming  any  hard-and-fast  rule 
whatever,  and  then  following  it  blindly  (as  we  might  be  justified  in  doing 
if  we  knew  it  was  correct),  we  are  certain  to  lose  something,  and  may  lose 
a  good  deal. 

844.  Our  practical  conclusions  as  to  rate  of  curve  compensa- 
tion, therefore,  may  be  summarized  as  follows: 

1.  With  short  grades  or  under  favoring  topographical  condi- 
tions compensate  as  liberally  as  possible  up  to  a  maximum  at 
special  points  of  o.io  per  cent  per  degree. 

2.  Where  speed  may  sometimes  be  very  low,  and  hence  in- 
variably on  or  very  near  to  known  stopping-places,  this  maxi- 
mum rate  appears,  with  our  present  knowledge,  none  too  much. 
In  general,  however,  0.05  per  cent  per  degree  (=  i  lb.  per  ton) 
is  an  ample  equivalent  for  curve  resistance,  and  for  fast  trainsr 
alone  probably  0.02  to  0.03  per  cent  (=  0.4  to  0.6  lb.  per  ton)» 
is  sufficient  to  balance  the  resistance. 

3.  On  sections  where  curves  largely  predominate  over  tan- 
gents it  is  particularly  desirable  to  have  ample  compensation,  and 
if  excessive  it  will  do  least  harm.     On  the  contrary, 

4.  On  sections  where  the  amount  of  curvature  is  small  it  is  less 
important  to  have  full  compensation,  and  if  excessive  it  will  do^ 
most  harm. 

5.  When  the  rate  of  compensation  can  only  be  increased  at  the 
CERTAIN  cost  of  a  corresponding  increase  in  the  rate  of  tangent 
grades  (making  very  sure  that  it  is  certain,  and  not  an  over-hasty 

*  The  word  "  momentum"  here  and  elsewhere  is  used  in  a  somewhat  un- 
scientific way,  to  correspond  with  the  popular  use  of  the  word.  The  scientist 
will  not  be  confused  thereby,  while  the  average  reader  is  assisted. 
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conclusion  from  inexperience  or  lack  of  care),  no  larger  rate  than 
we  feel  practically  certain  will  be  required  to  balance  the  curvo 
resistance  (0.03  to  0.04)  .should  be  chosen. 

Otherwise,  we  are  committing  the  folly  of  making  a  certain 
addition  to  the  grade  in  one  place,  to  avoid  one  in  another  place 
which  is  merely  problematical. 

6.  On  any  minor  gradients  where  the  curvature  is  not  suffi- 
cient to  bring  the  virtual  profile  up  to  the  maximum  it  is  not 
important  to  compensate  for  curvature  at  all,  although  it  is  gen- 
erally as  well  to  do  so,  especially  at  points  where  to  do  so  will 
slightly  reduce  the  cost  of  construction,  as  is  very  apt  to  be  the 
case  on  long  curves. 

When  not  compensated,  the  curvature  merely  has  an  equiva- 
lent effect  to  a  slight  undulation  of  gradient  (Class  A  of  rise  and 
fall,  par.  438)  which  produces  no  shock  to  the  train  and  so  is 
not  a  measurable  disadvantage. 

7.  It  is  not  in  the  least  essential  or  important  to  precisely 
adapt  the  compensation  to  the  exact  length  of  each  curve.  The 
reduced  rate  may  as  well  as  not  begin  and  end  at  the  nearest  even 
station,  and  may  be  made  a  little  less  on  one  curve  and  a  little 
more  on  one  immediately  above  if  a  horizontal  slice  of  a  foot  or 
more-may  thereby  be  taken  off  a  high  fill  on  the  tangent  connect- 
ing them,  but  never  so  as  to  cause  the  grade  to  rise  above  the  uniform 
grade-line, 

8.  Curves  immediately  below  a  known  stopping-place  for  all 
trains  need  not  and  should  not  be  compensated  at  all. 

9.  The  rate  of  compensation  should  be  uniform  per  degree 
for  all  degrees  of  curvature,  or  in  no  case  made  greater  for  the 
sharper  curves.  It  may  even  be  made  less  for  curves  of  over  10° 
[par.  335  (9)].  If  the  rate  be  reduced  one  half  for  the  excess 
over  10°,  making  the  compensation  for  a  16°  curve  thirteen  times 
that  for  a  i**  curve,  it  will  certainly  lead  to  no  bad  results,  although  ' 
a  rather  rough  rule. 

This  is  directly  contrary  to  the  usual  practice,  which  is  to  increase  the  rate 
of  compensation  with  the  sharpness  of  the  curve,  if  anything;  but  this  oractice 
rests  upon  the  assumption  which  we  have  seen  to  be  the  direct  contrary  of  the 
truth  (par.  321  et  a/.),  that  the  curve  resistance  increases  with  the  degree  of  the 
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curv«.  The  results  of  experience  on  the  New  York  elevated  lines  and 
numerous  others  with  very  sharp  curves,  both  of  standard  and  narrow  gauge,  is 
enough  to  disprove  this,  confirmed  as  it  is  very  directly  by  the  indications  of 
theory. 

lo.  Since  we  have  seen  in  Chap.  VIIL  (par.  330-335)  that 
there  is  no  reason  to  believe  that  curve  resistance  increases  per 
ton  with  the  length  of  the  train,  or  even  (appreciably)  with  the 
type  of  engine  (par.  285  et  seq,)  there  is  no  reason  for  varying  the 
compensation  because  of  the  grades  or  length  of  train,  except  for 
this — that  it  is  usually  easier  to  spare  the  elevation  for  a  liberal 
rate  of  compensation  with  low  grades  than  with  high  ones.  It 
is  therefore  proper  to  do  so. 
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CHAPTER  XIX. 

THE   LIMIT   OF    MAXIMUM   CURVATURE. 

849.  Although  badly  adjusted  grades  have  a  more  senous 
effect  on  operating  expenses,  there  is  no  detail  connected  with 
location  which  has  so  great  an  effect  on  the  cost  of  construction 
as  that  which  we  are  about  to  consider — nor  any  in  which  the  ten- 
dency is  so  notable  to  go  to  one  extreme  or  the  other,  without 
any  very  definite  or  defensible  reasons.  It  is  evident  that,  while 
circumstances  will  often  justify  and  require  the  use  of  very  sharp 
curvature  or  of  very  easy  curvature,  they  will  in  no  case  either 
justify  or  require  that  conclusions  should  be  jumped  at  in  some 
such  man  net  as  that  sketched  in  par.  245. 

846.  Moreover,  it  may  be  again  repeated,  and  cannot  be  too 
fully  recognized  and  clearly  borne  in  mind,  that  both  the  amount 
and  radius  of  curvature,  like  the  amount  and  rate  of  grades,  is 
even  more  dependent  upon  study,  care,  and  skill  than  on  topog- 
raphy. There  exists,  too,  a  most  dangerous  tendency  to  use 
more  and  sharper  curvature  than  is  at  all  necessary  in  country 
of  some  difficulty,  and  less  and  easier  curvature  than  is  at  all 
expedient  in  country  of  no  difficulty,  or  in  country  whose  only 
difficulty  comes  from  trying  to  hold  close  to  an  air-line  (Chap. 
XX.).  Errors  of  this  kind,  resulting  merely  from  lack  of  care 
or  skill,  are  especially  apt  to  lead  to  the  use  of  absurdly  sharp 
curvature  if  one  has  imbibed  the  notion  that  easy  radii  are  unim- 
portant. 

847.  Recognizing  these  dangers,  we  proceed  to  analyze,  as 
nearly  as  may  be,  the  causes  which  fix  the  advisable  limit  of 
maximum  curvature  and  the  cost  of  exceeding  it.  We  have 
seen  (par.  343)  that  these  causes  may  all  be  separated  under  the 
two  following  heads,  sharply  defined  from  each  other: 
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First.  The  inherently  greater  costliness,  not  of  curvature 
measured  by  degrees,  but  of  sharp  curvature  instead  of  easy 
CURVATURE /i^r  approximately  the  same  number  of  degrees.  In  other 
words,  the  greater  wear  and  tear  of  track  and  rolling-stock,  con- 
sumption  of  fuel,  danger  of  accident,  loss  by  decreased  speed, 
etc.,  which  results  from  using  loo  feet  of  io°  curvature  instead 
of  I  coo  feet  of  i°  curvature  for  deflecting  the  line  through  a  cen- 
tral angle  of  io°,  or  from  using  900  feet  of  10*',  and  550  feet  of 
tangent  at  each  end,  for  deflecting  through  an  angle  of  90°,  as  in 


Fig.  187. 

[There  is  a  certaiQ  Ion  of  distance,  aa,  in  using  the  sharper  Instead  of  easier  cnnre, 
not  referred  to  in  the  text.    See  par.  859.] 


which  i» 


Fig.  187,  instead  of  using  1800  feet  of  5°  curve  and  oniy  50  feet 
of  tangent,  as  in  Fig.  186. 

Secondly.  The  limiting  effect  of  sharp  curvature  on  the 
weight  and  length  of  trains,  provided  it  be  sharp  enough  to  have 
such  effect.     Some  is,  and  some  is  not. 

848.  In  other  words,  we  are  here  met,  upon  the  threshold  of 
the  subject,  with  a  distinction  precisely  analogous  to  that  which 
we  have  already  found  (par.  361)  to  exist  in  the  case  of  gradients. 
All  grades,  without  distinction  and  wherever  situated,  entail  a 
certain  additional  expense  per  train  passing  over  them;  and  in 
addition  to  this  the  highest  rate  of  grade  entails  a  certain  and 
much  greater  expense  which  does  not  appear  at  all  in  the  ex- 
penses per  train-mile  (except  as  it  may  tend  to  decrease  them  by 
shortening  trains),  but  solely  in  an  increase  in  the  number  of 
trains.  In  like  manner,  all  curves,  without  distinction,  entail  a 
certain  additional  expense  per  train  passing  over  them  for  every 
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degree  of  the  curve,  and  this  cost,  it  may  be, — or  may  not  be, — 
increases  rapidly  with  the  sharpness  of  the  curve;  but  in  addi- 
tion to  this,  the  sharpest  curve  (or  curves)  on  the  line,  if  it  be 
sharp  enough^  ^\\\  have  the  further  effect  of  limiting  the  weight 
and  length  of  trains.  In  fact,  if  made  sharp  enough,  it  will  so 
severely  limit  the  weight  of  trains  as  to  make  it  impossible  to 
run  any  trains  at  all. 

At  a  certain  definite  radius,  therefore,  the  expense  and  loss 
arising  from  short  radii  take  a  sudden  jump.  The  inherent 
cost  per  train-mile  per  degree  of  sharp  instead  of  easy  curvature 
continues  on  as  before,  and,  in  addition  thereto,  there  is  the 
large  additional  expense  caused  by  the  limiting  effect  of  any 
shorter  radius  upon  the  weight  of  trains. 

849.  It  is  plain  that  the  point  at  which  this  sudden  jump  will 
or  may  occur  is  intimately  connected  with  and  depends  upon 
the  rate  of  the  maximum  grade,  because  the  higher  the  grade 
the  greater  the  resistance  on  a  tangent,  and  hence  the  sharper 
the  curve  which  may  be  used  (i.e.,  which  it  is  possible  to  use)  on 
levels  or  minor  gradients  without  any  limiting  effect  on  trains. 
Hence  the  shorter  the  trains  which  can  be  hauled  independent 
of  the  sharpest  curve,  the  shorter  the  radius  which  may  be  freely 
used  on  levels  or  minor  gradients  without  affecting  the  number 
of  trains  required  for  a  given  business. 

850.  Now,  just  as  in  the  case  of  gradients,  this  distinction 
between  these  diverse  sources  of  expense  is  one  which  must  be 
carefully  kept  in  mind  if  any  correct  and  intelligent  decision  as 
to  the  limit  of  maximum  curvature  is  to  be  reached. 

In  the  first  place,  it  needs  no  great  effort  of  mind  to  perceive 
that  the  first  item  mentioned  above,  the  inherent  costliness  of 
sharp  curvature, — that  portion  which  is  visible  in  increased  wear 
and  tear  and  expenses  per  train-mile, — affords  no  ground  for  the 
fixing  of  any  arbitrary  and  inflexible  standard  or  limit,  noi 
should  it  be  considered  or  allowed  to  have  any  weight  whaTt 
EVER  in  ascertaining  at  what  radius  to  fin  that  limit.  For,  mak- 
ing for  a  moment  the  exaggerated  estimate  that  the  cost  of 
curvature  per  degree  increases  as  the  square  of  the  degree  of 
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the  curve,  it  may  easily  be,  and  often  is  the  case  at  certain 
points,  that  the  cost  of  construction  will  vary  as  the  cube  of  the 
radius,  and  hence  a  sudden  sharp  ravine  or  rocky  spur  might 
justify  and  require  a  12°  or  15®  curve  for  this  account  alone, 
although  3°  or  4°  curves  were  the  maximum  on  all  the  rest  of 
the  line.  But  what  we  then  require  to  determine  is:  Will  any 
such  curve  have  the  further  effect  of  limiting  the  weight  of  trains 
over  the  whole  line,  or  injuriously  restricting  speed  ?  For  in 
that  case,  plainly,  a  large  additional  expenditure  will  be  justifi* 
able  to  increase  its  radius. 

851.  This  latter  expenditure  does  not  vary  with  the  number 
of  curves,  as  does  the  wear  and  tear,  but  is  a  certain  fixed 
amount,  which  can  alone  be  used  to  take  out  such  curves,  how- 
ever many  or  few  they  may  be,  and  must  be  distributed  to  one 
curve  or  to  fifty,  according  to  their  number.  This  fact  alone  is 
sufficient  to  show  the  essential  dissimilarity  between  it  and  the 
sum  which  represents  the  direct  or  inherent  disadvantage  of 
using  short  instead  of  long  radii.  As  the  latter  is  always  so 
much  per  sharp  curve,  or  per  degree  of  sharp  curvature,  it  always 
has  its  effect — much  or  little,  as  the  case  may  be — on  the  justifi- 
able  expense  to  increase  the  radius  of  each  particular  curve,  for 
it  is  to  be  added  in  each  case  to  the  prpportion  for  that  curve  of 
the  estimated  value  of  avoiding  any  limiting  effect  from  its 
radius;  but  it  does  not  form  an  element  in  fixing  the  point  at 
which  limiting  effect  begins,  and  hence  should  be  allowed  no 
weight  whatever  in  ascertaining  that  limit. 

All  this  seems  clear  enough  when  the  attention  is  specially 
directed  to  it,  but,  as  with  many  other  problems  which  advance 
from  simple  premises,  it  requires  a  constant  effort  of  the  mind 
to  keep  it  always  in  view.  Hence,  although  it  has  no  real  or 
necessary  connection  with  our  present  subject,  we  may  first 
briefly  consider 

THE    INHERENT    COSTLINESS  OF   SHARP   CURVATURE. 

892.  For  the  consideration  of  this  question  all  actual  or  possible  lim- 
iting effect  from  curvature  on  the  length  or  speed  or  easy  riding  of  trams, 
or  the  use  of  any  desired  type  of  locomotive,  must  be  disregarded.   Such 
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injurious  effect  as  the  sharpest  curves  may  have  on  these  details*  if  any, 
is  another  matter.  The  question  is  simply — as  between  the  two  methods 
shown  in  Figs.  186,  187 — of  turning  an  angle  of  90®  within  a  distance 
of  1900  feet  of  track  :  Which  adds  the  most  to  the  operating  expenses 
per  train  due  to  that  1900  feet — the  method  of  Fig.  186,  showing  1800 
feet  of  5**  curve  and  50  feet  of  tangent  at  each  end,  or  that  of  Fig.  187, 
with  900  feet  of  10°  curve  and  500  feet  of  tangent  at  each  en^'  ? 

853.  Rigorously  excluding  all  thought  of  possible  limiting  effect 
from  the  mind,  it  is  very  difficult  to  see  reasons  why  the  inherent  cost  of 
curvature,  per  train-mile  per  degree,  should  be  in  the  least  increased  by 
using  short  instead  of  long  radii,  i.e.,  by  using  100  ft.  of  10°  curve  instead 
of  1000  ft.  of  i^  curve,  to  cover  the  same  central  angle.  The  wear  and 
cost  of  rails  appear  from  superficial  investigations  (the  writer's  among 
others:  see  par.  317)  to  indicate  that  rail  wear  increases  faster  than— or 
even  (as  the  writer  once  suggested)  as  the  square  of — the  degree  of 
curvature ;  but  this  is  a  purely  deceptive  appearance,  due  to  the  fact  that 
the  rate  of  wear  increases  as  the  rails  become  worn  to  "  fit  the  flange" 
(par.  338),  and  thus  expose  a  greater  area  to  rubbing  friction.  It  is  plain 
that  at  any  given  date  in  a  large  lot  of  rails  laid  at  the  same  time  those 
on  the  sharper  curves  will  have  fulfilled  a  greater  proportion  of  their  total 
life,  and  hence  will  -  have  begun  earlier  to  wear  more  rapidly.  From  a 
more  correct  comparison  of  all  the  data  it  appears  rather  as  if  both  curve 
resistance  and  rail  wear  (and  hence  fuel  consumption)  increased  more 
slowly  instead  of  faster  than  the  degree  of  the  curve  (par.  311).  If  so, 
the  total  RAIL  WEAR  caused  by  lo''  of  central  angle  will  be  less,  rather 
than  more,  on  a  10°  curve  than  on  a  i**  curve.  While  this  cannot  as  yet 
be  positively  asserted,  it  may  be  regarded  as  certain  that  the  balance  is 
at  least  even. 

894.  It  may  with  far  more  certainty  be  claimed  that  the  cost  of  main- 
tenance OF  road-bed  and  track  is  considerably  decreased,  per  de- 
gree of  central  angle,  by  the  use  of  short  radii,  because  a  good  portion  of 
it  is  nearly  constant  per  100  feet  of  curve,  regardless  of  radius,  such  as 
the  extra  cost  of  lining,  maintaining  uniform  and  proper  elevation,  and 
the  shorter  life  of  ties,  in  order  that  they  may  be  capable  of  sustaining 
tlie  lateral  reaction  of  the  rails,  which  latter  is  theoretically  (although 
probably  not  quite  practically)  the  same  on  all  curves  (par.  311). 

It  would  be  a  most  liberal  estimate  to  assume  that  the  additional  cost 
per  station  for  maintaining  road-bed  and  track  due  to  curvature  increases 
as  the  square  root  of  the  degree  of  curvature,  making  it  3.16  times  as 
much  per  100  ft.  of  line  on  a  10°  curve  as  on  a  1°  curve,  or  makmg 
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^he  additional  cost  due  to  A*  of  central  angle  compare  as  i.o  on  a  i^ 
curve  to  3.16  on  a  10°  curve.  This  entire  item  is  a  small  one,  but  so  far 
AS  it  goes  it  is  distinctly  favorable  to  the  use  of  sharp  instead  of  easy 
curvature. 

895.  Figs.  186,  187  are  literal  copies  of  diagrams  which  the  writer 


Fig.  187. 

submitted  to  two  or  three  of  the  most  thoughtful  practical  road-masters 
of  his  acquaintance  for  an  opinion  as  to  probable  comf>arative  main- 
tenance expenses.     The  reply  of  one  of  them  was  as  follows : 

**  Assuming  a  tie  to  last  8  years  on  tangent  it  will  last  about  6  years  on  a  10* 
•curve,  so  as  to  keep  gauge  safe,  and  we  will  say  7  years  on  the  5'  curve.  Then— 
for  10"  line^Co^x  of  ties  for  eight  years  on  looo-ft.  ungent, 

500  ties  at  sects., $25000 

450  ties  on  900  ft.  of  lo**  curve  at  50  cts.  =  $225  for  6  years, 

=  for  8  years, 300  00— $550  00 

For  5°  line — Cost  of  ties  for  8  years  on  loo-ft.  ungent,  50 

ties  ai  50  cts 25  00 

^00  ties  for  1800  ft.  of  5*  curve,  at  50  cts.  =  $450  for  7  years 

=  for  8  years, 514  30--$539  3© 

**  Therefore  there  is  a  saving  of  $10.70  at  the  end  of  8  years  in  favor  of  the 
^ '  line,  and  we  may  conclude  that  the  maintenance  of  line  and  surface  will  bear 
the  same  proportion  as  ties. 

"According  to  this  figuring  there  is  a  saving  of  about  2  per  cent' in  main- 
tenance in  taking  the  5**  line.  This  is  small,  and  in  looking  at  the  two  lines  in 
-all  their  bearings  I  believe  the  lo"  line  is  the  preferable  one  for  maintenance,  as 
-on  it  we  get  more  tangent  than  curve,  while  the  5**  for  the  same  distance  is 
nearly  all  curve  and  very  little  tangent." 

The  fallacy  in  the  first  part  of  this  estimate,  which  was  perceived  but 
not  located,  lies  in  assuming  that  a  5*  curve  will  only  dimmish  the  Use 
of  a  tie  half  as  much  as  a  lo"*  curve:  which  is  hardly  so,  the  flange  pres- 
-su re  being  the  same  on  both.     Moreover,  the  extra  work  of  Imine  and 
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^unacing'  is,  still  more  nearly,  so  much  per  lineal  foot  of  curve,  regardless 
of  the  radius. 

856.  The  wear  and  tear  of  wheels  and  running  gear  of  rolling- 
stock  will  naturally  follow  the  same  general  law  as  the  rail  wear,  so  that 
It  may  be  considered  to  vary  directly  as  the  degree  of  curvature,  remain- 
;i  g  constant  per  degree  of  central  angle. 

867.  Moreover,  the  total  cost  of  repairs  of  rolling>stock  and  track,  for 
those  items  which  are  at  all  liable  to  be  affected  by  the  wear  and  tear 
and  loss  of  power  on  curves,  is  very  small,  as  thus : 

Per  cent  of 
total  expensetL 

Engines^  19  per  cent  only  of  the  total  cost  of  repairs  appears  to 
vary  with  curvature  and  grades  (Table  85);  19  per  cent  of  5.6 
per  cent  (Table  80), =       1.07 

Cars  (Table  86),  23  per  cent  appears  to  vary  as  above;  23  per  cent 

of  lo.o  per  cent  (Table  80) =    •  2.30 

^aiTr,  say  50  per  cent  of  2.0  per  cent, =       i.oo 

J^uil^  say  10  per  cent  of  7.6  per  cent =       0.76 

A  total  per  cent  of  only 5.13 

Thus  only  about  5  per  cent  of  the  total  operating  expenses  is  likely  to 
be  affected  at  ail  by  curvature,  and  a  good  part  of  that  only  slightly,  and 
a  good  part  of  what  remains  by  sharp  and  easy  curvature  of  equal 
amount  nearly  equally. 

858.  It  is  also  to  be  remembered  that  sharp  curves  lengthen  short 
TANGENTS,  as  is  clearly  brought  out  by  Figs.  186,  187 — ^an  advantage 
which  facilitates  what  would  otherwise  be  impossible,  the  use  of  easy 
transition  curves  (see  Index),  and  hence  may  be  made  to  greatly  decrease 
the  unavoidable  shock  in  entering  and  leaving  curves. 

859.  The  effect  of  a  change  of  radius  on  the  total  length  of  the 
LINE,  although  apparently  pertinent,  has  no  real  bearing  on  this  ques- 
tion. The  use  of  sharp  curvature  always  increases  the  length  of  the  line 
between  the  same  tangents  by  the  amount  aa.  Fig.  187,  and  has  besides 
a  marked  further  tendency  both  to  increase  the  length  of  the  line  and  to 
increase  the  degrees  of  central  angle,  because  of  the  differences  of  loca- 
tion which  naturally  result.  But  the  disadvantage  of  this  extra  length 
and  curvature  is  a  matter  for  separate  estimation,  because  it  is  not  an 
essential  and  unavoidable  feature  of  a  mere  change  of  radius,  and  hence 
does  not  directly,  although  it  commonly  will  indirectly,  affect  the  deci- 
sion in  favor  of  using  easy  curvature.  In  fact,  although  it  rarely  occurs 
in  practice,  it  is  not  in  the  nature  of  things  impossible,  that  the  use  of  a 

41 
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shorter  radius  should  result  in  a  decrease  of  both  distance  and  degrees 
of  central  angle.  On  a  small  scale  it  very  frequently  does  so.  in  the  man* 
HrT  outlined  in  Fig.  188. 


Fig.  188. 


^*.^*-'^ 


860t  On  the  other  hand,  it  may  well  happen  that  the  adoption  of  ft 
location  adapted  to  short  radii  would  double  the  amount  of  curvature 
and  that  the  estimated  cost  of  this  would  be  more  than  the  estimatecf 
saving  on  construction.  In  that  case  the  short  radii  would  not  be  useci 
but  they  would  be  abandoned,  not  because  of  the  sharpness  of  the  curv- 
ature, but  because  there  was  so  much  of  it. 


Fig.  189. 

861i  The  loss  or  gain  in  distance  by  connecting  any  two  given  tangents  vtif^ 
one  curve  instead  of  another.  Fig.  189,  may  be  very  simply  deurmined  :.s 
follows; 

To  DETERMINE  THE  DIFFERENCE  IN  LENGTH  OF  LINE  via  ANY  TW^ 
CURVES  OF  DIFFERENT  RADII,  CONNECTING  THE  SAME  TANGENTS: 

Let  /  =  length  of  longer  curve,  of  /?",  with  tangents  T\ 
"   /'  -      ••      ••  shorter     "       *'  £)'•,     "         "        7". 
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IDT 
Then  geometrically  'p^'jy^-j^*   >^  ^c  assume,  as  for  all  practical   pur- 
poses we  may, — if  curves  of  over  8*  or  lo"  are  run  in  with  5o>foot  chords, — that 
the  degree  of  curvature  is  directly  as  the  radius. 

Then  /'  =§  /  and  7"  = -7;  r-Z"  =  (i  -  f;)  T. 

Letting  L  =  the  length  via  any  one  of  the  sharper  curves  shown  in  Fig.  189, 
from  tangent-point  to  tangent-point  of  any  curve  of  longer  radius  (from  T  to 
7*)  we  have 

Z  =  /'.f2(7'-7")=^/+27'(i-^). 

D'^D 

But  the  value  of  2  r  —  /  for  a  />"*  curve  is  to  its  value  for  a  i'  curve  as  — . 

D 
Consequently,  tabulating  (2  7'—  /)  for  a  i*  curve,  we  have  as  the  difference  in 
the  length  of  the  line  via  any  two  curves  ofD  and  D  degrees^  connecting  the  same 
tangents  : 

=  tabular  number  X  -p:  X 


=  tabular  number  X 


D^     D' 
D^  -^D 
DD 


=  tabular  number  X    ^,        of  the  two  degrees  of  curvature. 

862i  Table  187  gives  such  a  tabulation  for  angles  differing  by  i*"  up  to  130*. 
The  *'  tabular  number"  is  simply  the  difference  between  the  length  of  a  i* 
curve  of  any  given  central  angle  and  the  lengths  of  its  tangents.  It  is  there- 
fore given  for  any  angle  whatever  by  the  formula 

7*=  tan  i/X  5730  X  2  -  100/; 

ir  which  T  ■=■  tabular  number  for  Table  187, 

/  =  intersection  angle  in  degrees. 

The  problem  is  rarely  one  of  practical  importance,  since  two  curves  of  con- 
siderable difference  in  radius  rarely  connect  the  same  tangents,  but  is  some- 
times convenient  for  determining  the  effect  of  minute  changes.  For  the  two 
:  urves  shown  in  Figs.  186,  187,  we  have — 

Tab.  no.  for  90*  (Table  187)  =  2459.3  X  A  (■~^)  =  246  feet  loss  of  distance 
by  the  10'  curve. 
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Table  187. 

DiFFBRENCE     IN     LENGTH     OF     LiNE  vi^    ANY     TwO    CURVES    OF    DIFFERENT 

Radii,  connecting  the  same  Tangents. 

[To  determine  the  required  diJference,  multiply  the  tabular  number  below,  corresponding 

to  the  given  central  angle  by  the    r.  .        of  the  two  degrees  of  curvature.] 


0 

1 

2 

3 

4 

5 

6 

7 

8 

9 

o« 

O.OG 

0.00 

o.oe 

0.08 

o.x6 

0.32 

0.56 

0.88 

i.3« 

X^ 

xo» 

9.56 

3.40 

4.42 

5.62 

7.0a 

8.64 

10.50 

xa.6o 

14.98 

lf.69 

ao» 

ao.6 

93.8 

27.4 

31.4 

35.8 

40.4 

45.6 

5X.9 

57.9 

^6 

3o' 

70.6 

78.C 

86.0 

94.3 

103.4 

X13.3 

X33.4 

134.9 

145.8 

158.0 

40« 

170.8 

184.4 

198.8 

9x4.0 

399.8 

346.6 

364.3 

383.6 

302.0 

399.4 

50» 

343-6 

365.8 

389.0 

4x34 

438.8 

465.4 

493 -o 

53X.8 

559.0 

583-4 

6o» 

6t6.o 

tico 

685.4 

799.3 

760.6 

800.4 

841.8 

884.8 

939.4 

97S.8 

7o« 

1023.8 

1073.8 

1x95.6 

1179.4 

1235.3 

1393.0 

13530 

14x5. a 

1479.6 

1546-4 

80" 

1615.4 

1687.9 

1761.4 

1838.4 

1918.0 

3006.0 

2086.0 

3x74.4 

3366.3 

9361.0 

90" 

2459-4 

3561.0 

<666.4 

2775.6 

2888.6 

3005.6 

3136.8 

3952.4 

3383.4 

3517.* 

100® 

3656-4 

3801.9 

3951. 0 

4106.4 

4967.2 

4434.0 

4607.0 

4786.4 

4979.4 

51^.4 

XIO« 

5365.6 

5573-4 

5789.2 

6013.2 

6245.8 

6487.6 

6738.8 

6999.8 

7971.4 

7S54-0 

xao* 

7848.0 

This  labie  is  NOT  correct  to  the  nearest  tenth,  but  only  to  the  nearest  even  two^tendis. 
As  a  certain  small  fraction  only  of  tnv^  tabular  number  is  to  be  taken,  the  error  was  not 
deemed  of  enough  moment  to  require  recomputation.  The  table  gives  merely  the  differ- 
ence between  the  length  of  the  two  tangents  to  a  i°  curve  and  the  length  of  its  arc,  far 
any  given  central  angle. 


863i  Precisely  this  same  method  of  analysis  will  enable  ns  to  determine  at 
once  the  difference  between  the  radius,  long  chord,  middle  ordinate,  tangent; 
or  any  other  function  of  any  two  similar  curves  if  we  know  the  value  of  the 
same  function  for  a  sknilar  1°  curve.  Thus  the  difference  between  the  radi!  ^^ 
a  ^  and  lo*  curve  is 


and  jfctvveen  a  7° and  8° 


S7S0  X  ^^=  573.0  feet; 
5730  X  "l^  =  T6^=  '<»-3  feet- 


864.  From  all  the  considerations  which  have  been  suggested 
together  we  may  perhaps  assume  that  the  inherent  cost  of  curv- 
ature per  train-mile  is  independent  of  the  radius,  or  at  least  does 
not  increase  appreciably  with  the  sharpness  of  the  curve,  and  this 
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view  simplifies  a  decision  as  to  the  limit  of  radius.  But  whether 
this  view  be  entirely  corrector  not  is  a  matter  of  perfect  indiffer- 
ence for  deciding  the  problem  immediately  before  us,  as  it  is 
hoped  has  been  made  perfectly  clear. 

Dismissing,  therefore,  from  our  minds<his  confusing  and  irrel- 
evant question,  we  will  now  confine  our  attention  exclusively  to 
the  LIMITING  EFFECT  of  curvature  as  the  only  cause  which  justi* 
fies  the  fixing  of  any  arbitrary  limit  whatever  to  the  sharpness 
of  curves. 

THE  LIMITING   EFFECT   OF   CURVATURE, 

865.  Curvature  may  have  a  limiting  effect  in  three  ways  : 

1.  It  may  forbid  the  use  of  certain  types  or  weights  of  en- 
gines, or  so  impede  it  as  to  make  it  practically  inexpedient.  The 
extent  to  which  this  cause  does  or  may  operate  has  been  already 
considered  (par.  285  et  seg,)  and  found  to  be  small. 

2.  It  may  impede  the  running  of  trains  at  high  speeds  by  the 
necessity  of  frequently  checking  speed  or  maintaining  a  low  rate 
of  speed  for  considerable  distances  when  the  intervals  between 
the  sharper  curves  are  small. 

3.  It  may  compel  the  hauling  of  shorter  trains  by  its  addition 
to  curve  resistance. 

The  second  cause  has  been  already  considered  from  the  me- 
chanical side  (in  par.  268  ei  seq,)  and  found  to  appreciably  affect 
passenger  trains  alone. 

866.  As  a  business  question,  the  effect  which  we  there  saw 
sharp  curves  to  have  on  the  safe  speed  shows  their  use  to  be  on 
many  roads  of  heavy  passenger  traffic  a  consideration  of  extreme 
importance,  justifying  and  requiring  an  extremely  low  limit  of 
curvature.  Nevertheless,  under  average  conditions,  the  same 
facts  show  it  to  be  one  of  minor  importance. 

867.  It  depends  chiefly  on  a  road  of  any  given  character  on  the 
amount  and  disposition  of  the  sharp  curvature.  Thus  on  the  ele- 
vated railways  of  New  York,  with,  perhaps,  the  heaviest  passen- 
ger traffic  in  the  world,  a  few  excessively  sharp  curves  are  used, 
such  as  those  shown  in  Figs.  189,  190,  191.     These  are  not  found 
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I*  ■■'*»•♦, 


Pig.  189.— Rbvsrskd  Cuktss  op  90  Pbkt  Minimum  Radius  for  Turning  Right  Akglbs  oh 
Manhattan  Railway,  Sixth  Avb.  Link. 


There  are  four  right-angled  turns  on  the  Sixth  Avenue  line  similar  in  substance  to 
Fig.  189.  In  order  to  be  able  to  turn  within  the  stf^t  limits  short  reversed  curves  were 
introduced,  making  the  total  of  the  central  angles  154"  34',  or  44"  54'  over  the  necessary 
right  angle.  The  dotted  curve  of  aoo  feet  radius  (or  about  29**  instead  of  63*),  shows 
with  how  little  encroachment  on  private  property  the  radius  could  be  more  than  doubled. 
In  Fig.  190  the  dotted  alignment  would  save  212"  30'  — 144*  =  68"  30',  besides  neariy 
doubling  the  radius.  About  800  trains  per  day  pass  around  these  curves.  The  shortest 
interval  or  '*  headway"  between  trains  is  only  %  minute  on  the  Third  Avenue  line  and  \\^ 
minutes  on  the  Sixth  Avenue  line,  during  the  busiest  hours.  Counting  both  curves  to- 
gether, more  than  one  third  as  many  passengers  pass  over  them  per  year  as  ther'^  are  who 
enter  all  the  trains  of  all  the  125,000  miles  of  railway  in  the  United  States.  The  gross 
earnings  per  mile  mount  up  to  $230,000,  and  the  operating  expenses  to  $125,000. 

The  property  on  the  comers  which  is  cut  by  the  dotted  curves  is  in  no  case  particularly 
valuable,  and  $20,000  or  $30,000  would  have  been  the  greatest  net  loss  which  would  be 
likely  to  result  from  substituting  any  one  of  the  dotted  curves  for  the  constructed  curve. 
No  accidents  of  any  kind  have  happened  on  any  of  these  sharp  curves  since  the  roads  were 
opened  in  1878. 

The  curves  are  of  standard  gauge,  and  the  cars  are  about  48  feet  long.  Their  draw 
bars  go  from  truck  to  truck,  and  not  between  the  car-bodies. 
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Fic.  190.— Rbvkrsbd  Cukvbs  of  ho  Fbbt  Radius  om  Manhattan  Slbtatbd  Railway, 

Third  Avb.  Linb, 


SpetdS'—'r: 


Lin9  OF  Uni/orm  Speed. 


"^psearz t''-^^ 


'"Speed  i  — • 


Pig.  igi.— iLLUtTSATiNG  ths  BmcT  op  Longsr  Radius  on  Compasativb  Spbbd. 
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to  be  a  measurable  disadvantage  as  respects  limiting  speed  (for 
if  they  were,  a  few  thousand  dollars  would  take  them  out),  be- 
cause, although  every  moment  of  lost  time  is  of  great  import- 
ance, the  speed  between  the  frequent  stops  is  slow  (not  over  30- 
miles  per  hour)  and  the  motive-power  between  stations  (because 
of  the  frequency  of  stops)  abundant.  Therefore  tlie  speed  is 
cliecked  to  a  safe  limit  almost  instantaneously  on  approaching 
the  curve,  and  resumed  again  on  passing  it  almost  as  quickly,  and 
the  total  loss  per  curve  does  not  exceed  20  to  30  seconds  for  each 

curve;  only  a  small  of  part  which  (  ^—  or  39.   3   per  cent,    on 

curve  and  ^  or  50  per  cent  in  approaching  and  leaving  the  curve,. 
a&.^  brief  analysis,  which  the  student  should  makd,  will  show) 
could  be  saved  by  doubling  the  radius  of  curvature.  Fig.  192 
and  Table  107,  page  273,  will  indicate  the  method  of  determin- 
ing this. 

868.  If,  however,  there  were  many  of  these  curves,  the  loss  of 
time  would  not  only  increase  pari  passu^  but,  by  frittering  away 
the  time  and  nervous  energy  of  the  engineman,  obstructing  his 
view  ahead,  and  similar  indirect  causes,  cause  a  still  further  de- 
crease in  the  practicable  speed,  and  likewise  decrease  the  admis- 
sible frequency  of  trains,,  thus  causing  an  unwarranted  loss,  if 
any  ordinary  expenditure  would  avoid  it.  As  the  line  now 
stands,  an  avoidance  of  all  curves  on  the  line  would  have  a  con- 
siderable money  value,  but  to  simply  double  the  radius  would  be 
worth  little  or  nothing — as  is  sufficiently  evidenced  by  Figs.  189- 
190.  The  management  is  not  unintelligent  nor  unduly  parsi- 
monious, but  it  is  not  thought  of,  simply  because  it  would  not 
pay. 

869.  So  on  the  various  railway  lines  connecting  Boston,  New 
York,  Philadelphia,  Baltimore,  and  Washington.  The  value  of 
avoiding  any  considerable  amount  of  curvature,  and  especially 
curvature  sharper  than  3°  or  4**,  is  to  be  measured  only  by  a  vast 
sum,  under  the  growing  business  advantage  of  very  fast  trains. 
Its  existence  in  large  amounts  would  make  quick  time  impossi- 
ble ;  but  the  same  is  not  at  all  true  of  a  small  amount  of  curva- 
ture at  some  one  point,  even  of  very  short  radius,  for  reducing- 
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speed  for  one  mile  only  from  60  to  30  miles  per  hour  means  only 
the  loss  of  i^  to  2  minutes  time  (Table  183).  The  justifiable  ex- 
penditure to  avoid  it  would  certainly  be  far  less  than  one  tenth 
of  what  would  be  justifiable  on  the  same  line  to  avoid  ten  times 
as  much  curvature  and  delay,  both  because  (i)  more  than  ten 
times  as  much  time  would  be  lost  thereby,  and  because  (2),  even 
if  not,  the  loss  would  be  more  than  ten  times  as  injurious.  Two 
minutes  more  time  between  New  York  and  Philadelphia  might 
not  place  a  competing  line  under  measurable  disadvantage. 
Twenty  minutes  would  not  simply  decrease,  but  destroy  its 
chance  for  competition  on  equal  terms. 

870.  When  we  come  to  long  trips,  of  500  to  1000  miles,  we 
have  already  (par.  240)  seen  that  any  probable  loss  of  time  which 
is  remediable  by  any  expenditure  within  bounds  for  easing  curv- 
ature is  not  likely  to  have  any  effect  whatever,  measurable  in  dol- 
lars and  cents,  upon  competitive  equality.  The  most  trifling 
differences  in  neatness  of  stations  and  equipment,  courtesy  of  em- 
ployees, character  of  "  lunch  counters,"  etc.,  would  be  far  more 
important  for  that  purpose,  as  well  as  far  more  cheaply  obtained. 

871.  The  true  principle  in  regard  to  this  matter  would  there- 
fore seem  to  be :  To  estimate  the  total  loss  of  time  which  is 
likely  to  result,  on  a  given  line,  from  the  location  naturally  re- 
sulting from  one  radius  of  curvature  instead  of  another,  and  the 
probable  money  value  of  so  much  competitive  business  as  is 
likely  to  be  lost  on  account  of  this  loss  of  time.  While  this  is  an 
exceedingly  delicate  and  difficult  matter  to  estimate  even  approx- 
imately, and  an  impossible  one  to  determine  with  exactness,  yet 
(par.  21)  "what  we  can  do  is  to  fix  a  maximum  and  minimum 
limit,  somewhere  within  which  lies  the  truth  and  anywhere  out- 
side of  which  lies  a  certainty  of  error.  Due  judgment  and  cau- 
tion require  that  we  should  do  so." 

872.  As  a  general  rule,  the  limiting  line  between  the  traffic  to 
which  every  minute  is  and  is  not  important  lies  at  the  point  where 
it  ceases  to  be  possible  to  make  a  round  trip  in  a  day,  with  some 
time  to  spare  at  destination.  For  distances  under  100  or  150 
miles  this  is  possible,  as  for  instance  between  New  York  and 
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Philadelphia,  and  time  is  valued  greatly.  For  longer  distances^ 
as  from  New  York  to  Boston,  this  is  not  possible,  and  fast  trains 
are  not  run,  nor  are  they  likely  to  be  until  over  50  miles  per  hour 
can  be  made,  when  there  will  be  demand  for  several  daily.  Be- 
tween New  York  and  Chicago,  until  it  finally  appeared  possible 
to  shorten  up  ther  time  to  24  hours,  quicker  time  than  36  hours 
was  not  important,  and  was  not  made.  To  St.  Louis,  which  is 
•only  200  to  250  miles  further  frona  New  York  than  Chicago,  or 
some  20  per  cent,  the  time  is  still  eight  or  ten  hours  longer,  for 
the  same  reason. 

The  efifect  of  sharp  curvature  on  safety  and  the  comfort  of  travellers  is  coo- 
-sidered  in  Chap.  VIII.,  pars.  247  and  279. 

873.  We  will  now  analyze  the  extent  to  which  the  third  and  chief 
<:ause  for  limiting  effect  from  curvature  operates — that  it  may  compel 
the  hauling  of  shorter  trains  by  its  addition  to  the  train  resistance : 

We  have  on  the  tangent  maximum  grade,  whatever  it  may  be,  two 
^resistances  to  overcome : 

1.  The  ordinary  rolling-friction. 

2.  The  resistance  of  gravity — a  known  and  constant  quantity. 

In  the  case  of  curvature  on  a  level  we  have  also  two  resistances : 

1.  Tlie  ordinary  rolling-friction,  as  before. 

2.  All  additional  resistance  which  may  or  can  arise  from  the  curve. 

In  either  case,  it  is  evident  that  the  resistance  from  the  rolling-fric- 
tion proper,  being  the  same  in  any  case,  whatever  its  amount  may  be, 
may  be  entirely  neglected.  In  any  case,  also,  it  is  obvious  that  the  grade 
on  any  curve  may  be  reduced  to  a  level,  if  desired,  so  as  to  eliminate  all 
grade  resistance. 

874.  The  normal  rolling-friction  being  eliminated,  what  we  require, 
in  order  to  determine  the  proper  limit  of  maximum  curvature  so  far  as 
length  0/  train  ts  concerned,  t.e,,  the  point  at  which  a  limiting  effect 
begins,  or  should  begin  on  a  properly  laid  out  line,  is  simply  the  curve  on 
which,  in  all  cases  and  under  the  most  unfavorable  circumstances,  the  same 
engine  can  haul  the  same  train  on  a  level  as  it  can  haul  on  a  tangent  up 
4he  maximum  grade. 

It  is  not  sufficient  to  determine  merely  the  curve  on  which  there  will 
probably  be  no  greater  resistance  on  a  level  than  on  the  tangent  maxi* 
mum  grade,  nor  the  curve  on  which,  under  average  or  favorable  condi- 
tions, there  will  be  no  limiting  effect.  When  there  is  even  a  possibility 
that  under  any  circumstances  whatever,  exceptional  or  unexceptional. 
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the  resistances  on  a  level  maximum  curve  may  exceed  the  known  and 
invariable  effect  of  gravity  on  the  actual  tangent  maximum  grade,  that 
curve  is  in  a  sense  a  limiting  curve,  because  there  is  a  certain  disadvan- 
tage in  even  the  possibility  that  curvature  may  at  times  limit  the  trains 
in  advance  of  gradients,  and  hence  a  certain  money  value  in  avoiding  it. 

875.  Viewed  from  this  standpoint,  with  our  existing  experimental 
knowledge  of  curve  resistance,  all  that  can  safely  be  assumed  is  that  an 
allowance  of  2  lbs.  per  ton  per  degree  of  curvature  is  none  too  great  to 
cover  the  highest  possible  curve  resistance  at  very  low  speeds,  with  well- 
worn  rails  and  long  trains  of  empty  cars,  especially  on  easy  curves.  So 
high  a  curve  resistance  is,  we  may  be  very  certain,  rarely  reached  in 
practice,  but  that  it  is  sometimes  reached  is  at  least  i)ossible. 

On  the  other  hand,  the  very  lowest  limit  for  the  resistance  on  ordi- 
nary railway  curvature,  under  the  most  favorable  circumstances,  at  high 
speeds  and  with  new  rails,  is  probably  about  (somewhat  less  than)  \  lb. 
per  degree  of  curvature,  falling  on  the  very  sharpest  curves,  such  as  on 
the  elevated  railways  of  New  York,  to  something  less  than  \  lb.  per  ton 
per  degree ;  but  the  latter  curves  are  out  of  the  range  of  ordinary  expe- 
rience. 

876.  The  assumed  2  lbs.  per  ton  of  train  resistance  is  equivalent  to 
o.i  per  cent  of  grade,  and  o.  5  lb.  to  0.025  P^*"  cent  of  grade.  Multiplying 
the  former,  therefore,  by  the  degree  of  any  curve,  gives  a  rate  of  maxi- 
mum grade  which  will  certainly  oppose  more  resistance  to  all  trains 
under  all  circumstances  than  the  given  curve  will  on  a  level,  while  mul- 
tiplying the  latter  by  the  degree  of  curve,  in  the  same  way,  will  give  a 
rate  of  maximum  grade  which  will  certainly  NOT  oppose  more  resistance 
to  any  train  under  any  circumstances  than  will  the  curve,  and  hence  the 
latter  will  be,  in  the  fullest  sense,  a  "  limiting"  curve. 

In  between  these  limits  sometimes  the  curve  and  sometimes  the 
grade  may  offer  the  maximum  resistance. 

877.  From  the  above  simple  data  we  may  construct  the  following 
Table  188,  showing  the  proper  limits  of  practice  in  respect  to  maximum 
curvature : 

Table  188  assumes  that  the  most  which  can  possibly  be  done  to  elim- 
inate curve  resistance  is  to  reduce  the  grade  to  a  level,  which  is  the  case 
with  an  evenly  balanced  traffic  and  with  long  stretches  of  level  or  undu* 
lating  gradients  having  a  great  deal  of  curvature.  It  is  evident,  how- 
ever, that  under  the  three  following  conditions,  at  least,  this  is  not  the 
case,  and  hence  that  the  table  will  not  then  apply : 
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Table  188. 

Maximum  and  Minimum  Limits  for  the  Degrees  of  Limiting  Curvaturr 
ON  Various  Grades. 
[Being  the  degrees  of  the  curves  which  certainly  will  and  certainly  will  not  cause  a 
greater  resistance  on  a  level  than  a  given  tangent  rate  of  maximum  grade.    Subject  to  the 
limitations  of  pars.  878  et  seq.^ 


Tamgbnt  Maximum  Graob, 

Dbgrkb  of  Maximum  Cukvb  on  a  Lkvkl 

which  will 

which  ceruinly 
wUl  have  a  limiting 

Feet 
Per  Mile. 

certainly  have  no 

Per  Cent. 

limiting  effect 

effect  on  all 

on  any  train  under 

trains  under  alt 

any  circumstances. 

circumstances. 

O.I 

5.28 

I** 

4° 

0.2 

10.56 

2- 

8" 

0.3 

15.84 

3- 

12* 

0.4 

21.12 

4* 

i6'. 

0.5 

26.40 

5" 

20* 

0.6 

31.68 

6* 

24* 

0.7 

36.96 

T 

0.8 

42.24 

V 

... 

0.9 

47.52 

9* 

I.O 

52.80 

lO* 

• . . 

etc. 

etc. 

etc. 

Pig.  Z99. 


878.  I.  On  a  long  maximum  grade,  of  any  considerable  rate,  we  can» 
if  necessary,  not  only  reduce  it  to  a  level,  but  break  the  grade  to  a  de- 
scent, as  at  BB\  Fig.  192,  and  in  this 
way  completely  eliminate  the  limiting 
effect  of  the  curve  resistance  of  any 
curve,  however  sharp ;  for  we  have  to 
consider  trains  in  one  direction  only. 
To  descending  trains  the  break  of  grade  can  (ordinarily)  do  no  harm. 
On  such  a  grade,  therefore,  there  is  no  reason  why  any  curve  whatever 
should  not  be  used,  so  far  as  the  limiting  effect  of  its  resistance  is  con- 
cerned, and  the  other  two  causes  alone  (par.  865)  justify  fixing  a  limit  of 
radius. 

2.  When  the  grade  is  level  or  slightly  undulating  for  a  considerable 
distance,  and  the  percentage  of  curvature  is  not  too  great,  some  little 
assistance  at  least  from  momentum  may  be  relied  on,  to  eliminate  a  por- 
tion of  the  resistance  of  very  sharp  curves. 

3.  When  the  burden  of  traffic  is  heavily  in  one  direction,  as  in  min- 
eral traffic,  even  with  nearly  level  grades  and  with  no  assistance  from 
momentum,  quite  sharp  curves  can  be  used  wherever  the  necessary  com- 
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pensation  to  equalize  the  curve  resistance  for  trains  nuruxn^  in  one  direc^ 
Hon  can  be  made,  because  the  loaded  trains  return  light  v/ith  a  surplus 
of  motive-power. 

879i  Summarizing  our  conclusions  &<;  tD  limit  of  maximum 
curvature,  we  have  found: 

1.  That  there  is  rarely  (although  there  \z  sometinaes)  real 
w  liliculty  in  using  engines  of  any  desired  power,  of  types  approxi- 
zate  for  efficient  service,  on  any  probable  alignment,  and  (par. 
£85)  that  on  curves  below  ib*^  or  12"  there  is  no  difficulty  what- 
ever. 

2.  That  those  railways  are  the  exception  (although  they  do 
exist)  on  which  any  probable  loss  of  time  from  the  necessity  of 
clowing  up  at  sharp  curves  will  be  a  matter  of  much  financial 
importance,  and  that  the  gain  in  this  respect  by  any  modifica- 
tion of  curvature  ordinarily  possible  is  much  less  than  is  sup- 
posed. 

3.  That  all  danger  of  limiting  effect  upon  the  weight  of  trains 
from  sharp  curvature,  within  the  limits  specified  in  Table  188, 
can  ordinarily  be  avoided,  and  that  these  limits  afford  sufficient 
range  for  using  those  curves  which  best  fit  the  ground  under  all 
ordinary  topographical  conditions. 

4.  That  the  difference  in  danger  of  accident  which  is  liable 
to  result  from  any  modifications  of  curvature  ordinarily  possible 
\z  too  small  for  estimation,  as  an  element  justifying  additional 
CT-coenditure. 

5.  That  the  effect  of  any  difference  of  radius  on  the  expenses; 
due  to  wear  and  tear  and  consumption  of  fuel  per  train-mile,  ttic 
degrees  of  central  angle  remaining  the  same,  is  probably  either^ 
nil  or  in  favor  of  sharp  radii;  but  that  whether  this  be  so  or  not 
(par.  252)  is  a  question  which  should  be  allowed  no  weight  what- 
ever in  fixing  on  a  limit  of  radius. 

6.  That  the  effect  of  shorter  radii,  if  they  have  any,  to 
lengrthen  the  line  or  increase  the  degrees  of  central  angle,  or 
both,  through  the  different  location  which  naturally  results,  is 
likewise  a  matter  which  does  not  directly  affect  the  question, 
although  it  often  may  indirectly. 

880.  We  may  likewise  close,  as  we  began,  with  another  very 
important  conclusion: 
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7.  That  the  natural  tendency  of  inexperienced  engineers  is  to  go  ta 
extremes  in  the  matter  of  curvature^  either  spending  too  much  money  t& 
obtain  easy  curvature^  or^  when  convinced  that  that  is  impolitic^  going  to 
the  other  extreme^  introducing  recklessly  more  and  sharper  curvature 
than  there  is  any  real  necessity  for ;  in  both  cases  alike  failing  to  perceive 
and  utilize  to  the  utmost  the  topographical  possibilities, 

881.  It  may  at  first  sight  appear  to  follow  from  the  aggregate 
of  this  summary  that  there  is  little  .reason  to  fix  any  minimum 
limit  whatever  to  the  radius  of  curvature  except  the  physical 
limit  of  the  capacity  of  the  locomotive,  and  this  is  so  far  correct 
that  it  is  entirely  indefensible  to  start  out  upon  surveys  with 
a  limit  determined  in  advance,  or  to  adhere  to  a  limit  at  every 
point  because  at  all  but  one  or  two  points  there  is  little  difficulty 
in  so  doing.  If  at  such  exceptional  points  a  large  expenditure 
is  necessary  to  adhere  to  it,  the  expenditure  should  not  be  made 
without  a  correspondingly  good  reason.  In  such  a  case  we  are 
justified  in  making  a  moderate  additional  expenditure  for  the 
mere  sake  of  a  uniformity  which  may  prove  advantageous  for 
operating  certain  engines  or  for  certain  high  speeds;  but  it 
should  in  general  be  a  very  moderate  one. 

882.  In  view  of  the  ever-present  danger  of  overloading  the 
capital  account  of  new  enterprises,  the  better  course  in  such 
cases  is  to  build  a  light  bold  line  for  a  short  distance,  laid  out 
with  the  idea  that  it  may  be  subsequently  improved  if  desired^ 
and  if  means  exist  for  doing  it,  in  the  manner  elsewhere  dis- 
cussed (par.  283  et  al!). 

Nevertheless,  it  is  not  true  that  the  conclusions  summarized 
above  do  not  warrant,  under  all  ordinary  circumstances,  the 
maintenance  of  a  reasonable  and  moderate  limit  of  curvature  ; 
considerably  more  favorable,  if  their  spirit  be  closely  adhered 
to,  than  has  been  adopted  without  adequate  necessity  on  many 
lines.  For,  although  each  of  the  conclusions  specified,  taken 
separately,  does  not  warrant  the  fixing  of  arbitrary  limits  to  be 
adhered  to  at  large  expense,  yet  they  do  in  the  aggregate  indi- 
cate, as  common-sense  also  indicates,  that  reasonably  easy  curva- 
ture is  a  matter  of  much  absolute  although  possibly  of  small  relar 
live  importance. 
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883.  The  true  conclusions  to  be  drawn  may  perhaps  be  better 
put  in  this  way  : 

8.  That  A  STANDARD  HARM9NIZING  WITH  THE  NATURAL  TOPO- 
GRAPHICAL CHARACTERISTICS   AND    READILY    ADAPTABLE    TO    THEM 

is  the  only  right  and  proper  one,  until  the  topography  becomes 
BO  rugged  that  the  physical  limit  of  the  capacity  of  tlie  locomo- 
tive, of  the  class  and  at  the  speeds  practically  required,  begins  to 
be  approached.  This  is  true  both  in  letter  and  in  spirit,  and 
should  be  rigidly  adhered  to.  When  so  adhered  to  it  will  rarely 
cause  embarrassment,  for  there  is  usually  a  certain  natural  limit 
of  radius  which  can  be  obtained  without  much  difficulty  or 
expense,  and  except  in  extremely  rugged  mountainous  regions 
this  limit  will  rarely  be  a  high  one.  This  implies  that  the 
limit  should  be  varied  from  point  to  point  along  the  line,  as 
the  general  character  of  the  topography  varies,  and  the  sharp 
curvature,  so  far  as  possible,  bunched. 

884.  In  proportion  as  the  natural  limit  of  radius  is  favorable 
the  justifiable  expenditure  to  obtain  a  still  more  favorable  limit 
decreases  rapidly,  and  it  can  never  be  amiss  to  bear  in  mind  that 
there  is  no  case  on  record  where  a  railway  has  been  brought  to 
bankruptcy  by  the  expenses  resulting  from  sharp  curvature,  nor 
is  there  any  likelihood  that  there  ever  will  be  such  a  case,  while 
the  instances  are  many  where  companies  have  been  bankrupted 
by  their  expenditures  to  obtain  easy  curvature.  Hence,  since 
the  money  of  even  the  richest  corporations  is  limited,  and  in  the 
case  of  new  roads  almost  always  more  limited  in  proportion  to 
its  needs  than  its  over-sanguine  projectors  have  any  idea  of,  true 
wisdom  requires  that  the  available  capital  should  first  be  devoted 
to  the  really  important  ends — getting  close  to  and  well  into  the 
large  towns,  getting  suitable  terminal  facilities,  getting  low 
grades,  building  what  is  built  wdl^  protecting  the  public  and  the 
railway  company  at  once  from  danger  and  loss  by  proper  inter- 
locking apparatus  at  grade  crossings,  or  by  under-  and  over-cross- 
ings, rather  than  by  expenditures  for  some  fanciful  standard  ot 
curvature,  which  probably  makes  the  largest  addition  to  the  cost 
of  construction  of  any  detail  and    (for  any  change  within  the 
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power  of  the  engineer  at  any  cost  whatever)  the  smallest  addition 
to  either  the  safety  or  economy  of  operation. 

885.  The  arg^ument  in  favor  ot  aoapting  curvature  to  the  nat- 
ural topography  of  the  country  is  greatly  strenfi^thened  by  the 
fact  that  sharp  curves  frequently,  if  not  universally,  render  pos- 
sible LOWER  RULING   GRADIENTS  IN  DIFFICULT  COUNTRY  aad  OltCn 

permit  the  use  of  otherwise  favorable  routes  which,  without  this 
concession  to  natural  conditions,  would  be  wholly  impracticable. 
The  writer  could  readily  mention  a  number  of  important  in- 
stances of  the  kind  from  his  own  experience. 

886.  But  because  other  ends  are  more  important,  this  is  not 
therefore  unimportant.  Because  it  is  unjustifiable  to  expend  any 
large  proportion  of  the  available  capita)  for  this  end,  it  does  not^ 
follow  that  a  very  large  proportion  of  the  time  OIVSN  to  survjcy^ 
should  not  be  devoted  to  it.  Almost  invariably  it  should  be,  and 
the  engineer  who  finds  himself  in  rough  country  devoting  little 
thought  and  time  to  saving  every  degree  of  curvature  possible 
may  be  tolerably  sure  that  he  has  fallen  into  that  most  danger 
011s  fault — ^blindness  to  its  undoubted  and  great  disadvantages 

887^  It  is  so  important  that  the  proper  course  in  respect  to  fixing  ax 
hitrary  limits  of  curvature  should  be  so  plain  as  to  be  fully  understood, 
that  we  may  profitably  add  a  word  as  to  the  specific  manner  in  which 
these  conclusions  are  frequently  violated,  and  the  error  in  doing  sa 

Many  thousands  of  miles  on  this  and  other  continents  have  been  bollt 
On  standards  of  grades  and  curvature  closely  approximating  to  thif : 

1.  No  grade  shall  under  any  circumstances  exceed  60  ft.  per  miit.. 

2.  No  curve  shall  under  any  circumstances  exceed  6**.     BUT, 

3.  These  limits  may  be  freely  used  in  combination  with  each  other; 
:.  c,  6''  curves  may  be  inserted  in  unreduced  60-ft.  grades. 

This  precise  standard  has  been  perhaps  more  used  in  this  country  than 
any  other  one  combination.  It  was  used  on  the  Erie,  the  Cincinnati 
Southern,  the  Chesapeake  &  Ohio,  the  Blue  Ridge  of  South  Carolina,  and 
a  long  list  of  other  roads  of  less  engineering  pretensiODS ;  having  been 
copied  from  one  to  another,  apparently,  without  much  regard  to  topo- 
graphical requirements — perhaps  because  the  round  figures  and  the  al- 
literation of  the  6's  had  a  certain  charm.  Far  less  defensible  combina* 
tions  have  been  the  rule  throughout  the  vast  expanse  of  the  Mississippi 
'  'f'^W^  from  the  causes  alluded  t*-  or  cap^e  6 — such  as  ?**  01  3*  or  4"  limits 
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of  curvature  with  40  to  80  ft.  grades  (0.8  to  1.5  per  cent);  but  it  should  be 
added  that  in  general  the  topography  favors  long  radii,  and  the  chief  error 
has  been,  not  the  radius  of  curvature,  but  the  reckless  sacrifices  of  gradi- 
ents to  save  degrees  of  central  angle. 

888.  We  have  already  determined  (par.  825)  that  the  use  of  unreduced 
curvature  on  a  maximum  grade  is  never  defensible.  Except  that  it  has 
been  done  in  such  repeated  instances  and  on  so  large  a  scale,  it  would  seem 
incredible  that  any  one  could  spend  large  sums  of  money  to  keep  curva- 
ture down  to  6**,  and  grades  down  to  60  ft.  per  mile,  and  yet  pile  one  upon 
the  other  freely,  giving  in  effect  a  75-ft.  grade.  We  may  more  clearly  see 
the  folly  of  it  by  an  example  from  humble  life.  Suppose  some  plain  coun- 
try farmer  should  find  that  his  team  could  just  draw  him  up  a  steep  hill 
through  mud  a  foot  deep,  and  should  forthwith  draw  two  conclusions — 
that  it  could  not  draw  him  up  any  steeper  hill  without  any  mud,  nor 
through  any  deeper  mud  without  any  hill :  should  we  not  think  the  man 
less  intelligent  than  the  beasts  he  drove  ?  Yet  this  is  precisely  what  has 
been  done,  and  to  some  extent  is  still  done,  on  thousands  of  miles  the 
world  over,  by  engineers  of  standing. 

889.  Passing  this  error  as  no  longer  likeiy  to  be  committed,  let  ik 
consider  the  propriety  and  effect  of  the  joint  standard  of  60  ft.  per  mile 
and  REDUCED  6°  curves  maxima : 

I  A  60  ft.  per  mile  grade  is  1.14  per  cent.  If  we  may  use  6''  curves  on 
such  grades  by  reducing  them  to  0.96  or  0.84  per  cent  (0.03  to  0.0$  per 
cent  per  degree  compenstion),  which  is  the  lax^est  compensation  used  by 
those  who  adopt  such  standards,  why  should  we  not  feel  free  to  use  some 
sharper  curves  with  more  compensation,  or  on  a  dead  level,  if  we  can 
thereby  save  some  money  to  put  where  it  will  do  more  good  ? 
890.  The  answer  can  only  be  one  of  four  reasons  : 

1.  A  7®  or  8°  or  lo**  curve  of  equal  angular  length  will  be  so  much 
more  costly  in  wear  and  tear,  that  on  no  single  curve  can  the  saving  m 
cost  for  construction  pay  for  the  loss  therefrom.    Or, 

2.  A  few  such  curves,  even  if  fully  compensated,  will  in  some  unex- 
plained way  so  limit  trains  that  the  same  engine  cannot  do  the  same 
work.     Or, 

3.  They  will  cause  such  loss  of  time  from  slowing  up  (and  certainly 
require  slowing  up)  that  a  loss  of  speed  involving  greater  loss  of  traflic 
than  the  value  of  any  possible  saving  will  result.     Or, 

4  They  are  so  exceedingly  unsafe  to  operate,  compared  with  a  6", 
that  ill  no  case  can  the  additional  danger  therefrom  be  repaid  by  an  ade- 
quate economy  in  construction, 
42 
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891.  There  is  no  escape  from  accepting  one  or  more  horns  of  this 
double  dilemma  if  such  a  standard  is  to  be  justified  at  all ;  and  probably 
no  man  would  have  the  hardihood  to  attempt  to  maintain  any  one  of  theoi 
for  explicit  reasons  given.  It  is  not  thus  that  such  utter  and  evident 
blunders  as  this — ^which  simply  to  state  their  nature  clearly  is  to  con- 
demn— have  come  about ;  but  rather  by  the  vague  process  of  jumping  at 
conclusions  outlined  in  par.  245 — that  "  the Railway  is  to  be  first- 
class  ;"  that  "  nothing  over  6**  curvature  is  generally  considered  first- 
class  ;"  ergo,  etc.  etc.  The  fact  that  most  of  the  great  trunk  lines  have 
8°  to  10®  curves  (Table  1 16),  and  that  the  lines  which  have  set  up  such 
purely  arbitrary  standards  have  been  to  a  very  large  extent  Imes  of 
a  secondary  class,  increases  the  obviousness  of  the  error  committed* 
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CHAPTER  XX. 

THE   CHOICE  OF  GRADIENTS,    AND   DEVICES  FOR  REDUCING   THEM. 

892.  We  have  seen  clearly  enough  in  preceding  chapters  that 
the  gradients  are  the  one  thing  among  the  purely  engineering 
details  on  which  the  engineer  should  concentrate  his  attention, 
subordinating  them  only  to  the  end  of  reaching  the  sources  of 
traffic,  if  even  to  that. 

We  have  seen  also,  in  Chap.  XVII.,  that  the  use  of  assistant 
engines  for  short  distances  with  low  ruling  grades  elsewhere,  is 
generally  preferable  to  a  uniform  through  grade,  both  topo- 
graphically and  financially;  for  the  reason  that,  do  the  best  we 
can,  a  uniform  grade  must  usually  approximate  pretty  closely  to 
the  rate  of  the  pusher  grade  if  it  passes  over  the  same  summit, 
and  by  adopting  it  we  throw  away  the  advantage  of  the  low  grades 
on  all  the  rest  of  the  line,  which  may  be  had,  as  it  were,  for  nothing. 

893t  Having  recognized  these  abstract  truths,  however,  the 
«iext  thing  is  to  apply  them,  and  here  we  pass  beyond  the  point 
where  specific  instructions  can  be  easily  given,  since  the  circum- 
stances will  vary  on  every  line.  A  great  part  of  the  danger  o{ 
-error  has  been  overcome  when  the  comparative  importance  of 
the  various  details  has  been  realized,  but  even  with  that  advan- 
tage the  inexperienced  engineer  is  almost  certain  to  conclude 
that  a  certain  grade  is  the  lowest  attainable,  when  with  longer 
practice,  or  more  skill,  or  harder  work,  or  less  self-confidence, 
he  would  readily  obtain  grades  a  third  or  a  half  lower  at  the 
same  cost,  and  not  unfrequently  at  less  cost. 

894t  There  is,  however,  one  general  rule,  which  directly  re- 
sults from  what  has  preceded,  and  which  comes  so  near  to  being 
an  infallible  guide  for  the  correct  projection  of  lines  in  the  field 
that,  as  a  rule,  the  engineer  should  follow  it  strictly,  deviating 
from  it  only  for  very  good  reason,  viz.: 


66o  CHAP,  XX.—ffOW   TO  PROJECT  LOW  GRADES. 

Follow  that  route  which  affords  the  easiest  possible  grades  for 
THE  longest  possible  DISTANCES,  uslng  to  that  end  such  amounts  of 
distance^  curvature,  and  rise  and  fall  cks  may  be  necessary,  and  then  pass- 

OVER  THE  INTERVENING  DISTANCES  ON   SUCH    GRADES  AS  ARE    THEN 
FOUND  NECESSARY. 

This  law  is  to  be  applied  with  intelligence  and  not  pushed 
too  far,  but  so  far  as  there  can  be  said  to  be  any  universal  and 
fundamental  law  for  location,  this  is  such  a  law. 

895.  When  the  higher  grades  are  in  danger  of  exceeding  2  per 
cent  or  2\  per  cent,  it  is  to  be  accepted  only  with  great  cau- 
tion, and  anything  beyond  3  per  cent  will  be  probably  bad  prac- 
tice, except  in  very  mountainous  country.  As  a  line  falls  below^ 
100  miles  in  length  the  ecoriomy  of  using  pusliers  decreases,  and 
Nhe  practical  advantage  of  a  uniform  gradient  increases. 

Accepting  this  general  rule  as  an  axiom,  our  problem  thei> 
divides  itself  into  two  parts: 

1.  How  to  obtain  the  lowest  possible  low  grades. 

2.  What  to  do  as  to  the  rates  of  the  high  grades. 

HOW    TO    PROJECT    LOW   GRADES. 

896.  Considering  only  a  naturally  low-grade  country  with  no  long- 
continued  ascents  to  encounter,  but  only  a  more  or  less  rolling  topog- 
raphy, three  fourths  of  almost  every  line,  or  of  the  part  thereof  lying  in 
such  low  country,  will  naturally  admit  of  an  extremely  low  gradient,  if 
some  considerable  lateral  deviations  to  throw  the  line  into  a  generally 
favorable  country  are  considered  admissible,  as  they  ought  to  be,  so  that 
such  alternates  between  any  two  points  as  those  sketched  to  a  rude  scale 

in  Fig.  193  are  considered 
as  prima  facie  equally  eli- 
gible. To  obtain  the  same 
grades  on  the  remaining 
fourth  will  often  involve 
some  disagreeable  sacrifices,  especially  when,  as  so  often  in  the  Western 
States,  we  can  take  an  air-line  by  accepting  i  per  cent  or  i}  per  cent 
grades,  if  we  are  foolish  enough  to  do  so. 

These  disagreeable  sacrifices,  however,  ought  ordinarily  to  be  met,, 
even  to  the  extent  of  doubling  the  distance  on  one  quarter  of  the  line  if 
we  can  thereby  reduce  the  grades  to  half  as  high  a  rate.     We  shall  theik 
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:8imply  have  a  line  112^  miles  long  with  0.5  per  cent  grades,  as  against  a 
line  100  miles  long  with  i.o  per  cent  grades.  The  former  is  immensely 
preferable  from  every  point  of  view.  But  usually  a  smaller  sacrifice  will 
make  a  greater  gain. 

897.  Let  us  consider,  for  example,  the  case  of  a  long,  low  ridge  or 
■swell  in  a  generally  flat  country,  which  cannot  be  run  around  at  all,  by 
any  device,  since  it  continues  indefinitely.    Assume 
this  swell  to  be  three  miles  across  and  50  feet  high 
by  the  grade-line,  after  making  as  large  cuts  and 
k         fills  as  seem  expedient  at  A,  B,  C,  and  Z>,  Fig. 
\  194.     A  tangent  over  this  ridge  will  give  the 

\  profile  shown  in  Fig.  195,  with  two  miles  of  i 

\         per  cent  grade  and  a  mile  of  level  interven- 
ing.   The  exaggerated  vertical  scale  makes 


Fig.  195. 
Plan  and  Profile  op  a  Bkbak  in  a  Long  Tangbmt  to  pass  over  a  Long,  Low  Ridgb  nc 

Flat  Country. 

the  rise  seem  considerable,  but  on  the  ground  it  will  be  hardly  percep- 
tible to  the  eye  as  an  objectionable  feature  to  the  railway  line. 

This  is  especially  likely  to  be  the  case  because  the  ground  approach- 
ing such  a  rise  will  not  ordinarily  be  on  a  dead  level,  but  is  niore  likely 
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to  have  about  half  as  steep  a  rise,  perhaps  for  a  long  distance  back,  giv- 
ing a  long  0.5  grade  approaching  the  ridge.  This  we  will  assume  to  be 
the  case,  as  also  that  except  for  this  swell,  and  a  few  others  like  it,  the 
0.5  grade  might  be  the  maximum  of  the  whole  line.  Such  conditions- 
have  existed  on  thousands  of  miles. 

898.  Now  to  the  eye  of  a  country  farmer,  and  to  the  eye  of  many  aa 
engineer,  perhaps,  who  may  inspect  the  line  during  construction,  as  it 
runs  over  the  surface  of  an  apparently  flat  cornfield,  this  whole  region 
will  seem  practically  a  dead  level.  In  the  first  place,  the  long  0.5  ap» 
proach  will  invariably  be  taken  by  the  eye  to  be  a  level,  or  perhaps  even 
(by  well-known  optical  illusion)  a  slight  descent.  This  at  least  take» 
off  a  full  half  of  the  apparent  vertical  angle,  and  hence  of  the  apparent 
height  of  the  ridge ;  and,  more  probably,  there  will  seem  to  be  a  slight 
dip  of  the  ground  coward  the  ridge  and  merely  a  corresponding  rise  be> 
yond  it.  In  the  second  place,  even  if  the  approach  were  a  dead  level,  a 
rise  of  only  i  per  cent  in  a  natural  surface  seems  to  the  eye  a  very  small 
thing,  especially  before  the  track  is  laid,  so  that  it  would  seem  ridiculous, 
to  turn  four  right  angles  "  for  nothing"  and  lose  two  or  three  miles  of 
distance,  at  the  cost  of  four  such  ugly  curves  through  the  cornfields  as 
are  shown  in  Fig.  194. 

899.  Nevertheless,  under  all  the  given  circumstances,  that  is  pre- 
cisely THE  THING  TO  DO,  The  very  fact  of  the  long  0.5  approach^ 
which  diminishes  the  visible  necessity,  makes  it  the  more  essential  to  do 
so,  because  it  forbids  us  to  resort  to  the  assistance  of  momentum  to  sur- 
mount the  ridge,  which  otherwise,  by  approaching  the  foot  of  it  at  30 
miles  per  hour  and  reaching. the  top  at  10,  would  take  off  (Table  ri8) 
■^1.95  —  3.55  =  28.40  vertical  feet,  and  give  us,  out  of  our  i  per  cent 
grade,  a  virtual  profile  of  0.5  per  cent,  with  something  to  spare. 

900i  On  arriving  at  the  point  A^  therefore,  even  if  it  be  with  a  30- 
mile  tangent  which  might  be  continued  for  30  miles  more  by  running 
straight  over  the  ridge,  a  sharp  turn  to  the  right  of  something  over  60^ 
should  be  made  in  the  flat  cornfield,  on  about  a  3'  curve,  for  the  sole 
purpose  of  lengthening  out  the  one-mile  ascent  into  two  miles,  so  as  to 
give  half  the  grade.  To  start  the  curve  A  farther  back,  as  shown  by  the 
dotted  line  A\  so  as  to  diminish  the  central  angle,  would  do  no  good, 
but  rather  destroy  the  very  purix)se  of  the  curve,  which  is  \ogain  dis* 
tance  between  A  and  B  and  not  to  reach  &. 

When  the  line  reaches  ^',  another  curve  of  6o*  +  ,  in  another  corn- 
field, brings  it  back  again  parallel  with  itself,  but  nearly  two  miles  off^ 
III  a  mile  more,  a  third  curve  of  60*^+  enables  it  to  descend  the  ridge  on 
the  0.5  maximum  by  losing  another  mile  of  distance,  and  at  D  another 
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ourve  of  60"+  brings  it  back  to  its  proper  position;  giving  in  all  2  miles 
interpolated  distance  in  a  distance  of  3  miles,  250°  of  curvature  where 
before  there  was  none,  and — what  would  sometimes  be  the  hardest  blow 
of  all — ^utterly  ruining  the  60-mile  tangent  which  had  been  run  in  ex- 
actly straight  by  foresights  only;  and  all  for  the  sake  of  obtaining  a  line 
so  ugly  that  numerous  fingers  of  scorn  may  well  be  pointed  at  it. 

901.  And,  no  doubt,  the  same  end  might  ordinarily  be  accomplished 
in  such  a  case,  in  some  more  pleasing  and  economical  fashion  ;  as  by 
striking  the  ridge  obliquely  with  the  line,  or  in  such  manner  that  the 
dotted  line  CB",  Fig.  194,  might  be  used  for  the  descent,  so  as  to  utilize 
most  of  the  otherwise  waste  distance.  Or,  by  going  further  back  and 
swinging  the  line  at  this  point  10  or  20  miles  to  the  north  or  south,  better 
ground  may  be  obtained  with  less  aggregate  loss  of  distance  (Fig.  193) 
than  on  this  three  miles  alone.  The  instance  has  purposely  been  made 
somewhat  extreme  in  this  respect  to  enforce  the  principle.  But  in  an- 
other sense  it  is  not  extreme.  If  none  of  these  things  can  be  done  to  ad- 
vantage, IF  there  is  nothing  to  be  gained  by  deviating  from  an  air-line  be- 
tween two  points  100  miles  apart,  and  IF  this  air-line  will  admit  of  o.  5  grades 
each  way,  except  for  one  or  two  or  three  or  five  or  six  such  ridges  as  that 
described,  then,  as  between  the  air-line  AD,  which  will  give  a  surface-line 
hundred-mile  tangent  on  i  per  cent  grades  and  six  breaks  like  AB^CDy 
Fig*  i94»  which  will  introduce  1500"*  of  curvature  and  lose  12  miles  of 
distance,  and  break  the  hundred-mile  tangent  into  five-and-twenty  pieces, 
but  give  o  5  per  cent  grades — the  ugly  and  crooked  line  is  beyond  a]l 
possibility  of  question  in  every  instance  the  line  to  take,  as  of  very  much 
greater  operating  value,  unless  the  line  be  an  exception  to  most  Ameri- 
can roads,  by  having  a  preponderance  of  passenger  traffic,  which  is  both 
large  and  competitive.  Almost  every  general  principle  connected  with 
laying  out  railways  admits  of  more  or  less  doubt,  and  requires  exceptions. 
This  particular  example  admits  of  no  doubt  and  requires  no  exceptions. 

902.  For,  computing  the  values  of  the  losses  and  gains,  we  have — 

Yearly  saving  by  avoiding  an  increase  of  0.5  per 

cent  in  a  0.5  grade,  by  Table  178,  per  daily 

train,  $4,300  X5= $21,500  00 

Per  contra  : 
Cost  of  1500"  of  curvature  by  Table  115,  per  daily 

.    train,  $0,433  X  1 5«>= 1649  50 

Cost  of  12  miles  of  distance,  by  Table  89,  per  daily 

train,  $290  X  12= 3,48000—     4,12950 

Difference,  being  excess  of  value  of  the  low  grade- 
line,  with  SIX  such  breaks  of  tangent  as  is 
^<y9in\tiY'\^%,\^^,\^^,  per  daily  train, $I7.370  50 
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This  is  equivalent  to  the  addition  of  a  capital  sum  of  nearly  $350,000  (at 
5  per  cent)  to  the  value  of  the  property,  or  $3500  per  mile,  per  daily  train. 
For  ten  daily  trains  each  way  the  line  will  pay  interest  on  $35,000  per 
mile  larger  valuation. 

Til  is  assumes  that  all  trains  are  affected  by  the  difference  in  gradients^ 
as  by  the  difference  in  other  details.  No  passenger  train,  however,  would 
under  any  circumstances  be  much  benefited  by  the  reduction  of  grades 
so  that  if  one  quarter  or  one  half  the  trains  are  passenger  trains  the 
estimate  should  be  corrected  correspondingly.  On  the  other  hand,  no 
credit  side  whatever  has  been  assumed  for  the  loss  of  distance,  whereas 
there  must  always  be  some  (par.  227  et  seg,)  and  often  enough  to  wipe  out 
the  debit  side  altogether.  How  the  account  will  then  stand  is  worthy  of 
careful  study. 

903.  This  example  makes  it  clear  that  the  assumption  may  be  still 


Figs.  196,  197.— Plan  amd  Profile  op  a  Bkkak  in  a  Long  Tangent  to  obtain  a4  pbb  cbnt 

INSTSAD  OF  X.O  PBR  CBNT  GkADBS. 

more  extreme,  as  by  assuming  that  the  attainable  through  grade,  except 
at  a  few  such  points  as  this,  is  0.4  per  cent.  We  then  have  the  condi- 
tions of  Figs.  196-7,  if  we  are  to  obtain  0.4  per  cent  in  the  same  way; 
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the  lateral  deviation  from  the  air  line  being  2.39  miles  and  the  loss  of 
distance  at  each  such  point  3  miles,  in  an  air-line  of  3  miles.  Even  in 
that  case  three  or  four  or  even  five  such  points  might  be  stood  before  it 
was  concluded  to  give  up  the  low  grade,  but  at  six  the  loss  of  distance — 
18  miles — would  be  too  great,  threatening  to  discourage  traffic,  and  the 
indication  would  be  very  strong  that  a  different  general  route  should  be 
chosen. 

904i  The  general  principle  which  should  govern  the  laying  out  ot 
low  grade-lines  or  sections  of  lines  cannot  be  made  much  clearer  than  by 
these  examples.  The  difficulties  of  obtaining  a  low  grade  are  ordiiiarily 
confined  to  a  few  points  on  the  section.  Adopt,  then,  the  rate  which  can 
be  obtained  without  much  difficulty  on  three  fourths  or  four  fifths  of  the 
low  grade- line  or  section,  and  concentrate  attention  on  the  remainder 
with  the  determination  that  the  low  grade  must  be  preserved 
THERE  ALSO,  if  in  any  way  possible.  A  way  will  generally  appear  after 
careful  study,  and  a  very  much  neater  one  than  that  sketched  in  Figs. 
194-197. 

905.  Much  of  the  lamentably  prevalent  bad  practice  in  such  details  as  we 
have  been  considering  comes  from  the  fact  that  the  line  is  studied  in  detail  only, 
or  bit  by  bit,  and  not  as  a  whole,  as 
it  should  be.  If  we  allow  ourselves 
to  think  only  of  the  three-mile  stretch 
AD,  Figs.  194,  196,  198,  and  think 
of  the  consequence  of  throwing  the 
line  out  to  CB'  to  pass  from  A  to 
D,  the  mind  revolts  from  it  at  once. 
The  rectangle  CCB'B,  Fig.  198,  ob-  / 

trudes   itself   upon   the  mind  while  ^ 

Che  project  is  inchoate,  and  thus  the 


e  B 

F>c.  X98. 


mind  is  more  repelled  by  it  than  when  the  complete  line  is  laid  down,  as  may 
be  seen  at  once  by  comparing  Figs.  198  and  194,  which  are  really  "  similar"  to 
each  other,  although  they  do  not  look  it.  If  the  mind  were  able  to  take  in  in 
due  proportion  the  vastly  greater  distances  on  each  side  which  are  not  injuri- 
ously affected  at  all,  while  they  are  made  passable  for  twice  as  heavy  trains  there- 
by, the  objections  to  the  deviation  would  at  once  begfin  to  fade  away.  But  this  the 
mind  cannot  do  without  some  assistance,  which  is  one  of  the  many  reasons  why 
SMALL  SCALE  maps  and  small  scale  profiles  should  be  kept  up  during  the  prog- 
ress of  surveys  with  even  greater  care  than  those  on  working  scales. 
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HOW    TO   PROJECT    PUSHER   GRADES. 

906.  Suppose  that  instead  of  there  being  five  or  six  such  low 
ridges  as  that  shown  in  Figs.  194  or  196,  scattered  irregularly 

over  the   division,  there    is 
only  one,  but  six  times  as 
high,  as  sketched  in  Fig.  199. 
^°-  *».  Fig.  196  may  still  serve  as  a 

map  of  such  a  point     As  between  the  air-iine  and  the  bowed 

line,  IF  EACH   IS  TO  BE  OPERATED  IN  THE  SAME  WAY,  the  CaSC  is  not 

affected  in  the  slightest  by  the  greater  height  of  the  ridge  and 
length  of  the  lines  AB*  and  CD.  The  bowed  line  is  much  the 
best.  The  bunching  of  the  obstacles  at  one  point  does  make 
this  difference,  however,  that  there  is  now  a  rational  choice  in 
favor  of  assistant  engines.  For  any  considerable  traffic  the  short 
line  with  pusher  grades  will  be  very  probably  the  better.  The 
volume  of  traffic  makes  a  difference  in  two  ways :  First,  the  as- 
sistant power  can  be  more  exactly  adapted  to  requirements; 
second,  a  heavy  traffic  is  almost  sure  to  be  largely  competi- 
tive, thereby  diminishing  the  credit  side  to  the  value  of  dis- 
tance. 

Pusher  grades  may  be  divided  into  two  classes,  each  of  which 
requires  different  treatment  and  will  be  considered  separately  : 

1.  Those  surmounting  low  elevations  by  the  easier  gradients. 

2.  Those  making  long  ascents  (say  over  700  or  800  feet)  on 
rates  which  must  be  conspicuously  more  severe  than  the  through 
grades  on  either  side,  as  where  i^  per  cent  grades  or  over  are 
required. 

PUSHER  GRADES  ON  EASY  GRADIENTS. 

907.  When  it  is  seen  that  the  use  of  pushers  is  unavoidable  if  a  low 
through  grade  is  to  be  obtained,  the  first  question  which  arises  is :  Which 
is  to  be  the  limiting  gradient. — the  low  through  grade  operated  by  one 
engine,  or  the  pusher  grade  operated  by  two  engines?  Ordinarily  it 
will  be  the  pusher  grade,  for  two  reasons : 

I.  The  lower  pusher  grades  must  be  reduced  in  rate  nearly  twice  as 
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fast  as  the  through  grades  to  keep  the  balance  equal,  as  is  evident  from 
the  following  figures,  taken  from  Table  182  : 

Through  Grade Level  o.i  0.2  0.3  0.4  0.5  0.6 

Pusher  Grade 0.38  0.57        0.76        0.95        1.12        1.29        1.47 

Differences 0.19         0.19        0.19        0.17        0.17        018 

For  a  uniform  difference  in  through  grade  of  o.  10. 

It  will  usually  be  very  much  easier  to  reduce  the  through  grades, 
complicated  by  no  high  elevations,  from  0.6  to  0.4,  than  to  reduce  the 
corresponding  pusher  grade  from  147  to  1.12,  especially  as  the  through 
grade,  from  the  nature  of  the  case,  will  be  mostly  in  short  undulations ; 
and  hence, 

2.  The  influence  of  momentum  (par.  397  //  seg.,  and  see  also  close 
of  this  chapter)  will  frequently  assist  greatly  in  reducing  the  virtual 
through  gradients  below  the  nominal  maximum,  or  can  be  made  to ; 
whereas  long  pusher  grades  must  be  taken  at  their  actual  rate. 

908.  Assuming,  therefore,  the  pusher  grade  to  be  the  one  that  fixes 
the  virtual  gradient  of  the  whole  line  or  division,  all  that  has  been  said 
above  about  reducing  through  grades  applies  to  it  in  an  intensified  de- 
gree. The  saving  of  distance  or  curvature  should  be  wholly  subordi- 
nate to  the  end  of  reducing  the  rate  of  grade  to  the  lowest  limits,  taking 
care,  however,  not  to  introduce  development  which  adds  so  much  to  cur- 
vature that  the  compensation  destroys  nearly  all  the  gain.  A  resource  in 
extreme  instances  may  be  to  introduce  a  temporary  sag  in  a  grade-line, 
as  described  in  par.  832.  Sharp  curvature,  if  absolutely  unavoidable, 
should  be  used  here,  if  nowhere  else. 

In  this  way  reductions  of  grade  which  are  far  beyond  the  apparent 
possibilities  may  often  be  secured.  If  the  engineer  who  has  at  last 
secured  what  he  thinks  the  best  the  country  admits  of,  will  then  throw 
aside  all  his  preconceived  impressions,  and  start  in  afresh  with  the  idea 
that  he  is  all  wrong,  and  might  reduce  his  grade  o.i  per  cent  or  more  as 
well  as  not,  if  he  went  about  it  right,  the  chances  are  many  to  one  that 
he  will  not  be  disappointed,  and  reductions  rising  to  even  0.3  to  0.5  per 
cent  may  sometimes  be  obtained  without  a  dollar  of  extra  cost,  by  ab- 
surdly simple  means,  as  in  the  instance  described  below,  and  illustrated 
in  Fig.  200,  which  was  the  key-note  for  a  reduction  of  a  2  per  cent  grade 
some  15  miles  long  to  a  1.5  per  cent  grade,  with  a  cheaper  line. 

909i  In  the  case  illustrated  in  Fig.  200  a  located  line  aaa  had  first  been 
f  un.  on  a  2  per  cent  grade,  through  a  most  attractive  saddle  A  aver  which  thi 
main  highway  already  ran,  requiring  a  short  tunnel  of  about  1000  ft.     The  sum^ 
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mit  of  the  grade  was  but  a  short  distance  back,  and  A  was  approached  by  a  much 
lighter  grade;  but  accepting  ^  as  a  finality,  it  was  utterly  impossible  to  find  sup- 
porting ground  for  the  grade  at  a  saddle  about  4  miles  below  A  with  a  less 
grade  than  2  per  cent.  The  grade  was  in  all  some  20  miles  long,  in  two  suc- 
cessive sections  ot  9  and  6  miles,  respectively,  with  some  little  broken  grade  in- 
termixed. 


Examination  indicated  (i)  that  except  over  this  stretch  at  the  head  of  the 
grade  there  would  be  no  serious  difficulty  in  reducing  the  whole  grade  to  1.5  per 
cent,  and  (2)  that  the  only  chance  for  reducing  it  above  was  by  gaining  develop* 
ments  around  the  hill  DG.  The  very  capable  and  experienced  engineer  who 
had  made  the  first  location  was  therefore  instructed  that  the  hill  must  be  turned 
if  possible.  He  ran  the  line  bbb^  accordingly,  to  the  point  Z,  turned  a  maximum 
curve  K^  and  reported  it  absolutely  impossible  to  turn  the  hill,  without  two  very 
high  viaducts  over  the  deep  gorge  /^  and  a  tunnel  at  K, 

This  looked  plausible  on  the  ground,  if  it  does  not  on  the  map.  Standing 
at  L  there  was  an  abysmal  gorge  below,  a  precipitous  knife-edge,  G,  of  soft 
rock  above,  and  the  smoother  side  of  the  hill,  Af,  wholly  invisible  and  almost 
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inaccessible,  but  known  to  be  very  steep.  Really,  however,  there  was  no  diffi- 
culty. Running  an  approximate  line  EM  from  below,  and  connecting  across 
the  top  of  the  hill,  it  was  found  that  the  entire  line  could  be  fitted  closely  to  a 
steep  side- hill  except  for  one  deep  rock  cut  at  G  so  very  narrow  in  proportion 
to  its  height  that  a  single  heavy  blast  would  remove  it  all  at  once.  This  threw 
the  line  nearly  100. ft.  lower  at  E^  saved  the  tunnel  A,  and  gave  much  better 
ground  below  as  well,  while  enabling  the  1.5  grade  to  be  easily  obtained. 

It  is  especially  important  to  exhaust  all  such  possibilities  on  low  and  short 
pusher  grades  (down  to  the  limit  which  balances  the  lowest  attainable  through 
grade),  because  the  use  of  two  pushers,  or  still  less  the  breaking  up  of  trains,  ia 
rarely  expedient,  as  it  often  is  on  the  longer  and  higher  pusher  grades,  which 
we  will  next  consider. 

LONG   PUSHER   GRADES   ON   HEAVY   GRADIENTS. 

910.  This  second  class  of  pusher  grades  should  ordinarily  be 
studied  by  themselves,  quite  apart  from  the  remainder  of  the 
line.  Their  cost,  both  for  construction  and  for  operation,  will 
be  a  leading  factor  in  the  finances  of  the  line,  and  hence  should 
be  a  controlling  factor.  They  are  sufficiently  prominent  features 
in  the  operation  of  the  line  to  enable  the  motive-power  to  be  well 
adapted  to  the  requirements  of  the  gradients,  whatever  they  may 
be. 

911.  These  causes  favor  the  adoption  of  low  rates  of  grade  for 
such  a  line: 

1.  As  the  gradients  rise  above  2  per  cent  the  loss  of  net  haul- 
ing capacity  becomes  more  serious,  owing  to  the  weight  of  the 
engine  and  tender,  and  (for  freight  trains)  caboose,  becoming  a 
larger  and  larger  factor,  as  shown  in  Table  189,  p.  688.  From 
Table  170  we  see  that  on  grades  differing  by  i  per  cent  the  net 
hauling  capacity  is — 

Net  tons  load  Per  cent  Net  tons  load  Per  cent 

Grade  for  St*nd.  (a  per  cent  Grade  for  St*Dd.  (a  per  cent 

per  cent.       Americao  engine,    graae  =  xoo).      per  cent.       American  engine,    grade  =c  xoo^ 

i.o       371      193.2      4.0        78       40.62 

2.0       192      loo.o     5.0        53       27.60 

3.0  118  61.46  6.0  36  18.75 

2.  The  lower  grade  (if  obtained  by  development)  not  only  re- 
duces the  cost  of  operation,  but  increases  the  revenue  somewhat, 
by  giving  a  larger  mileage.     On  some  costly  lines  of  thin  noa 
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competitive  traffic  this  may  justly  be  regarded  as  an  additional 
advantage  from  a  low  grade.  On  other  lines  it  might  be  an  al- 
most unmixed  disadvantage. 

3.  As  grades  rise  above  2  per  cent  or  2^  per  cent,  such  great 
caution  has  to  be  used  to  keep  trains  under  full  control,  both  in 
going  UD  and  down,  as  to  add  considerably  to  the  theoretical 
disadvantage,  both  in  loss  of  time  and  danger  of  accident. 

4.  A  lower  grade  will  often  be  found  to  lie  on  such  ground  as 
to  decrease  rather  than  increase  the  total  cost  per  mile  to  sub- 
grade  (as  we  have  just  seen  in  par.  909),  so  that  the  difference  in 
cost  of  a  low-grade  or  high-grade  line  will  be  at  the  most  not 
great. 

5.  A  large  portion  of  a  continuous  descent  will  often  not  ad- 
mit of  using  a  higher  grade  than  a  certain  rate.  It  then  becomes 
a  regrettable  sacrifice  to  use  a  higher  grade  elsewhere  on  the 
same  descent,  although  if  the  grade  be  long,  traffic  small,  and 
difference  of  cost  great,  it  should  be  done. 

912.  The  Jalapa  line  between  Vera  Cruz  and  Mexico*  described  in 
Appendix  C  and  its  accompanying  plates,  is  a  good  example  of  the  effect 
of  every  one  of  these  causes  favoring  low  grades.  On  the  first  30  kilo- 
metres (20  miles)  of  the  descent  from  the  summit*  although  a  slightly 
steeper  than  2  per  cent  grade  might  have  assisted  somewhat,  a  4  per  cent 
grade  would  have  thrown  the  line  so  low  as  to  bring  it  on  much  worse 
ground. 

913.  The  descent  from  Tepic  (see  par.  917),  on  which  the  spiral  oc- 
curs, shown  in  Figs.  207,  208,  is  a  good  illustration  of  the  fifth  cause 
above.  From  the  summit  down  to  the  foot  of  the  spiral  more  than  the 
adopted  rate  of  2.6  per  cent  could  not  possibly  be  used,  except  by  throw- 
ing away  elevation  with  level  stretches,  since  that  grade  brought  the  line 
down  to  the  very  bed  of  the  stream  under  the  viaduct.  The  same  grade, 
in  the  main,  fitted  the  bed  of  the  stream  very  well,  although  for  5  or  6 
miles  it  was  necessary  to  hold  up  above  the  bed  somewhat  at  some  expense. 
As,  therefore,  there  were  only  some  5  or  6  miles  out  of  the  30  miles 
of  2.6  grade  (broken  by  some  short  unavoidable  levels  below)  in  which 
the  descent  of  3000  feet  to  sea-level  was  made,  it  would  have  been  an  un- 
warrantable sacrifice  to  break  the  grade  on  the  short  stretch,  where 
(only  bv  raising  it  to  about  4  per  cent)  some  appreciable  economy  mipht 
be  realized,  even  for  the  thin  traflic  expected. 
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914.  The  following  causes  favor  the  selection  of  high  rates 
of  grades  for  such  sections  of  line: 

1.  It  usually  very  much  reduces  the  cost  of  construction 
-which  is  probably  high  at  best — a  consideration  of  great  impor- 
tance (par.  29). 

2.  If  the  rate  of  a  higher  grade  can  be  maintained  unbroken, 
so  that  its  length  is  decreased  in  proportion  as  its  rate  is  increased^  the 
total  motive-power  is  not  increased  (Table  181  and  par.  747) 
even  if  the  total  length  of  the  line  between  termini  is  not  de- 
creased by  the  higher  grade,  i.c.,  if  the  respective  profiles  be- 
tween the  two  termini  are  as  in  Fig.  201.  If  the  lower  grade 
is  only  to  be  obtained  by  interpolated  distance,  so  that  the  foot 
of  both  the  low  grade  and  high  grade  falls  at  nearly  the  same 
point,  the  advantage  in  motive-power  needed  is  still  more  in 
favor  of  the  high-grade  line. 

3.  The  loss  by  multiplication  of  trains  and  train-wages, 
which  is  otherwise  so  very  serious 
on  high  grades,  is  obviated  in  part 
by  using  two  or  three  engines  per 
train,  which  it  is  not  practicable 
to    do  with  heavy  through    trains  ^'®"  **** 

over  a  whole  division.  This  advantage  is  to  be  assumed  with 
caution,  however,  as  within  the  extreme  limits  of  choice  which 
the  engineer  has  ordinarily  before  him  (say  not  over  i  per  cent 
in  most  cases)  the  same  number  of  engines  per  train  can  be  used 
on  either  the  highest  or  the  lowest  rate. 

915.  4.  The  case  is  much  stronger  in  favor  of  high  grades 
when  the  low  grade  is  only  to  be  obtained  by  hanging  on  a 
rough  side-hill  as  against  lying  in  the  bed  of  a  stream,  or  with 
other  great  contrasts  in  facilities  of  construction,  as  in  the 
St.  Gothard  Railway,  where  a  low  grade  was  obtained  only  by 
the  desperate  expedient  shown  in  Figs.  202  to  206: — turning 
spiral  tunnels  into  the  solid  rock  and  thus  introducing  so  much 
pure  development  between  the  same  termini,  so  that  a  higher 
grade  would  have  shortened  the  pusher  runs  almost  exactly /r^ 
rata,  and  left  the  same  amount  of  motive-power  required  for  the 
passage  between  termini  in  either  case.  On  the  Italian  side  of 
the  mountain,  indeed,  these  soirals  appear  to  have  been  an  er- 
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Figs.  202  and  204  are  profiles  of  the  bed  of  the  valleys  approaching  the  St. 
Gothard  tunnel,  with  the  scale  shown  in  miles.  On  the  Italian  side  of  the 
mountain  the  bed  of  the  stream  was  broken  by  catfiracts,  and  it  will  be  seen  hy 
the  dotted  grade-lines  plunging  below  the  river-bed  that  by  simply  developing 
the  spiral  tunnels  into  straight  ones,  adding  nothing  to  their  length,  the  same 
grade  up  the  mountain  would  have  been  obtained  with  a  material  saving  of  dis- 
tance and  curvature,  and  hence,  of  course,  of  cost.  Such  a  straight  tunnel 
would  start  in  at  the  lower  portal  of  the  fifth  rising  curve,  near  A',  Fig.  205,  and 
take  a  straight  course  through  the  words  **  Fig.  205"  to  a  point  beyond  the  limits 
of  Fig.  205,  where  it  would  again  emerge  into  the  valley,  requiring  a  tunnel  of 
a  trifle  over  3  miles  long,  or  about  what  there  is  now  0/  tunnel  on  the  same 
stretch,  saving  all  the  other  work  and  distance.  The  same  is  true  in  substance 
of  the  two  lower  raising  curves,  or  of  the  upper  one  at  least. 

The  fact  that  this  throws  the  grade-line  below  the  bed  of  the  stream  iooksi 
bad  on  the  profile,  but  should  not  be  allowed  to  deceive.  The  tunnels  plunge- 
into  the  bowels  of  vast  overhanging  mountains  of  solid  rock,  and  can  be  kept, 
as  far  away  fron^  the  stream  as  desired,  if  there  were  need  to  consider  it  at  alL 
The  only  visible  gain  from  the  spirals,  therefore,  was  to  have  the  same  engi^ 
neering  curiosities  on  one  side  of  the  mountain  as  on  the  other. 

On  the  Swiss  side  of  the  mountain,  Fig.  202,  the  spiral  developments  shown 
in  Fig.  203  were  essential  for  the  purpose  sought,  to  reduce  the  grade  to  137  fu 
per  mile.  To  have  followed  the  natural  grade  of  the  valley  would  have  required 
from  197.5  (o  237.5  ft.  per  mile  grades,  according  to  how  closely  the  bed  of  the 
valley  was  followed.  By  the  aid  of  the  long  Table  170  we  may  see  how  much 
real  economy  in  motive-power  was  effected  by  these  developments  in  taking  the 
traffic  from  Silenen  to  the  St.  Gothard  tunnel.  Neglecting  the  actual  distance, . 
which  it  would  be  unfair  to  consider,  we  may  say  that  the  length  of  the  moun- 
tain grade  in  miles  should  be  about  inversely  as  the  rate  of  grade.  Then  we 
have,  for  a  standard  Consolidation: 


Grade. 

Comparative 

Comp.  Net 

Tons. 

Load  of  Bng. 

Comp.  Bng.  Miles. 
Per  Through  Toiw 

Ft.  Per  Mile. 

Length. 

Per  CentT 

137 

lOO.O 

319 

lOO.O 

100 

197* 

69.3 

2IO 

65.9 

105 

219 

62.5 

184 

57.7 

108 

237i 

57.7 

165 

51.7 

mi 

In  other  words,  comparing  the  constructed  grade  with  the  197.5-ft.  grade- 
only,  in  a  valley  distance  of  10  miles,  4.4  miles  ( )  of  tunnel  development  yN^s^- 

\69.3y 
introduced  with  the  effect  of  saving  only  5  per  cent  of  the  engine-miles  necessary 

10  move  a  car  through,  and  perhaps  2^  percent  of  the  cost  of  movement.  Sucb 
errors  result  from  lack  of  study  of  the  economic  side  of  railway  location.  There 
could  be  no  better  illustration  of  the  broad  distinction  between  reducing  the 
rates  of  through  grades  and  of  pushei  grades  suted  in  par.  747. 
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EXPEDIENTS  FOR  REDUCING  THE  RATE  AND  COST  OF  HIGH  GRADES. 

916.  The  following  are  among  the  chief  resources  for  obtaining  the 
best  results  on  long  ascents.     They  should  always  be  borne  in  mind : 

I.  Hunt  for  some  place  on  any  part  of  the  ascent  where,  for  half  its 
total  length  or  more,  a  fairly  good  and  cheap  line  may  lie,  in  spite  of  sur- 
rounding difficulties.  Find  what  rate  of  grade  will  fit  this  sec- 
tion AND  WORK  EACH  WAY  FROM  IT,  instead  of  going  always  to  ihe 
summit  and  working  down — which  is  a  good  rule  for  small  descents,  but 
will  often  lead  one  far  astray  on  long  ones.  In  other  words,  find  out 
what  are  or  ought  to  be  the  governing  points,  which  may  or  may  not 
be  the  summit,  and  work  from  them.  In  running  a  first  rough  prelimi- 
nary it  is  ordinarily  best  to  start  from  the  summit,  but  on  a  second  line 
it  is  rather  the  rule  than  the  exception  that  it  should  not  be  done. 

917*  Fig.  207  shows  a  remarkable  example  of  the  advantages  of  this  method* 
from  the  location  of  the  lower  end  of  the  Pacific  Branch  of  the  Mexican  Central 
Railway,  on  the  descent  from  the  city  of  Tepic  to  the  coast  flats.  Several 
efforts  were  made  by  various  engineers  to  obtain  a  practical  line,  which  are 
distinguished  as  first,  second,  and  third  lines  in  Fig.  207,  but  without  any 
very  satisfactory  result,  until,  aided  by  the  knowledge  gained  in  the  previous 
surveys,  the  idea  of  the  spiral  line  was  conceived  and  pushed  to  a  successful 
completion,  with  a  reduction  of  considerably  over  half  in  the  estimated  quanti- 
ties of  the  line.     The  conditions,  briefly  stated,  were  these: 

The  town  of  Tepic  is  at  an  elevation  of  915  metres,  or  3035  feet,  above  the 
sea,  and  distant  only  some  17^  miles  east  therefrom,  half  of  which  is  a  dead 
flat  rising  but  a  few  feet  above  the  sea,  so  that  the  entire  rise  would  have  had 
to  be  made  on  a  direct  route,  within  an  air-line  distance  of  some  nine  miles. 
Descending  from  Tepic  (see  Fig.  207),  the  line  first  follows  the  valley  of  the 
Tepic  River  until  it  diverges  therefrom  (as  it  flows  in  an  entirely  wrong  direc- 
tion and  becomes  impracticably  rough)  and  strikes  across  into  the  valley  of  the 
smaller  Ingenio  River  at  the  Rincon  Pass,  marked  *' controlling  summit  "on 
Fig.  207,  at  an  elevation  of  2508  feet  (795  metres)  above  the  sea. 

Up  to  this  point  the  descent  was  on  less  than  a  2  per  cent  grade  and  offered 
no  difficulty,  although  requiring  some  heavy  work  and  affording  views  of  great 
sublimity  and  beauty  over  the  rugged  and  abrupt  descent  to  the  coast  fiats. 

In  descending  from  this  controlling  pass  into  the  valley  of  the  Ingenio 
River  (which  is  the  long  stream  in  Fig.  207  which  the  line  follows  below  the 
spiral),  the  usual  difficulty  was  encountered,  that  the  first  descent  was  ex- 
ceedingly sharp.  In  an  air-line  distance  of  two  miles,  from  the  controlling 
summit  to  the  lower  left-hand  comer  of  the  spiral  in  Fig.  208,  there  was  a  de- 
scent of  some  490  feet.  Moreover,  the  valley  of  the  Ingenio,  while  entirely 
practicable  for  a  line  in  or  very  near  to  the  bed  of  the  stream,  had,  for  many 
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miles  below  the  spiral  (to  near  B^  Fig.  207),  abrupt  and  rugged  banks  several 
hundred  feet  high»  of  the  same  impracticable  character  as  those  shown  imme- 
diately below  the  spiral  bridge,  Fig.  ao8,  although  below  B  the  valley  became 
more  tractable. 

918.  Under  these  circumstances,  since  it  was  impossible  to  descend  into 
the  bottom  of  the  valley  on  any  practicable  grade,  and  since,  unless  this  were 
done,  the  line  must  be,  for  a  long  distance  below  the  spiral  afterward  adopted, 
entirely  above  the  immediate  slopes  of  the  valley  ;  to  avoid  the  most  excessive 
work,  a  comparatively  light  trial  grade,  a  per  cent,  was  not  unwisely  adopted 


.First  Un*. 

Un«. 
-Third  Lin* 
-Final  Locatioa 


KILOMETERS 
I  a  3 


Fig.  ao7.— Routks  of  Various  Surveys  for  the  Grade  dEscsNoiNC  to  th»  ' 

[Black  ^fi^ures  give  eleva 


for  running  the  three  first  lines  shown  by  dotted  lines  on  the  map.  These 
lines,  otherwise  differing  from  each  other  greatly,  agreed  in  swinging  around 
the  area  covered  by  the  spiral  and  close  to  the  latter,  although  off  the  area  cov- 
ered by  the  map  of  the  spiral  in  Fig.  208.  To  trace  them  on  Fig.  208,  start 
from  near  the  scale  and  title  and  pass  thence  10  the  right,  then  down,  and  then, 
at  the  bottom  of  the  map,  to  the  left,  to  a  point  between  A  and  B  on  the  small 
scale  map.  Fig.  207.  At  this  point  they  were  already  far  above  the  grade  o*' 
the  spiral  bridge,  so  that  they  soon  left  the  excessive  slopes  of  the  valley  and 
struck  comparatively  easy  work  on  the  narrow  ridge  lying  between  the  valleys 
of  the  two  parallel  streams  shown. 

Nevertheless,  the  work  on  all  three  of  the  lines  was  excessive,  while  the 
low  grade  required  a  great  amount  of  otherwise  unnecessary  development  and 
curvature.  Two  of  these  lines  were  located  on  paper  and  profiles  made,  but 
00  accurate  estimates  were  ever  made  of  them,  as  the  work  was  very  forh!  1 
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ding,  involving,  in  spite  of  the  use  of  17*  curves,  a  number  of  tunnels  and 
many  retaining-walls  and  small  viaducts. 

These  facts  made  it  clear,  if  it  had  not  been  before,  that  the  attempt  to  find 
a  line  by  surting  from  the  summit  as  a  controlling  point,  and  letting  it  fall 
thence  where  it  would,  must  be  abandoned,  and  aline  chosen  lying  in  the  bot- 
tom of  the  valley  as  a  fixture  and  worked  from  at  each  end  ;  that  being  the 
only  place  where  a  really  economical  line  could  lie  for  the  entire  distance  down 
to  C.  Fig.  207. 

A  random  line  in  the  bed  of  the  stream  showed  that  a  2.6  per  cent  grade 


Flats  from  Tbpic,  Mbxico,  on  Pacific  Branch  of  thb  Mbxican  Cbktkal  Railway. 
metres.    The  spiral  shown  in  Fig.  308  is  ^  shown  above.] 


(137  feet  per  mile)  was  the  lowest  adapted  to  it,  and  in  assuming  the  line  to  be 
in  this  position,  and  extended  from  each  end  (i.e.,  conceiving  the  line  fixed 
under  the  bridge  in  Fig.  208),  the  ascent  thence  up  the  upper  small  stream  was 
(for  the  country)  mere  surface  work,  and  the  extraordinarily  favorable  point 
for  the  high  crossing  (the  narrowest  for  miles)  naturally  suggested  sweeping 
the  line  around,  through  a  deep  but  narrow  cut,  into  the  lower  small  valley,  so 
as  to  cross  over  itself  by  a  high  viaduct,  and  thence  ascend  to  the  summit. 
Above  the  viaduct  it  follows  up  the  right  slope  of  the  small  stream  shown  just 
under  the  title  to  Fig.  208,  being  on  the  opposite  side  from  the  three  previous 
lines,  which  chanced  also  to  be  somewhat  the  best  side. 

It  was  found  on  extending  the  line  up  to  the  summit  that  it  left  some  spar# 
elevation,  and  this  was  properly  concentrated  within  the  spiral,  in  order  to 
make  the  bridge  as  low  as  possible. 

919.  There  was  a  possibility  of  a  direct  line  from  Tepic  to  the  head  of  the 
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spiral,  following  approximately  the  highway  via  La  Fortuna,  but  it  was  not 
deemed  worth  survey,  for  these  reasons: 

First, — It  was  ceruin  that  it  could  afford  no  better  grade,  and  but  little,  if 
any,  difference  in  curvature,  distance,  and  cost. 

Second. — The  fine  water-power  of  the  Rio  de  Tepic  would  have  been  left  at 
one  side,  with  the  mills  already  on  it,  and  the  others  which  were  very  likely  to 
be  placed  there — water-power  being  very  scarce  in  Mexico. 

Third. — There  was  considerable  local  traffic  from  La  Escondida  and  points 
beyond  it  to  the  west,  which  would  be  lost 

Fourth. — A  dull,  uninteresting  ride  would  have  been  substituted  for  one  of 
the  greatest  scenic  attractions.  A  chief  dependence  for  the  traffic  of  the 
Pacific  Branch  (and  for  the  main  line  of  the  Mexican  Central  as  well)  being 
tourist  traffic,  and  much  of  the  remainder  of  the  line  being  of  great  scenic 
beauty,  this  alone  was  deemed  a  decisive  consideration. 

920*  The  leading  dimensions  of  the  spiral  and  viaduct  were  as  follows: 

Length  of  spiral,  2,637  metres =  8,652  feet  =      1.64  miles. 

(405  -|-  60  =  669  -h  30,  with  lo^metres  station). 

Descent  in  spiral,  actual 53.00  metres  =  173.9   ^^^^ 

Descent  in  spiral,  on  2.6  grade 68.56      " 

Loss  of  elevation  in  do 15.56  metres. 

Utilized  as  follows: 
For  curve  compensation,  303  degrees  (at  0.06  per 

degree) 5.56  metres. 

Spare  elevation,  utilized  for  a  station  ground  and 

water  station  at  south  end  of  spiral 10.00      " 

Viaduct:  Length,  200  metres =  656       feet. 

Height,    53      '*      =1739      " 

The  height  is  above  the  grade-line.  Above  low-water  it  was  some  7  feet 
more. 

Other  resources  for  reducing  the  rates  of  long  ascents  are : 
921.  2.  Zigzag  developments,  obtained  by  finding  a  favorable 
point  for  the  line  to  turn  a  half-circle  and  return  upon  itself,  often  im- 
mensely facilitate  a  favorable  result,  enabling  the  possibilities  of  any  fa- 
vorable section  of  a  long  descent  to  be  utilized  to  the  utmost,  or  enabling 
the  line  to  keep  away  from  the  more  serious  difficulties.  The  develop- 
ment on  the  Jalapa  line,  Appxendix  C,  is  a  good  example  of  this  device. 
The  privilege  of  using  a  sharp  curve  occasionally  is  a  great  assistance  to 
this  end,  and  often  a  sine  qua  nan. 


/ 


1 


^^ 
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8AN    JUAN 


Fig.  209  is  another  example  to  scale  of  such  zigzag  or  horseshoe  develop* 
ment,  on  the  Lima  &  Oroya  Railway,  in  Peru,  The  distance  from  ^  to  ^  hori- 
^onully  is  570  feet, 
and  vertically  is  365 
feet.  The  horizontal 
-distance  from  C  to  D 
is  495  feet,  vertical  dis- 
tance 360  feet;  length 
of  line  from  //  to  Z>  is 
4  miles.  The  usual 
rule  on  this  road  was 
to  use  switchbacks  for 
such  developments,  as 
shown  in  Figs.  218-21.  In  all  these  cuts  the  dotted  lines  represent  tunnels. 
The  curve  at  Sacrape  is  14*  30'. 

922.  3.  Spirals  might  be  used  to  great  advantage  much  oftener  than 


SACRAPE 


Fig.  309. 


Fig.  aio.— Bkidcb  Spibal. 


Fig.  an.— Tunnel  Spirax.. 


they  are.    A  spiral,  also  sometimes  called  a  "  loop,"  is  a  doubling  back 

of  the  line  upon  itself  so  that  it  returns  under  itself  at  a  lower  elevation. 

They  are  of  two  classes :  bridge  spirals,    Fig.  210,  in  which  the 

upper  end  of  the  spiral  is  carried  over  the  lower  on  a  high  viaduct,  and 
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TUNNEL  SPIRALS,  Fig.  211,  in  which  the  lower  end  of  the  spiral  passes 
under  the  upper  end  with  a  tunnel.  Figs.  215-217  show  one  of  the  most 
extensive  applications  of  the  principle  of  spiralling  (made  possible  only 
by  very  peculiar  topographical  conditions)  which  was  ever  attempted* 
but  a  better  line  was  afterwards  found.  In  the  typical  bridge  spiral  the 
line  swings  around  the  slopes  of  a  valley  or  basin,  and  in  the  typical 
tunnel  spiral  the  line  swings  around  the  slopes  of  a  central  hill.  The 
tunnel  spirals  of  the  St.  Gothard  line  (Figs.  202-206)  are  also  tunnel 
spirals,  in  a  sense,  but  of  a  third  class,  which  does  not  swing  around  any- 
thing. 

923.  The  bridge  spiral  on  the  descent  to  Tepic,  Figs.  207,  208,  illus- 
trates the  advantage  gained  by  them»  which  is  to  make  a  sudden  and 
great  drop  at  one  spot.  They  are,  when  well  laid  out,  not  costly  feat- 
ures, and  bridge  spirals  especially  facilitate  that  most  important  end  of 


Fig.  ai3.— Map  of  Spiral  on  Union  Pacific  Railway,  shown  in  Fig.  aia. 


getting  down  into  the  bed  of  a  stream  as  soon  as  it  lias  descended  so  far 
from  its  source  that  it  may  be  said  to  have  a  bed.  It  is  to  be  remem- 
bered in  laying  out  bridge  spirals  that  the  height  of  iron  viaducts  is  a 
minor  factor  in  their  cost  (par.  1274).  They  are  a  rare  feature  in  location, 
and  must  always  remain  so,  but  might  sometimes  be  used  to  advantage 
where  they  are  not.  Figs.  2i2~'i4«how  the  only  bridge  spiral  in  the 
United  States. 
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924.  4.  In  making  a 
descent  into  a  river  val- 
ley it  is  an  almost  invari- 
able rule  to  DESCEND 
against  THE  SLOPE  or 
THE  VALLEY,  even  at  the 
cost  of  turning  a  half- 
circle  as  soon  as  the  bot- 
tom is  reached.  The 
length  of  the  side-hill 
descent  is  much  de- 
creased. It  is  still  bet- 
ter»  if  possible,  for  the 
same  reasons,  to  descend 
against  the  slope  of  some 
tributary  valley,  turn  a 
half-circle,  and  then  de- 
scend in  its  bed  to  the 
main  valley.  Figs.  215- 
217  give  an  actual  in- 
stance on  a  large  scale. 

In  Fig.  215  a  descent 
was  to  be  made  from  E,  at 
an  elevation  above  sea  of 
about  3000  ft.  (9 TO  m.).  to 
A,  into  ihe  valley  of  the 
Ameca  River,  at  an  eleva- 
tion of  1 1 20  feet  (340  m.) 
above  sea,  a  drop  of  some 
1880  feet,  to  be  made  within 
an  air-line  distance  from  E 
to  A  of  only  5  miles.  The 
Ameca  River  lies  along  the 
bottom  of  Fig.  215,  flowing 
to  the  left  with  a  sharp 
descent  of  over  one  per 
cent,  so  that  beneath  the 
spirals  FG,  shown  in  detail 
in  Figs.  216,  217,  the  bed 
of  the  river  was  only  1020 
feet  (310  m.)  above  sea. 
The  tributary  AB  had  a 
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still  sharper  descent  of  over  2  per  cent,  and  the  circumstances  of  the  location 
made  it  clear  that  the  ruling  grade  on  the  descent  must  be  at  least  2f  per  cenL 
The  location  shown  in  Fig.  216  is  3  per  cent  compensated,  about  2.6  per  cent 
actual. 

At  the  left  of  Fig.  215  was  another  tributary,  EG,  falling  far  too  fast  for  any 
line  to  follow  it  directly,  but  making  a  very  high  and  sleep  backbone  or  knife- 
edge  at  FG  of  solid  basaltic  rock,  overlaid  for  the  most  part  with  a  thick  surface 
deposit  of  volcanic  tufa,  or  iepetate.  This  knife-edge  had  excessively  steep 
slopes  on  both  sides,  as  will  be  seen  from  Fig.  216,  extending  down  to  the  river- 
bed 1000  feet  below,  and  had  the  further  remarkable  peculiarity  that  the  sides 
swelled  in  and  out,  making  it  very  thin  at  points  and  thicker  at  others. 
These  unusual  topographical  features  made  conveniently  possible  such  an 
unparalleled  series  of  spiral  developments  as  are  shown  in  Figs.  216,  217, 
which  took  very  kindly  to  the  natural  surface,  so  that  they  could  be  executed 
at  very  moderate  cost,  as  the  minutely  accurate  topography  of  Fig.  216  will 
show. 

925t  Under  these  circumstances  there  were  two  possibilities  for  the  de- 
scent from  E  to  A:  First,  the  line  EDCBA,  which  subsequently  proved  to  be 
by  far  the  best;  and.  secondly,  the  line  EFGHA,  Influenced  by  the  ease 
with  which  great  development  could  be  obtained  in  a  small  space  and  at 
small  cost  at  FG,  Fig.  215,  as  shown  in  detail  in  Figs.  216,  217.  the  latter 
line  was  examined  first;  the  only  useful  result  of  this  work  having  been  th^t 
it  is  possible  to  present  to  students  the  instructive  study  in  location  shown 
in  Figs.  216,  217,  where  six  successive  spirals  are  shown  (the  lowest  one 
finally  abandoned),  accomplishing  a  descent  of  613  feet  (187  m.)  within  a  hori- 
zontal distance  of  about  1800  feet,  measuring  from  the  highest  to  the  lowest 
points  shown  on  the  map.  The  developed  distance  between  these  same  points 
was  445  miles  (7.18  kilos.).  Measuring  from  the  nearest  points  of  the  first 
and  fifth  spiral,  a  descent  of  426  feet  and  a  development  of  nearly  3^  miles 
was  obtained  between  points  only  558  feet  apart  horizontally.  The  lowest 
(abandoned)  spiral  gave  a  further  development  of  .855  mile  and  a  descent  of 
125  feet  within  a  horizontal  distance  of  263  feet.  A  striking  feature  of  the 
development  was  the  two-story  iron  viaduct  outlined  on  Fig.  216;  a  precipice 
over  200  feet  high  for  a  short  distance  at  one  point  enabling  the  line  to  pass 
twice  over  the  same  viaduct  at  elevations  100  feet  apart. 

The  value  of  such  a  feature  as  an  advertisement  and  attraction  to  trave. 
for  a  line  which  must  in  any  case  be  largely  dependent  on  tourist  travel,  was 
an  element  not  to  be  despised;  but  it  was  all  but  certain  that  the  true  loca- 
tion must  have  been  by  the  northerly  route,  as  was  found  to  be  the  case* 
for  (i)  the  stretch  ED  lay  along  the  natural  surface;  (2)  the  stretch  AB,  accom- 
plishing nearly  one  fourth  of  the  rise,  lay  in  the  bed  of  a  tributary  stream 
rising  nearly  as  fast  as  the  desired  grade.  All  that  was  necessary  by  this 
route,  therefore,  was  to  find  ground  on  which  the  descent  from  D  to  B,  and  iht 
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turn  at  B^  could  be  made.  In  other  words,  granting  that  a  turn  at  B  could 
be  made,  more  than  half  the  descent  could  be  made  on  very  easy  ground.  Ex- 
amination  showed  favorable  points  at  B  and  C  for  the  turn,  and  a  very  favor- 
able location  was  obtained  for  the  entire  descent.  This  line  also  had  engi- 
neering and  scenic  features  of  great  interest;  chief  among  the  latter  being  a 
gigantic  natural  obelisk  of  stone,  produced  by  erosion,  572  feet  high,  and 
pierced  through  the  centre  of  its  base  by  a  tunnel  279  feet  long. 

926.  Besides  these  four,  which  maybe  called  normal  expedients,  there 
are  the  following,  as  difficulties  multiply  : 

5.  Switchbacks  :  the  proper  laying  out  of  which,  and  the  arguments 
in  favor  of  using  them  when  so  laid  out,  are  described  in  Appendix  C 


Fig.  9x5. 


When  descents  of  over  1000  feet  are  to  be  grappled  with,  and  often  with 
less,  the  writer  believes  they  should  be  used  much  more  freely  than  they 
are,  if  laid  out  in  the  way  described,  so  that  the  stop  and  reversal  of  the 
direction  of  motion  involves  no  loss  of  time  or  power,  either  theoretically 
or  practically.  If  laid  out  in  the  ordinary  way  they  are  far  more  objec- 
tionable. Their  effect  to  reduce  the  cost  of  construction  is  very  great,  and 
there  is  no  necessary  loss  of  time  or  power  from  the  stop.  Figs.  212-214 
show  a  locality  where  well  laid  out  switchbacks  would  have  been  vastly 
more  economical,  and  have  given  better  results  in  other  ways. 


i\~-The  base-lines  for  the  topography  (which  is  minutely  ac- 

vi  lines  covering  the  hilL     The  whole  body  of  the  ridge  was 

-  underneath,  but  cracks  on  the  surface  in  cooling  into  Icjose 

\^  the  contotJr-lines  are  not  put  on  in  the  best  manner.     Tliey 

.ie  lines,  or  across  gaps  in  them.     The  degrees  of  the  curves 

metre  (65.6-ft,)  chords.     They  should  be  increased  about  one 

ject  for  joo-ft.  chords.     The  facilities  which  a  judicious  sys- 

|ers  for  conducting  location  is  apparent  from  Fig-  216.     The 

|an  offset  for  introducing  transition  curves,  making  no  effort 

et,  and  any  curve  or  tangent  on  the  map  can  be  shifted,  re- 

>,l^ne. 

^     .,  .lOwn  throughout  the  map,  from  which  it  can  be  seen  at  once 

"^jjMrf  are  possible  at  a  number  of  points.     Including  the   lower 

\  Mw^^'  ^'^^  miles  of  de%'eIopment  and  613  ft.  of  elevation  were 

Y''^;^^  single  point,  without  any  loss  of  distance  whaiever.     The 

/  ^e  of  the  globe  where  such  a  result  would  be  so  conveniently 

as  probably  cheaper  than  a  system  of  switchbacks  such  as 

THK    *'  C 

om  the  c 
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927*  The  following  Figs.  218  to  221  are  examples  of  switchbacks  from  the 
Lima  &  Oroya  Railway  in  Peru.  They  give  an  idea  of  the  advantage  which 
they  give  for  location. 


Fig.  ai8. 


but  they  were  not 
properly  laid  out  to 
reduce  the  disadvan- 
tage of  a  stop  to  a 
minimum.  Fig.  218 
shows  a  rather  unusu- 
al and  unfavorable 
method  of  laying  them 
out,  the  switchbacks 
being  usually  in  pairs, 
as  in  Figs.  219-221, 
and  as  near  together 
as  possible,  so  as  to 
reduce  the  distance  on  which  the  train  runs  backward  to  a  minimum.  From  A 
to  B  is  3I  miles  by  the  line.  In  an  air-line  they  are  855  feet  apart  horizontally, 
and  545  feet  apart  vertically. 

From  I  to  2,  Fig.  219,  is  5  miles  by  the  line  and  li 

miles  in  an  air-line.     The  horizontal  distance  between 

A  and  B  is  985  feet,  vertical  distance  625  feet.     The 

horizontal  distance  between  E  and  /*  is  465  feet,  vertical 

distance  535  feet,  showing  an  average  slope  steeper  than 

I  to  I.     Many  such   places 

were  entirely  inaccessible  to 

bipeds,  and  the  line  was  only 

located  by  making  as  careful 

topographical  maps  as  possi- 

^C  ble,  projecting  a  location,  and 

^\Q   ^^  triangulating  in  points  on  it 

for  beginning  construction. 

At  the  "Infiernillos,"  or  "Little  Hells."  Fig. 

220,  the  river  passes   for  some  distance,  with  a 

succession  of  falls,  between  two  walls  of  rock  that 

rise  perpendicularly  to  a  height  of  2000  to  250c 

feet.     In  passing  under  these  high  points  the  line 

leaves  one  tunnel,  crosses  the  river  on  a  bridge 

of  160  feet  span  at  a  height  of  165  feet  above  the 

water,  and  enters  another  tunnel. 

From  I  to  2,  Fig.  220,  by  line  of  road  is  4|> 
miles,  comprising  eight  tunnels.  An  air-line  from 
I  to  2  is  i\  miles.  The  horizontal  distance  from  ^  to  ^  is  445  '^et.  vertical 
distance  310  feet. 


Fig.  SX9. 
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Fig.  221  shows   another  very  peculiar    development — ^a   combination    of 
switchbacks  and  horseshoes.     From  A  Vq  B  \iy  line  of  road  is  4.9  miles,  by 

air-line  1.6  miles.  This  portion  of  the 
line  has  1776*  of  curvature— an  aver- 
^  age  of  362^  to  the  mile.  From  CXoD 
the  horizontal  distance  is  730  feet,  ver- 
tical distance  570  feet.  The  profile  in 
this  vicinity  was  not  inappropriately 
known  as  "Gothic." 

These  maps  taken  together  will  in- 
dicate, what  is  the  fact,  that  even  ia 
the  roughest  country  there  are  certain 
locations  where  zigzag  developments 
are  more  economical  than  switchbacks, 
and  others  where  switchbacks  alone 
are  practicable,  without  the  heroic  ex- 
pedient of  spiral  tunnels. 

928.  6.  Inclined  Planes  and 
Cable  Traction.— This  device,  in 
a  crude  form,  antedates  the  loco- 
motive itself,  and  was  at  first  the 
almost  universal  resort  for  dealing 
with  what  were  then  considered 
high  grades.  It  is  still  used  to  some 
extent,  but  early  passed  out  of  gen- 
eral use  as  an  accredited  auxiliary 
to  rail  way  transportation .  We  may 
admit  that  this  at  the  time  was  wise 
and  right,  and  still  regard  the  device  as  one  deserving  of  a  recc^nized 
standing  at  the  present  day.    In  all  probability,  within  a  few  years,  it  will 

be  much  more  used 
than  it  is  now  for 
moving  large  traffic 
over  high  eleva- 
y^^^-^yv  Dj^  ^ — '^^^■^^^  tioiis. 
'^      ^^J       1r  ^        929.   The   argu- 

ments  against  the 
use  of  planes  are 
these: 

I.  It  introduces  a  break  in  the  continuity  of  the  movement  of  traffic — 
an  argument  of  minor  importance  which  must  always  exist  in  some  degree. 


FiaMOb 


Fig.  sax. 
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2.  The  power  and  working  force  necessary  to  operate  the  planes  must 
always  be  on  hand  and  available,  at  nearly  the  same  cost  whether  work- 
ing or  idle,  and  possibly  a  good  part  of  the  time  idle. 

This  was  a  very  serious  matter  in  early  days  when  traffic  was  light* 
but  it  grows  less  so  as  the  movement  of  traffic  becomes  so  great  as  ta 
approximate  to  a  steady  stream  of  cars — a  condition  which  exists  on 
many  lines  now  operating  steep  grades  with  locomotive  power.  It  was  a 
leading  factor  in  causing  the  abandonment  of  planes  in  the  early  days  of 
railways ;  hardly  subordinate  to  the  following,  which  was  perhaps  alone 
decisive : 

3.  Formerly,  planes  operated  by  stationary  power  were  necessarily 
short,  straight,  and  on  a  uniform  gradient.  This  made  it  essential  topo- 
graphically, even  if  it  had  not  been  mechanically,  that  the  planes  should 
not  be  long,  but  that  a  number  of  them,  separated  by  intervening  stretches 
of  "  level,"  should  be  used,  greatly  increasing  the  awkwardness,  delay» 
and  expense  of  the  process. 

4.  A  certain  element  of  danger  from  runaways  and  breakages  existed 
and  still  exists,  which  was,  however,  not  a  serious  nor  governing  consid- 
eration, even  when  the  only  cable  was  a  hemp  rope,  as  in  the  early  planes 
at  the  All^hany  Portage  on  the  Pennsylvania  State  canal  and  railway 
system,  and  it  is  still  less  so  now. 

930.  On  the  other  hand,  besides  the  advantage  of  the  vast  increase  of 
traffic  which  would  enable  stationary  power  to  be  constantly  employed  at 
many  points,  the  perfection  to  which  the  cable  system  has  been  brpught 
in  recent  years  has  greatly  changed  the  conditions  of  the  problem,  and 
favored  the  use  of  well-designed  inclined  planes  in  connection  with 
railways.  Passing  the  question  of  how  they  should  be  designed  for  the 
moment,  the  arguments  favoring  the  use  of  inclined  planes  of  whatever 
type  are  these : 

1.  The  great  expense  is  saved  of  lifting  the  ponderous  motor  itself 
up  and  down  hill.  Assuming  every  engine  to  be  fully  loaded,  and  assum- 
ing a  light  Consolidation  engine  with  tender  and  caboose  to  weigh  80 
tons,  we  may  deduce  from  Table  170  the  following  Table  189.  showing 
the  proportion  of  the  total  power  exerted  which  is  thrown  away  in  non- 
productive work  on  the  motor. 

2.  The  power  is  not  only  wasted  in  the  proportion  shown  in  Table 
189,  but  is  more  costly  per  horse-power  for  several  reasons : 

{a)  The  fuel  burned  per  horse-power  is  much  greater  than  in  a  good 
and  powerful  stationary  engine  (Table  168,  page  531). 

ip)  As  one  stationary  engine  does  the  work  of  from  five  to  thirty 
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locomotives,  there  is  a  corresponding  saving  in  maintenance  of  machinery 
aiid  in  wages  of  engine-  and  train-men. 


Table  189. 

Proportion  op  the  Drad  or  Waste  Weight  (op  Engine,  Tender,  and 
Caboose)  to  the  Total  Paying  Weight  (op  Cars  and  Freight)  on 
Various  Grades. 

[An  addition  of  5  tons  has  been  made  to  the  wei£:ht  of  an  average  Consolidation  in 
Table  170,  as  better  corresponding  to  the  more  recent  practice  (Table  129),  and  a  corre- 
sponding subtraction  of  5  tons  from  the  load  given.  In  addition,  a  deduction  of  ao  per 
cent  has  been  made  from  the  load  given,  as  an  allowance  for  the  lighter  winter  loads,  the 
scant  loading  of  many  trains,  and  light  trains  in  one  direction.  As  an  average,  this  allow- 
ance should  be  larger.] 


Wbight  in  Tons. 

Per  Cent 

Gkadb 

Weight  Engine 

PbrCbmt. 

Engine, 

Train 

Do.  Average 

to  Average 

Tender,  and 

by 

of 

Paying  Weight. 

Caboose. 

Table  170. 

AU  Trains. 

I.O 

80 

706 

565 

14. 1 

1.5 

499 

399 

20.0 

2.0 

378 

302 

26.5 

2.f 

299 

239 

33.4 

3.C 

244 

195 

41.0 

3.5 

202 

162 

49-4 

4.0 

It 

170 

136 

58.8 

5.0 

i( 

124 

99 

80.8 

6.0 

" 

92 

74 

135.0 

(r)  The  wear  and  tear  of  track  due  to  the  locomotive  is  saved,  which 
is  about  half  of  the  whole  cost  of  running  them  (par.  780).  Against 
this  is  to  be  balanced  the  loss  of  power  by  the  friction  of  the  rope  or 
cable,  but  this  is  comparatively  a  small  percentage  on  a  grade  plane, 
although  a  very  large  percentage  on  level  cable  railways.  The  cable 
friction  being  constant  per  mile  decreases  in  relative  importance  as  the 
grade  is  higher. 

{d)  The  modern  cable  system  possesses  several  advantages,  as  notably 
that  of  being  used  on  curves,  which  none  of  the  older  and  simpler  forms 
of  inclined  planes  possessed. 

3.  Apart  from  the  cost  of  the  mechanism  for  operating  the  planes 
(which  may  be  balanced  roughly  against  the  cost  of  locomotives),  the  use 
of  inclined  planes  will  ordinarily  cheapen  the  cost  of  construction  nia- 
teriaily,  although  tliis  may  not  be  invariabh-  the  case. 
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931«  If  we  conceive  the  normal  type  of  a  passage  over  a  summit  to  be  that 
-shown  in  Fig.  222,  the  manner  of  adapting  the  same  summit  to  the  use  of  in- 
clined planes  may  be  that  of  either  Fig.  223  or  Fig.  224.  In  Fig.  223  the  cars 
are  hauled  directly  up  an  inclined  plane  (or, 
•if  necessary,  up  two  or  more)  at  A  and  B  to 
some  point  a  and  b  which  is  high  enough  for 
the  cars  to  descend  thence  over  the  entire 
distance  aCB  or  bCA^  presumably  in  short 
trains  in  charge  of  one  or  more  brakesmen. 
The  power  stored  in  the  cars  is  thus  not  lost,  by  having  to  be  shortly  after 
destroyed  by  the  brakes,  but  in  great  degree  utilized  for  propulsion. 

932i  This  economy  of  power  may,  under  favorable  circumstances,  be  carried 
still  further  by  the  construction  of  the  auxiliary  lines  cd  and'  ce,  Fig.  224.  so  as 
to  extend  the  plan  in  Fig.  223  to  that  shown  in  Fig.  224.  By  these  auxiliary 
lines,  after  the  cars  have  as- 
■cended  the  planes  A  and  B  \o  a 
•or  b,  they  run  by  gravity  to  the 
points  e  or  </,  where  they  de- 
scend the  plane,  thus  assisting 
'by  their  gravity  to  pull  other  Fic.  993. 
-cars  up  it,  and  making  the  only  motive-power  required  (in  excess  of  cable-friction) 
—that  necessary  to  lift  the  cars  through  the  distance  da  oreb,  which  is  necessary 
to  enable  them  to  run  by  gravity  to  the  opposite  plane.  If  the  distance  ab  were 
great  enough  to  make  it  desirable,  a  nearly  level  track  might  be  laid,  and  loco- 
tmotive-power  used,  but  this  involves  the  disadvantage  that  the  location  is  more 
-difficult  and  costly,  because  the  gradients  have  to  be  considered  in  both  direc- 
tions, whereas  the  duplicate  gravity  tracks  may  be  laid  out  on  different  routes, 
•each  of  which  need  be  favora- 
ble to  motion  in  one  direction  «_  r  h 

•only, 

933.  Theoretically,  the  sys- 
tem sketched  in  Fig.  224  com-  1  y"  ^^^'^AB 
Dletely  eliminates  the  disad- 
vanxage  of  the  elevation  sur- 
mopnted,  however  high,  leaving  the  only  loss  of  power  that  which  would  result 
if  the  track  were  vertically  projected  onto  the  plane  AB,  Practically,  it  will 
of  course  fall  far  short  of  this,  but  may  be  made  to  give  some  approach  to  it,  and 
jrith  the  privilege  of  introducing  a  few  easy  breaks  of  line  and  grade  on  the 
plane,  which  is  practicable  by  the  cable  system,  no  great  difficulty  is  likely  to 
4irise  in  laying  out  long  planes  advantageously. 

934.  The  modem  cable  system  has  not  yet  been  used  to  any  consid- 
erable extent  as  an  auxiliary  to  ordinary  railway  traffic,  although  it  is 
tending  in  that  direction. .   It  originated  at  the  city  of  San  Francisco* 
44 


Fig.  904. 
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from  the  necessity  of  supplying  street-railway  transportation  on  high 
grades.  In  its  essence  it  consists  in  using  a  continuously  moving  2x1^ 
endless  wire  cable  to  which  the  cars  are  attached  by  friction-grips,  instead 
of  winding  up  on  a  large  drum  a  rope,  chain,  or  flat  band  of  metal  of  the 
length  of  the  incline,  requiring  that  the  engines  should  start  and  stop 
again  after  taking  up  each  load.  The  modern  system  has  been  brought 
to  great  perfection  for  street  use,  and  has  spread  ver^  rapidly  in  spite  of 
the  difficulty  and  expense  involved  in  covering  up  the  cable  below  the 
street  level.  It  has  been  described  with  remarkable  fulness,  in  all  it& 
details  of  construction  and  working,  in  various  papers  before  engineering 
societies  and  in  the  leading  technical  journals. 

935.  Circumstances  favoring  the  use  of  this  (>articular  form  for  rail- 
way traffic  are  :  (i)  The  cable  would  not  need  to  be  covered  up  and 
gripped  at  some  disadvantage  through  a  narrow  slit;  (2)  being  primarily  re- 
quired for  vertical  and  not  for  horizontal  transportation,  the  incline  could 
be  made  steep  at  the  expense  of  length  and  speed,  reducing  the  chief 
source  of  loss  in  street  service,  friction  and  wear  of  cables ;  (3)  the  g^ps 
having  to  be  applied  only  at  the  bottom  of  the  plane,  and  released  only 
at  the  top,  could  be  made  very  powerful  by  duplicating  them,  or  other- 
wise ;  the  grades  at  the  bottom  of  the  plane  could  be  made  favorable  for 
getting  the  cars  quickly  under  way,  and  with  speeds  of  not  exceeding 
three  or  four  miles  per  hour,  which  would  be  quite  fast  enough  for 
economy,  the  grips  could  be  applied  and  released  by  men  jumping  onto 
the  grip-car  for  that  purpose,  so  that  there  would  be  no  necessity  for  any 
one  riding  up  or  down  the  plane  with  the  cars. 

The  system  is  certainly  one  of  much  promise  for  such  localities  and 
conditions,  and  the  necessity  of  the  utmost  economy  in  transportation 
warrants  its  careful  study,  and  will  probably  bring  about  its  gradual 
adoption,  with  details  adapted  to  the  peculiar  requirements. 

936.  A  final  expedient  for  reducing  the  disadvantages  of  gradients  is- 
the  RACK  RAILWAY,  the  most  perfect  form  of  which,  and  the  only  one 
promising  general  usefulness,  is  the  Abt  system. 

The  Mt.  Washington  Railway,  in  New  Hampshire,  designed  by  Silves- 
ter Marsh,  was  the  first  example  of  a  rack  railway.*  The  device  con- 
sists, as  its  name  implies,  in  a  pinion  operated  by  a  separate  cylinder  on 
the  locomotive,  which  engages  in  a  fixed  rack  laid  between  the  rails.     It 

*  The  Rhigi  Railway,  M.  Richenbach,  engineer,  was  an  almost  exact  copy  of 
every  essential  detail  of  the  Mt.  Washington  line,  but  in  a  not  particularly  cred-- 
icable  way  was  labelled  the  **  Systdme  Richenbach/'  and  is  so  known  through- 
out Europe. 
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thus  eliminates  what  we  have  seen  to  be  the  most  serious  theoretical 
defect  of  the  locomotive — that  its  tractive  power  cannot  be  increased  in- 
definitely at  the  expense  of  speed,  but  only  within  narrow  limits.  In  its 
original  form  it  had  many  defects  which  the  Abt  system  eliminates,  but 
its  practical  utility  as  an  adjunct  to  the  normal  operation  of  railways  has  . 
not  yet  been  fully  demonstrated,  and  must  for  the  present  (1886)  be  re-  | 
garded  as  somewhat  doubtful. 

937.  The  salient  features  of  the  Abt  system  are  these :  The  ingenious  en- 
gaging rack  by  which  a  locomotive  may  approach  the  foot  of  a  rack  grade  at 
some  considerable  speed,  with  certainty  that  the  pinion  will  engage  quickly 
And  without  shock  with  the  rack  ;  the  improved  manner  of  constructing  the  rack 
of  parallel  bars  with  the  teeth  staggered ;  the  pinion  or  driving-wheel,  which  is 
constructed  in  sections,  each  capable  of  a  slight  spring,  so  as  to  ensure  perfect 
and  smooth  contact  with  the  rack  ;  the  use  of  the  ordinary  adhesion  cylinders 
continuously  to  lend  what  aid  they  can. 

On  the  other  hand,  there  is  the  complication  of  the  machine,  and  the  diffi- 
culty of  keeping  the  rack  in  working  order,  especially  in  the  winter  in  cold  cli- 
mates.* 

938.  A  device  for  accomplishing  the  same  end  as  the  rack  railway  in  a  dif- 
ferent way,  which  has  not  proved  equally  meritorious  in  practice,  is  the  fric- 
TiON-GRiP  RAILWAY.  In  this  devicc  two  friction  driving-wheels  engage  with  a 
central  rail,  being  pressed  against  it  with  any  desired  force,  regardless  of  the 
weight  on  the  engine  itself.  While  the  device  has  been  used  successfully  in 
several  special  locations,  it  possesses  no  features  to  make  it  of  general  utility. 
It  is  generally  known  as  the  Fell  System,  and  was  used  at  the  Mt.  Cents  Rail- 
way. 

DUPLICATE  TRACKS  FOR  PUSHER  GRADES. 

939.  In  the  main,  all  climbing  done  by  trains  on  pusher  or  high 
grades  is  so  much  clear  loss.    The  power  thus  stored  in  the  train  by 

'lifting  it  up  not  only  does  no  good,  but  costs  more  money  to  destroy  by 
means  of  brakes.  It 
is  a  peculiar  advan- 
tage of  the  use  of 
pushers  that  this  need 
not  be  invariably  nor  A^ 
necessarily  the  case,  "'" 

for  under  certain  fa-  •*.  -^  *w  r*  « 

Fic.  aas.— Typical  PsonLS  of  a  G«Avmr  Railway. 
vonng  circumstances 

it  is  possible  to  utilize  a  portion  of  the  work  thus  wasted  by  securing 

*  The  Abt  system  is  more  fully  described  in  a  paper  by  W.  W.  Evans,  Trans. 
Am.  Soc.  C.  E.,  March,  1886. 
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from  it  something  of  the  advantages  of  a  gravity  railway,  a  typical 
profile  of  which  is  shown  in  Fig.  225. 

The  gravity  railway  does  of  set  purpose  and  to  secure  an  advantage 
what  the  ordinary  railway  only  does  of  necessity  as  an  unmitigated  dis- 
advantage; viz.,  it  seeks  out  certain  high  elevations,  and  ascends  to  them 
as  quickly  and  by  as  steep  a  grade  as  possible. 

This  it  does  for  precisely  the  same  reason  that  coal  is  put  on  the 
tender,  viz.,  TO  store  power  in  the  train  ;  only,  in  this  case,  the 
power  is  ready  for  instant  application  without  change  of  form.  It  is 
utilized  for  propulsion  instead  of  being  thrown  away  in  wearing  out 
wheels  and  brake-shoes,  by  laying  out  from  the  high  elevation,  to  which 
the  train  is  lifted  by  a  plane,  a  continuous  descending  gradient,  on  a  0.7 
to  i.o  per  cent  grade,  until  the  lowest  possible  point  is  reached.  The 
train  is  then  hauled  up  to  another  high  elevation,  and  the  same  process 
continued,  giving  a  profile  like  Fig.  225.  The  ascent  is  made  by  sta- 
tionary power;  but  that  does  not  affect  the  principle,  which  is,  that,  as  high 
elevations  must  at  points  be  surmounted,  it  is  better  to  do  so  by  a  sys- 
tem which  utilizes  the  work  thus  done  for  propulsion  instead  of  wasting 
it  destructively. 

940.  There  is  one  serious  drawback  to  this  system,  that  cars  can  pass 
over  the  line  in  only  one  direction,  so  that  it  necessitates  an  entirely  in- 
dependent return  track,  however  light  the  traffic.  Nevertheless,  it  has 
been  and  is  still  used  to  some  extent.  It  originated  (in  this  country)  at 
Mauch  Chunk,  before  the  locomotive  had  fairly  been  invented,  and  was 
afterward  embodied  in  two  prominent  lines  in  Pennsylvania,  and  in  a 
number  of  smaller  ones.  One  of  these  lines  has  recently  been  abandoned ; 
but  for  reasons  largely  independent  of  the  engineering  merit  of  the  sy»» 
tem  ;  the  other  is  still  in  operation. 

These  two  lines  are: 

Pennsylvania  Coal  Co, — ^47  miles  double  track;  4  ft.  3  in.  gauge;  36-lb.  rails; 
23  stationary.engine  houses  and  as  many  planes,  or  about  one  for  every  four 
miles.  Average  speed  of  passenger  trains,  15  mileS  per  hour;  freight  trains,  xo 
miles  per  hour. 

Delaware  &*  Hudson  Canal  Co. — 32  miles  of  double  track;  4  ft.  3  in.  gauge; 
45  to  56  lb.  rails;  30  stationary  engines  and  as  many  planes,  or  about  one  every 
two  miles. 

The  advantage  of  the  plan  is  that  it  puts  the  undulations  of  the  sur- 
face which  cannot  be  avoided  into  the  harness,  as  it  were,  by  making  them 
a  necessary  part  of  the  system  of  operation.  Moreover,  motion  in  only 
one  direction  has  to  be  considered,  so  that,  so  long  as  the  train  keeps  de- 
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scending,  we  are  in  a  measure  independent  of  the  rate  of  grade,  and  econ- 
omy of  construction  is  promoted. 

To  balance  the  disadvantage  of  having  to  construct  two  independent 
tracks  there  is  a  certain  economic  advantage  in  a  double  track  even 
when  traffic  is  light. 

941.  The  extra  cost  of  having  to  construct  two  independent  lines  has 
undoubtedly  been  in  years  past  a  leading  factor  in  impeding  a  more 
general  use  of  this  plan,  until  now  engineering  practice  seems  to  condemn 
it,  but  that  under  certain  exceptional  circumstances  it  might  still  be  ad- 
vantageously used,  hardly  admits  of  doubt.  The  merits  or  demerits  of 
the  gravity  system  in  its  entirety  depend  chiefly,  it  is  plain,  on  whether 
or  not  inclined  planes  operated  by  stationary  power  are  economical  as 
compared  with  the  locomotive.  But  whether  or  not  the  plan  as  a  whole 
be  advantageous,  it  is  plain  that,  if  we  have  lifted  a  train  by  any  kind  of 
power  to  a  high  elevation,  that  feature  of  the  gravity  plan  is  economical 
which  utilizes  the  work  thus  done  instead  of  throwing  it  away,  and  this 
may  often  be  done  with  pusher  grades,  provided  the  traffic  be  sufficient 
to  make  certain  short  sections  of  double  track  in  the  immediate  vicinity 
of  the  pusher  grades  a  desirable  feature ;  which  is  very  apt  to  be  the  case, 
since  the  mere  existence  of  those  grades  practically  doubles  the  demand 
upon  the  track. 

942.  Thus,  supposing  a  summit  is  to  be  passed  over  from  one  valley 
to  another,  or  a  plateau  of  some  width  to  be  ascended  to  and  descended 
from.     Ordinarily   the    pro-  ^ 

fi  le  over  such  a  section  would  ;"  •'•t:^. .  ^  ^  ^^       .„-n 

be  something  like  the  solid  / ^l-^^^^^^^x 

line  in  Fig.  226,  there  being  f^  O  \ 

certain  natural  difficulties  in  /  \ 

getting  favorable  grades   in —A  VJ 

more  than  one  direction  be-  ' "  * 

tween  B  and  Z>,  so  that  the  whole  stretch  AE  is  practically  a  single 
pusher  run.  If,  in  such  case,  the  g^ade  AB  can  be  prolonged  to  some 
higher  point  and  from  thence  carried  on  a  favorable  grade  for  trains  go- 
ing to  ^  to  a  junction  at  some  point  D,  the  expense  of  running  pusher 
engines  both  ways  over  the  distance  BD  will  be  saved,  at  the  expense  of 
constructing  the  short  section  of  duplicate  track  BFCD, 

943.  Again,  let  us  suppose  a  common  case,  that  we  are  carrying  a  line 
through  a  valley,  a  part  or  all  of  which  has  an  irregular  descent,  so  that 
an  extremely  favorable  line  may  be  had  for  trains  running  down  the 
valley  such  as  Fig.  227,  but  favorable  grades  for  ascending  it  can  only  be 


694  CHAP.  XX.— DUPLICATE  TRACKS  FOR  PUSHER  GRADES, 

had  with  some  difficulty  and  expense.  In  some  cases — not  by  any  means 
in  all  cases — it  would  be  possible  for  a  return  track  to  make  at  once  for 
some  high  "point  C  on  a  ridge  or  crest,  and  thence  to  make  for  the  point 
A  with  level  or  descending  or  but  slightly  ascending  grades,  by  a  ridge 
line  or  a  different  valley  line  which  would  be  for  the  most  part  light. 


Fig.  wj. 

Not  only  is  lighter  construction  per  mile  of  track  almost  certainly  attain- 
able, when  this  is  possible  at  all,  but  economy  of  operation  is  much  pro- 
moted, because,  instead  of  having  to  run  short  trains  both  ways  between 
A  and  B,  because  of  the  opposing  grades  aa,  our  motive-power  is  only 
taxed  appreciably  on  the  pusher  grade  BC^  throughout  the  round 
trip. 

Nevertheless,  if  there  be  not  traffic  enough  to  require  or  justify  two 
tracks  any  attempt  of  this  kind  would  probably  be  uneconomical. 

944.  But  after  all,  a  plain  continuous  descent  from  a  summit  to  the 
plain  below  will  ever  remain  the  normal  type  for  location,  such  devices  as 
spirals,  switchbacks,  and  others  being  the  exception.  In  all  but  the 
most  rugged  country,  say  wherever  most  of  the  surface  to  be  built  over  is 
not  bare  rock,  good  and  cheap  lines  can  usually  be  obtained  by  following 
these  two  rules  : 

First.  Do  not  attempt  to  secure  too  low  a  grade-line  by  more  than 
a  moderate  amount  of  development,  remembering  that  on  pusher  planes 
the  RATE  of  grade  is  comparatively  unimportant  (par.  747  and  Table  181). 

Secondly.  Do  not  adopt  a  limit  of  curvature  too  easy  for  the  topog- 
raphy, unless  the  importance  of  the  line  and  its  probable  revenue  will 
certainly  warrant  it.     (See,  however,  par.  883). 

945.  The  railway  system  of  Colorado  is  a  splendid  example  of  what 
may  be  accomplished  by  the  application  of  these  two  rules.  The  fact 
that  it  was  laid  to  narrow  gauge  probably  gave  courage  for  adopting  such 
alignment,  but  it  was  not  at  all  necessary  for  its  success,  as  we  have  else- 
where seen  sufficient  grounds  to  believe  (in  Chaps.  VIII.  and  XXIII). 
In  fact,  it  is  only  a  question  of  time  when  these  lines  will  be  relaid  to 
standard  gauge  without  any  essential  change  in  their  alignment. 
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There  is  probably  no  system  of  roads  in  the  world  which  is  so  well 
worthy  of  the  study  of  engineers,  because  of  the  marvellous  cheapness, 
with  which  it  has  been  carried  through  the  most  forbidding  regions,  and 
certainly  as  good  an  illustration  as  any  of  what  has  been  done  in  this 
way  is  the  "  High  Line  to  Leadville/'  on  the  Denver,  South  Park  &  Pacific 


I  ill  11 II II  liiHiili 
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FtGk  93a— Profile  op  the  Last  6a  Milbs  op  the  "  High  Line  to  Leadville.** 

[Grades  indicated  in  feet  per  mile.    The  heavv  black  line  indicates  the  section  shown  in  Pig^ 

229,  a  view  from  the  lower  end  of  which  is  shown  in  Fig.  aaS.] 


Railway,  now  a  part  of  the  Union  Pacific  system.  The  total  cost  of  this 
line  was,  as  nearly  as  may  be,  $20,000  cash  per  mile,  and  this  was  like- 
wise very  close  to  the  cost  of  the  short  section  shown  in  the  large  map 
in  Fig.  229,  one  of  the  most  interesting  views  on  which  is  shown  ia 
Fig.  228. 

For  this  sum  the  line  was  carried  over  three  summits  over  11,000  fL 


Fig.  339.—! 
(The  View  io 


Inset  to  face  fig.  330.  p.  696 
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high,  two  of  which  are  shown  in  Fig.  230,  and  for  a  large  part  of  the  re- 
mainder of  the  distance  was  carried  through  the  narrow  and  tortuous 
channel  of  the  Platte  Cafi- 
on,  where  long  stretches 
of  the  work  are  in  solid 
rock,  and  where  fills  were 
impossible,  it  being  neces- 
sary to  support  the  line 
on  retaining-walls  when 
not  in  the  solid.  These 
retain ing-walls  are  among 
the  most  interesting  en- 
gineering features  of  Col- 
orado. They  are  dry 
and  very  cheap,  but  very 
solid,  and  give  no  trouble. 
They  were  generally  the 
first  work  started,  and 
were  carried  along  as  far 
as  possible  before  the 
rock  excavation  was  be- 
gun. 

946.  The  probabilities 
are  that  in  the  hands  of 
engineers  not  driven  to 
economy  by  necessity,  and 
constructing  by  what  have 
been  regarded  as  ortho- 
dox standards,  these  works 
would  have  cost  four  or 
five  times  what  they  actu- 
ally have,  while  many  of 
them  would  have  been 
wholly  impossible  at  any 
cost.     In  Fig.  229  we  have 

clearly  before  us  the  chief 

^c  ^u^:-  -^^«^«,,.       F»G-  931.— Map  op  the  "High  Line'*  prom  Dbnvbs  to 

cause  01  their  economy —  •*  Leadvillk. 

the  comparatively  free  use  [The  secUon  of  line  shown  by  profile  in  Fig.  330 is  indicated 
of  very  sharp  curves.     On  by  the  heaviest  line  above!! 

the  1 1.2  miles  shown  in  Fig.  229  there  ar^  in  all  127  curves,  or  11.3  curves 
per  mile,  divided  as  to  degrees  as  follows : 
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I'. 
2*. 

5* 

i    • 


Total 40 


0 

9 

6 

10° 

3 

II* 

6 

12* 

4 

13* 

7 

14" 

I 

15 

13 

i6' 

.  I 

.14 

.    2 

.  4 
.  I 

.  3 
.  4 
.  4 


Total 33 


17  . 
i8'  . 
19*  . 
20    . 

21*  . 
22*    . 

23*  . 
24*    . 


Total . 


>.  E 
..  O 

>.  I 
.25 
.  I 
.  I 
.  O 
.24 
.    I 

.54 


Strike  out  all  curves  sharper  than  10°  (573  ft.  radius)  from  this  list, 
and  we  multiply  the  cost  by  at  least  four  or  five  at  once ;  besides  which, 
this  particular  line  becomes  wholly  impossible,  since  the  turn  could  not 
have  been  made  around  "  Nigger  Hill "  nor  in  "  Illinois  Park"  in  the 
centre  of  the  view.  A  far  steeper  grade  or  an  entirely  different  route 
would  therefore  have  had  to  be  chosen.  It  should  also  be  noted  that  one 
rides  over  these  curves  without  the  slightest  sense  of  insecurity  or 
danger,  nor  have  they  proved  to  be  especially  dangerous  in  operation. 
The  motion  around  them  is  as  smooth  as  around  any  of  the  easier 
curves. 

The  writer  has  no  definite  knowledge  as  to  whether  the  general  route 
which  gave  so  very  bad  a  profile  as  this  line  has  was  really  the  best  one, 
and  must  be  understood  to  speak  only  of  the  details  of  the  location. 

947.  Fig.  232  shows  comparatively,  on  the  same  sheet,  a  number  of 
the  great  inclines  of  the  world,*  and  Table  190,  with  its  long  foot-note, 
adds  details  of  many  others,  the  whole  not  making  a  complete  list  by  any 
means. 


*  Only  the  lines  shown  in  comparatively  heavy  hnes  on  this  plate,  viz.: 
The  Jalapa  line  from  Vera  Cruz,  the  Denver  &  Rio  Grande,  the  Pennsylvania, 
and  the  Baltimore  &  Ohio  are  of  the  writer's  compiling.  The  remainder  has 
been  reproduced  from  a  plate  prepared  by  Mr.  W.  W.  Evans,  M.  Am.  Soc.  C. 
E.,  to  show  the  Peruvian  lines,  and  he  in  turn  was  indebted  to  European  au- 
thorities for  the  admirable  presentation  of  European  railways.  Comparative 
distances  are  of  course  to  be  estimated  by  the  horizontal  distance,  since  the  ex- 
aggerated vertical  scale  exaggerates  the  slant  length  greatly. 

A  smiill  profile  of  the  Mexican  Railway  is  shown  on  the  map  in  Appendix  C. 
It  could  not  conveniently  be  added  to  this  plate  for  comparison  with  the  Jalapa 
line.  Its  general  nature  will  be  indicated  by  projecting  a  4  per  cent  grade  (par- 
allel with  the  Peruvian  line)  from  Las  Vigas  summit  to  the  level  of  Jalapa.  and 
then  continuing  down  to  sea-level  with  mixed  i^  to  4  per  cent  grades,  with  some 
lost  elevation. 


m'^i'i  '>!'  ro 


Fic.  aja.~CoMPAXATiVB  Pbofilss  or  somb  op  t 
[The  Jalapft  line  Is  that  i 


^TU  m.  ftbow*  tM  U«al 


I  Grbat  Incunbs  or  the  Wow-d.    (See  par.  947). 
iscribed  in  Appendix  C] 


CHAP,  XX.^DUPLICATE  TRACKS  FOR  x^ USHER  GRADES,  699 


Table  190. 

Various  Great  Inclines  of  the  World. 

[The  body  of  this  table  is  (with  correction  of  a  number  of  errors)  a  list  given  in  TIU 
Engineer  of  July  17,  1885,  as  a  complete  one.  The  notes  beneath  give  various  other  and 
much  greater  inclines  omitted  from  the  list.] 


Namb  of  Incline. 


Le^^U. 

Total 
Rise. 

Gkadb. 

Maxi- 
mum 

Miles. 

Feet. 

Av. 
p.  c. 

Max. 

p.  c. 

Curve. 

6 

884 

2.78 

3  45 

4"  20' 

I3i 

1,325 

2.13 

2.50 

8^40' 

15I 

1,831 

2.08 

2.70 

5^45' 

15 

1,690 

2.13 

.... 

9' 30' 

12 

1,360 

2.15 

2.25 

9'  30 

II* 

1.388 

2.22 

2.22 

8*40' 

19 

2,227 

2.22 

2.27 

19°    0' 

Length  of 
Tunnels. 
Miles.    . 


Giovi 

Semmering 

Bhore  Ghaut. . . ., , 

Allegheny 

Tabor  (Chili) 

Kadugannawa  (Ceylon) 
Ambagamuwa         *' 


2.25 
2.66 
2.26 


.88 
.30 


[In  addition  to  this  list  there  is  to  be  an  extension  of  the  same  Ceylon  railway  which 
^*  will  also  involve  a  further  incline  of  xa  miles  rising  1359  ft.,  on  which  an  average  gra- 
dient of  2.15  per  cent,  with  a  maximum  of  2.227  P^r  oanX.^  will  be  compulsory,  as  will  also 
the  adoption  of  curves  as  sharp  as  19".'*] 

To  the  above  very  inadequate  list  may  be  added  the  following,  the  whole  not  making  a 
complete  list  by  any  means  : 

Mexican  Railway. — Rises  6412  ft.  in  53.9  miles,  4  per  cent  maximum  grade  (2^,  aver- 
age), with  325  ft.  curves  radius  (17®  40')  and  16  tunnels.  In  this  distance  it  also  rises 
3372  ft.  in  12.58  miles,  3.57  per  cent  average  grade  and  4  or  5  tunnels. 

The  air-line  distance  between  the  extreme  points  of  this  latter  section  is  less  than  four 
miles,  but  it  includes  the  bota,  or  boot,  so  called  from  its  shape,  nearly  eight  miles  long, 
and  rising  to  a  p>oint  on  the  slope  of  the  mountain  which  to  the  eye  seems  almost  vertically 
over  the  point  at  which  the  **  boot"  began  1650  ft.  below,  and  which  is  certainly  not  over 
one  mile  distant  from  it  horizontally,  giving  an  outlook  which  is  even  more  startling  to  the 
engineer  than  to  the  average  traveller. 

Oroya  /Railroad,  Peru. — Rises  2352  ft.  in  26  miles  on  2^  per  cent  (i  in  40)  maximum 
grade,  to  reach  the  foot  0/ the  main  grade;  then, — 

Rises  12,845  ^t.  in  71  miles,  on  4  per  cent  grade,  with  14^^*  curves  (396  ft.  radius),  to  an 
elevation  of  15,645  ft.,  with  42  tunnels. 

On  this  line  there  are  several  switchbacks  (Figs.  217  to  221),  but  the  first  thirteen  miles 
rises  2105  ft.  without  any  switchback. 

There  are  one  or  two  other  lines  in  Peru  of  the  same  general  character,  but  rising  to 
less  elevations. 

Among  the  European  inclines  not  included  above  are  : 

St.  Got  hard. — Rising  2750  ft.  in  20^^  miles ;  142.5  ft.  per  mile  maximum  grade  (2. 7  per 
cent) ;  130  ft.  average  grades.  Also  rising  2090  ft.  in  15^  miles,  with  28  per  cent  of  the 
distance  tunnels,  including  (on  both  these  inclines)  seven  spiral  tunnels  turned  into  the 
mountain  to  gain  distance  (Figs.  202  to  206). 

Brenner. — Rising  2584  ft.  in  22^  miles,  1^2  ft.  per  mile  (2.5  per  cent)  maximum  grade ; 
1 14.6  ft.  average. 
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In  the  United  States  there  are  : 

Southern  Pacific, ^Y^XMtA  2674  ft  in  35.4  miles ;  116  ft  per  m0e  (3.ao  per  oent)  nuud* 
mum  gndt;  10*  maximum  cunre;  11  tunnels,  indndin^  a  "loop,"  or  more  properly^ 
spiral  or  helix,  3800  ft.  long  and  rising  78  ft. 

Denver  &»  Rio  Grattde^  Marshall  /Vuj.—Riaes  J675  ft  in  35  miles,  4  per  cent  (an  ft 
per  mile)  maximum  grade ;  34*  maximum  curve.  Height  of  summit,  10,853  ft  above  the 
sea.    Also, 

La  Veta  Pass.—I^iaies  3368  ft  in  15  miles ;  same  grades  and  curves  as  above.  Height 
of  summit,  9339  ft. 

The  lines  over  Fremont  Pass,  11,540  ft  above  the  sea,— the  highest  point  reached  by 
the  locomotive  anywhere  in  the  world  except  in  Peru,— and  the  Tennessee  Pass,  10,418  ft. 
high,  are  of  the  same  general  character. 

Another  very  nouble  heavy  grade  on  this  same  road  is : 

Calumet  Mine  Branchy  Denver  6*  Rio  Grande, — Rises  same  vjoo/t.  in  seven  miles 
fn  an  eight  per  cent  grade  (nearly  416  ft.  per  mile)  with  35*  maximum  curves. 

This  unparalleled  line  is  used  to  bring  ore  to  the  Bessemer-steel  works  at  Pueblo,  and 
is  operated  by  one  train  per  day  each  way.  It  is  undoubtedly  the  heaviest  grade  on  any 
regularly  operated  railroad  in  the  world,  although  10  p>er  cent  temporary  grades  (538  ft 
per  mile)  were  successf uUy  operated  for  over  two  months  over  the  Kingwood  Tunnel  of 
ihe  Baltimore  &  Ohio  Railroad  by  the  late  Benj.  H.  Latrobe  as  early  as  1853.* 

These  latter  lines  are  narrow-gauge,  but  need  not  remain  so  unless  they  choose. 

Mexican  National, — Rises  3638  ft.  in  17  miles;  on  3.8  per  cent  (doi  ft.  per  mile)  max* 
imum  grade;  15**  maximum  curves;  with  a  descent  of  1335  ft.  in  nine  miles  on  a  3.5  per 
cent  grade  on  the  other  side  of  the  summit.  Laid  to  narrow-gauge,  but  expressly  built 
throughout  to  be  adapted  to  standard  gauge.    On  same  road : 

Mexican  National^  Northern  Division, — Monterey  to  Saltillo.  Rises  3465  ft  in  54 
miles,  at  an  average  rate  of  64  ft  per  mile,  most  of  the  rise,  however,  concentrated  on  a 
short  portion  of  the  distance  on  grades  of  s^  per  cent 

Less  important  inclines  which  are  for  one  reason  or  another  notable  are : 

Tyrone  d*  Clearfield,— K  little  branch  of  the  Pennsylvania  Railroad.  Rises  1064  ft. 
in  10  miles.     Tangent  maximum,  138  ft.  per  mile. 

Central  Pacific. — Rises  993  ft.  in  13  miles;  3  per  cent  (105.6  ft.  per  mile)  maximum 
grade;  10*  curves;  eight  tunnels. 

Northern  Pacific, — Rises  1668  ft  at  116  ft  per  mile  (3.3  per  cent)  in  an  air-line  dia* 
tance  of  13  miles. 

Mexican  Central. — Rises  1750  ft  in  19  miles  at  San  Juan  del  Rio  with  easy  grades  and 
curves  and  1650  ft.  at  Zacatecas. 

Among  lines  located,  but  not  yet  built,  may  be  mentioned  : 

Luckmanier  Pass  (near  the  St.  Gothard). — Rises  on  a  development  of  39^  miles 
between  two  points  six  miles  apart ^  on  a  maximum  grade  of  133  ft.  per  mile  (3.5  per 
cent)  implying  a  descent  of  something  less  than  3900  ft.,  with  maximum  curves  of  984  ft 
radius  (s«  49O. 

Mexican  Central. — Two  lines  ascending  from  the  coast  to  the  central  plateau  of  Mex- 
ico, one  from  the  Gulf  of  Mexico  at  Tampico  and  the  other  from  the  Pacific  at  San  Bias, 
both  of  which  rise  some  4500  ft.  on  3  to  3  per  cent  grades. 

*  For  a  full  and  most  interesting  account  of  these  and  other  works  by  Mr.  Latrobe,  ace 
Knilrotul  GanttU^  December  5,  1874. 
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Vera  Crux  to  City  of  Mexico^  viajalapa. — The  line  more  fully  described  in  Appen- 
dix C.  Rising  7323  ft.  (333a  metres)  in  one  unbroken  a  per  cent  (average)  gradient  for 
72.64  miles  (116.9  kilometres)  or  from  an  elevation  of  600  ft.  to  an  elevation  of  7993  ft 
above  the  sea. 

948.  The  great  effect  of  fluctuations  of  velocity  to  modify  the  nom- 
inal rates  of  short  gradients  may  be  illustrated  by  the  following  tests 
made  by  Mr.  C.  H.  Hudson;  a  prominent  and  able  railway  manager.  The 
tests  are  thus  described  :* 

**  Recently,  for  the  purpose  of  testing  a  new  engine  of  the  Consolidation 
pattern,  just  received  by  the  East  Tennessee,  Virginia  &  Georgia  Railroad,  we 
weighed  a  train  of  30  loads,  caboose  and  private  coach,  and  took  it  with  the 
engine  to  a  heavy  grade  about  a  mile  long,  averaging  67.  i  ft.  per  mile.  The 
grade  was  not  even,  but  undulating ;  some  being  more  and  some  less  than  the 
average.  In  one  place,  100  ft.  were  at  the  rate  of  98  ft. ;  another,  spots  of 
300  ft.  at  the  rate  of  91.  and,  of  course,  to  match  it  other  spots  were  less  than 
the  average.  Before  reaching  the  grade,  there  were  about  1600  ft.  of  level; 
mostly  on  a  3"  curve  to  right,  which  curve  continued  800  ft.  up  the  grade.  Then 
followed  [curves  and  tangents  for  4800  ft.  in  all]  when  the  summit  was  reached. 
The  day  was  warm  and  dry,  and  circumstances  favorable.  The  weight  of  train 
was  as  follows : 

**  Engine,  109,000  lbs.;  tender,  55,000  lbs.;  32  cars,  1,453,160  lbs.;  total, 
1,617,160  lbs.  Cylinders,  20  by  24  in.;  diameter  of  drivers,  59  in.;  weight  on 
drivers.  97,000  lbs. 

**  First  Test. — The  engine  stood  at  start  at  water  tank  about  1500  ft.  from 
foot  of  grade,  and  when  grade  was  reached  was  making  about  18  miles  per  hour. 
At  a  point  3700  ft.  from  the  grade  the  engine  came  to  a  stand,  unable  to  take 
train  through.  It  was  then  backed  down  and  two  cars  set  off,  weighing  123,500 
lbs.,  leaving  weights  as  follows  : 

**  Engine,  109,000  lbs.;  tender,  55,000  lbs.;  train,  z. 329,660  lbs.;  total, 
1,493.660  lbs. 

Second  Test, — This  time  the  enginf  started  from  the  same  place  as  before, 
struck  the  grade  making  22.3  miles  per  hour,  and  in  seven  minutes  turned  the 
summit,  making  4.5  miles  per  hour.  The  engine  averaged  145  lbs.  steam,  was 
worked  most  of  the  way  in  the  second  notch  from  bottom,  or  at  about  an 
18-inch  cut-off,  the  last  1200  feet  being  in  lowest  notch,  or  what  was  called 
full  stroke  (22-inch  cut-off).  Very  little  sand  was  used  ;  engine  did  not  slip 
any. 

'  *'  While  this  grade  was  undulating,  it  seemed  fair  to  take  the  average, — which 
has  been  stated  67.1  per  mile,  or  1.27  per  cent, — giving  a  resistance  due  gravity 
per  ton  of  .0127  X  2000  =  25.4  lbs. 

The  locomotive- power  indicated  by  these  records  is  then  computed  in 
the  following  manner—correct  numerically,  but  wholly  incorrect  in  its 
ap()arent  indications : 

Lb0.  per  ton. 

"Train  resistance  5.0 

Curve  resistance  on  6"  curve 6.0 

Grade  resistance  (1.27  per  cent) 25.4 

Total  resistance  to  be  overcome 36.4  lbs. 

*Jour,  Assoc,  Eng,  Societies,  i8«6 
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"  Weight  of  engine  and  train  being  747  tons  ;  747  X  36.4.  .......=  27,i(;i  lbs. 

But  about  100  ft.  of  the  train  will  be  on  a  lo**  curve,  where  the 
resistance  per  degree  is  .05.  or,  for  the  10^,  .50  percent ;  theesti 
mated  resistance  on  a  6"  curve  was  .30  per  cent :  here  is  an  ex- 
cess of  .20  per  cent,  or  per  ton,  4  lbs.  Now,  three  cars  are  all  of 
the  train  on  this  curve,  and  we  have  69  tons,  which  gives  69  X  4  =        276  lbs. 

Making  a  total  resistance  to  overcome  of 27,467  lbs. 

**  You  will  note  that  here  we  develop  a  tractive  force  of  28.2  per  cent  of  the 
weight  on  drivers  ;  not  so  great  as  in  other  cases,  but  much  over  ordinary  prac- 
tice. 

' '  The  theoretical  power  of  the  engine  would  be  as  follows :  

X  cylinder  pressure  =  192  X  130  (assumed)  =  24,960  lbs. 

"  The  estimated  resistance  per  ton  is,  including  the  correction  for  the  10* 
curve.  36.8  lbs. 

"  Divide  the  theoretical  power,  24,960,  by  this  resistance  36.8,  and  we  have  : 
24,960  -H  36.8  =  678  tons  =  1,356.000  lbs. 
Being  the  theoretical  amount  the  engine  would  move  up  this  grade,  or  about 
137,000  lbs.  less  than  the  actual  amount  moved.      Tfu  actual  work  exceeds  the 
theoretical  by  about  the  weight  of  the  engine  and  tender.^* 

949.  The  true  explanation  of  this  apparent  anomaly  is  that  the  en* 
gine  in  reality  did  no  such  thing  as  to  develop  a  tractive  force  of  27,467 
lbs.,  nor  is  there  any  real  discrepancy  between  the  actual  and  theoreti- 
cal work  done.     The  true  way  of  computing  the  tests  is  as  follows : 

Percent. 

Nominal  average  rate  of  grade  (that  of  the  profile) 1.27 

Correct  for  curvature  at  0.03  to  0.05  vertical  feet  Ifor  each  degree  of  cen- 
tral angle,  which  is  in  effect  an  addition  to  the  grade  of 0.12 

And  we  have  as  the  equivalent  nominal  grade,  including  effect  of  uncom- 
pensated curvature 1.39 

Where  the  curvature  is  makes  no  great  difference,  unless  it  stalls  the 
train,  and  we  need  not  now  go  into  that  detail. 

Then  to  compute  the  first  test  we  have :  * 

Train  struck  foot  of  grade  at  velocity  of  18.0  miles  per  hour,  and  stalled 

in  3700  ft.  Vel.-head  for  18.0  miles  (Table  118),  11.50  ft.;  ill?  =  0.31 1  vert. 

37.00 
ft.  per  station  as  the  work  done  by  momentum,     z.39  —  0.311  =  1.08  per  cent 
as  the  virtual  grade,  or  the  one  up  which  the  unassisted  trcution  of  the  engine 
hauled  the  train. 

Miles  per  hour.     Vel.-bead. 

Second  Test, — Speed  at  foot  of  grade  (4800  ft.  long). ...      22.3  17.67  ft. 

•'     •*  top         "        4.5  .73ft. 

16.94 

*  For  strict  correctness  the  distance  travelled  up  the  grade  by  the  centre  of 
gravity  of  the  train,  and  not  the  engine,  should  be  used  in  this  test,  but  as 
the  initial  velocity  was  taken  from  the  engine  it  is  impossible  to  do  so. 
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:  0.353  vert,  ft  per  station  as  the  assistance  derived  from  mo- 


i6.94^vert._ft 

48.00  stations 

mentum,  and  1.39—0.353  =  1.04  percent  as  the  virtual  grade  in  the  second 

test 

AH  this  is  shown  graphically  in  Fig.  233.     At  the  foot  of  the  grade 
the  vertical  head  corresponding  to  the  given  velocities  is  erected,  and 


also  at  the  head  of  the  grade,  although  it  is  so  small  as  to  be  hardly  visible. 
The  dotted  lines  show  the  virtual  grades.  The  two  tests  coincide,  it  will 
be  seen,  almost  exactly  in  the  virtual  grade  which  they  indicate,  espe- 
cially if  we  remember  that  the  engine  used  a  little  more  steam  on  the 
upper  part  of  the  second  run. 

This  virtual  grade  includes  the  effect  of  curvature,  and  for  the  power 
developed  by  the  engine  we  have : 

Lbs.  per  too. 

Train  resistance 5.0 

Grade  worked  by  engine  power  (say  1.06  per  cent) 21.2 

Total  per  ton 26.2 

26.2  lbs.  per  ton  X  747  tons =  19.571  lbs. 

Against  Mr.  Hudson's  compuution  of  actual  work  of 27,467    ** 

And  of  theoretical  work  with  130  lbs.  pressure  of 24,960    *' 

The  actual  work  done  requires  an  average  effective  piston  pressure  of 

"  ^^-  =  a  fraction  over  100  lbs.  per  square  inch,  which  is  coming  down 
192 

within  the  bounds  of  reason  (and  barely  that)  for  a  Consolidation  engine 
carrying  140  lbs.  of  boiler  pressure  and  running  over  15  miles  per  hour. 
950.  We  may  see  how  these  variations  of  velocity  may  tend  to  in- 
crease grades,  and  how  nearly  our  process  of  computing  them  will  check, 
by  considering  what  took  place  between  the  starting-point  and  foot  of 
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the  grade,  1 500  ft.  off,  over  a  noiunally  level  grade.    The  virtual  grade 
may  be  thus  determined  : 

In  first  test.  In  second  test. 

Speed  acquired  in  1500  ft 18.00  22.30 

Corresponding  vel.-head,  ft 11.50  17.67 

Then  we  have,  as  the  viriual  grtides  per  sUtion.. .  iii5?r=  0.77      HlJL  —  j.ig 

15.00  15.00 

In  other  words,  in  the  first  test  the  engine  started  off  lazily  and  did 
not  do  as  much  work  as  after  it  struck  the  grade.  In  the  second  test  the 
engine  succeeded  in  doing  somewhat  more  work  than  it  did  after  it  struck 
the  grade,  as  is  but  natural  from  the  fact  that  its  average  velocity  was 
less  and  (probably)  it  used  more  sand  and  had  a  somewhat  higher  boiler 
pressure.  But  the  correspondence  is  close  without  these  allowances; 
quite  sufficient  to  indicate,  what  is  beyond  question,  that  the  method  is 
•essentially  trustworthy. 

Now,  had  this  grade,  instead  of  being  only  4800  ft.  long,  been  48,000 
ft.  long,  it  will  be  evident  that  the  same  initial  velocity  would  have  done 
very  little  to  help  out  the  engine.  To  derive  equal  aid  from  momentum 
we  should  have  needed  to  have  a  vertical  head  ten  times  as  great  in  that 
case,  or  176  ft.,  which  would  have  carried  the  necessary  initial  speed  up 
to  the  impracticable  limit  of  nearly  71  miles  per  hour.  G>nsequently, 
while  short  grades  and  short  sags  may  be  operated  almost  as  levels  with 
speeds  of  30  to  50  miles  per  hour,  long  grades  or  bad  sags  can  be  but 
little  helped  out  by  momentum.  In  the  one  case  the  profile  tells  the 
truth,  and  in  the  other  it  does  not. 


PART  IV. 


URGER  ECONOMIC  PROBLEMS. 


'*  The  rich  man's  wealth  is  his  strong  city :  the  destruction  of  the  poor 
b  their  poverty." — Proverbs  x.  15. 

*'  For  whosoever  hath,  to  him  shall  be  given,  and  he  shall  have  man 
abundance :  but  whosoever  hath  not,  from  him  shall  be  taken  away  even 
that  he  hath.'*— Matthew  xiii.  12. 

'*  For  which  of  you,  intending  to  build  a  tower,  sitteth  not  down  fint, 
and  counteth  the  cost,  whether  he  have  sufficient  to  finish  it  ?  Lest  hi^ly, 
after  he  hath  laid  the  foundation,  and  is  not  able  to  finish  it,  all  that  be- 
hold it  begin  to  mock  him,  saying,  This  man  began  to  build,  and  was 
not  able  to  finish."— Luke  xiv.  28-30^ 
45 
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CHAPTER  XXL 

TRUNK   LINES   AND   BRANCH   LINES. 

951.  That  the  most  elementary  conditions  on  which  the  suc- 
cess or  iailure  of  railway  enterprises  depend  are  often  radically 
misunderstood,  almost  necessarily  follows  from  the  fact  that  the 
world  is  so  full  of  examples  of  misdirected  enterprise — of  lines 
built  with  great  hopes  of  profit  which  have  provfed  miserable 
failures;  while,  on  the  other  hand,  there  are  so  many  examples  of 
roads  built  for  local  purposes,  or  otherwise  without  particular 
expectation  of  a  brilliant  future,  which  have  proved  magnificent 
properties.  Among  innumerable  examples  which  might  be  men- 
tioned we  may  take  the  West  Shore  Railroad  of  New  York  as 
an  example  of  the  first  class,  and  the  parallel  New  York  Central 
of  the  last:  the  present  New  York  Central  &  Hudson  RiVer  Rail- 
road having  been  made  up  by  the  consolidation  of  six  or  eight 
different  local  lines,  built  with  little  or  no  reference  to  the  forma- 
tion of  a  great  trunk  line.  These  two  lines  are,  in  their  different 
ways,  striking  examples  of  the  fact  that  the  conditions  which  con- 
trol the  future  prosperity  of  such  properties  are  often  wholly 
misunderstood. 

952.  It  seems  for  many  reasons  probable  that  by  far  the  larger 
part  of  this  very  general  misunderstanding— of  the  blundering 
into  unexpected  success  on  the  one  hand,  and  into  dismal  aod 
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Utter  failure  on  the  other — arises  from  a  single  cause,  viz.,  an 
imperfect  understanding  of  certain  elementary  facts,  which  we 
will  now  consider,  as  to  the  effect  upon  the  productiveness  of  the 
property  of  any  increase  in  the  sources  of  traffic.  The  unex- 
pectedly good  or  bad  fortune  of  hundreds  of  properties  can  be 
:« raced,  in  part  or  whole,  to  this  single  cause. 

953.  Let  us  suppose  a  railway  to  be  projected,  say  loo  miles 
long,  to  connect  two  traffic  points  of  some  importance,  A,  B^  Fig. 

A  233'.  We  will  assume  for 

•        ■  #    simplicity  that   there  is 

I"^©.  233'.  little  or  no  intermediate 

local  traffic,  as  often  happens.  We  will  consider  A  and  B  to  be 
equal,  not  necessarily  in  population,  but  in  traffic-contributing 
capacity  to  this  particular  line.  The  traffic  which  the  railway 
has  to  support  it  may  be  then  represented  by  the  combination 
AB,  being  that  which  naturally  exists  between  two  traffic  points 
of  the  importance  of  A  and  B. 

954.  Let  us  now  suppose  that  another  alternate  route  may  be 
chosen,   which   by  a  slight  detour  will   strike  an    intermediate 

^^^^C^  traffic  point  C,  Fig.  234, 

^ ^„]^^^rmrm::rr::rs£^    of  equal  potential  mag- 

nitude with  A  and  B\ 
'***  '^'  how    have    we    affected 

the  revenue-earning  capacity  of  the  line? 

A  most  natural  answer — beyond  all  question  a  very  common 
answer — is  that  we  have  increased  it  just  50  per  cent.  Instead  of 
serving  perhaps  100,000  people  in  the  two  towns  A  and  By  we 
now  serve  150,000  people  in  the  three  towns  A,  By  C.  Fifty  per 
cent  more  people,  fifty  per  cent  more  traffic,  fifty  per  cent  more 
earnings — seem  natural  corollaries  of  each  other. 

On  the  contrary,  it  may  be  shown  at  once  that  we  have 
doubled  our  probable  traffic,  and  really  we  have  tripled  our  traffic, 
and  rather  more  than  tripled  it.  Instead  of  having  only  Traffic 
ABy  Fig.  233',  we  have  Traffic  ABy  Traffic  ACy  Traffic  CBy  Fig.  234 

The  value  of  the  latter  is  obviously  twice,  and  really  consid- 
erably more  than  three  times,  that  of  the  former. 
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To  have  the  traffic  tripled  we  must  assume  that  Traffic  AB, 
Traffic  AC,  and  Traffic  BC,  Fig.  234,  are  of  equal  financial  value 
— which  they  are,  as  nearly  as  may  be. 

995.  An  objection  to  this  statement  will  naturally  suggest  it> 
self — that  in  Fig.  234,  although  the  traffic  points  A,  B,  C  are 
equal  in  magnitude,  yet  the  haul  on  the  Traffic  AB  is  twice  that 
on  Traffic  AC  or  CB.  Therefore,  if  the  volume  of  each  be  the 
same  and  the  rates  be  the  same,  we  apparently  have  Traffic  AB  = 
Traffic  AC  +  Traffic  CBy  so  that  we  have  only  doubled  instead  ofc 
tripling  our  traffic  from  a  revenue-producing  point  of  view. 

But  these  latter  assumptions  are  not  correct,  either  as  respects  ^ 
the  volume  of  or  rates  on  traffic. 

As  respects  the  effect  of  distance,  it  may  be  said  in  a  general 
way  that,  if  we  consider  only  great  and  decided  differences  of: 
disjance,  the  volume  of  traffic,  both  passenger  and  freight,  wilL 
be  at  least  inversely  as  the  distance  :  that  is  to  say,  if  two  givei> 
traffic  points,  100  miles  apart,  could  be  moved  up  to  a  distance 
of  only  50  miles  from  each  other,  and  remain  otherwise  un- 
changed, the  volume  of  traffic  between  them  will  be  at  least 
doubled.  New  York  and  Philadelphia,  for  example,  are  90  miles 
apart,  and  New  York  and  Boston  231  miles.  Could  these  cities 
be  moved  up  to  within  45  and  115  miles  of  each  other  the  volume 
of  traffic  between  them  might  even  be  quadrupled,  and  certainly 
the  lines  connecting  them  would  be  very  much  better  properties,, 
because  the  loss  of  haul  would  be  more  than  made  up  by  the 
increase  of  volume,  even  as  respects  gross  revenue,  leaving  the 
saving  in  expenses  by  the  shorter  haul  and  the  probable  higher 
rates  per  mile  almost  a  clear  gain. 

996.  As  to  rates,  it  is  an  entirely  safe  general  rule,  that  freight 
hauled  only  half  as  far  will  pay  a  materially  larger  rate  per  mile 
for  the  haulage  proper,  excluding  the  terminal  charge,  which  is 
in  effect  a  part  of  every  rate. 

The  passenger  rates  per  mile  mi'ght  well  be  the  same  or  even 
lower,  but  this  would  only  be  for  the  reason  that  it  was  profita- 
able  to  make  them  lower,  to  secure  the  far  greater  net  gain  from 
the  increase  of  volume.  The  traffic  would  in  all  such  cases  bear 
a  materially  hicrher  rate  per  mile  without  decreasing  its  volume 


7IO        CHAP.  XXL— LAW  OF  INCREMENT  OF   TRAFFIC, 

below  what  would  exist  with  twice  the  haul.  Taking  both  these 
considerations  together,  it  is  quite  certain  that,  whether  we  con- 
sider great  distances  or  small,  nearness  of  traffic  points  is  cer- 
tainly no  disadvantage  to  the  financial  productiveness  per  unit 
of  the  traffic  between  them.  For  example,  if  the  haul  on  wheat 
to  the  seaboard  were  only  half  as  great,  it  cannot  be  questioned 
that  it  would  be  a  more  profitable  traffic,  and  it  would  possibly 
pay  quite  as  large  gross  rates.  The  New  York-Newark  traffic, 
9  miles,  is  far  more  profitable  and  far  larger  in  the  aggregate, 
in  proportion  to  the  size  of  the  two  places,  than  the  New  York- 
Philadelphia  traffic,  90  miles.  If  Philadelphia  were  as  near  to 
New  York  as  Newark,  both  the  volume  and  the  productive  value 
of  their  interchanged  traffic  would  be  enormously  greater  than  it 
is  now. 

957.  There  are,  of  course,  certain  possible  exceptions  to  this 
general  rule.  The  tonnage  between  the  anthracite-coal  mines 
and  New  York,  for  example,  might  not  be  much  larger  than  it  is 
if  the  haul  were  only  50  miles  instead  of  150,  for  about  so  much 
must  be  had  at  any  cost,  and  more  than  that  is  not  needed.  And 
yet  it  probably  would  be  larger,  both  because  the  more  favorable 
conditions  for  coal  supply  would  have  greatly  stimulated  manu- 
factures, and  so  the  growth  of  population  as  well,  and  because 
the  rates  per  mile  hauled  would  be  higher. 

998.  We  see,  therefore,  the  reasons  why,  assuming  the  points 

^^ft^rrrrrrrT.Trrrrrr^-s^^rrrrrrll!^^  inherently  equal  traffic- 

Ficajfi.  producing  capacity,  the 

^ short-haul    traffics,    AC 

^jJu^^Trrrrrrrrirri!. T-^TlTTrrrirrrrr^^    and  CB,  should  each  one 

Pig.  934.  of  them  be  of  more  rath- 

er  than  less  value  than 

A^^^^,,,,--.^-^ *^'""~^---._fi   ^^^  long-haul  traffic,  AB\ 

•■  ■" .~r:::s*#  from   which    it    follows 

Fig.  935. 

that  the  aggregate  of  the 
three  traffics  ABy  AC,  CB,  Fig.  234,  will  be  worth  more  rather 
than  less  than  three  times  as  much  as  the  traffic  AB  alone. 
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This  being  determined,  let  us  now  extend  the  inquiry  by  de- 
termining, in  the  same 
manner  as  above,  the 
probable  comparative 
traffic  on  five  different 
lines     of  any     common 

length,    Figs.      233-237,  ^,^.,3^. 

having  two,  three,  four, 

five,  and  six  traffic  points  on  them,  each  point  being  assumed, 
for  the  sake  of  simplicity,  to  be  of  equal  traffic-producing 
capacity. 

We  then  have. 


In  Fig.  233,    2  traffic  points, 


234, 


236,    5 


237»    6 


KTTK  UMIT*, 

B  only, 
AC,       CB, 

COHFACATITB 
iMArWK. 

I 

3 

AC,       CB, 
BD,     CD, 

6 

AC,       CB, 
BD,     CD, 

; 

1 

BE,      CE, 

DE,\ 

\ 

AC,       CB, 

BD,  CD, 

BE,  CE, 
AF,      BF, 
DF,      EF, 

'      «5 

Comparing  Fig.  233  with  Fig.  237,  by  multiplying  our  traffic 
points  by  THREE  we  have  multiplied  the  traffic  by  fifteen,  or 
have  increased  the  productiveness  of  each  separate  traffic  point 
five  times. 

959.  This  process,  with  certain  corollaries  which  follow  there- 
from, is  extended  somewhat  further  in  Table  191  and  illustrated 
graphically  in  Fig.  238. 

It  will  be  seen  from  Fig.  238  that  when  on  any  given  line  with 
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any  given  number  of  traffic  points  of  equal  weight  on  it,  we 
have — 

No.  of  traffic  points,       2  |     3     |        4        |  . . . «, 

We  have  for  the  com- )     11^11111,1         1/        \ 

^  }•  M  ^+*     1+2+3     1+2+3+  •..+(«— i). 

parative  traffic,        ^     \      ^     \      ^     ^  ^  \     ^    ^o -i        i\        / 

In  other  words,  the  comparative  aggregate  traffic  for  any  num- 
ber of  traffic  points  n  is  given  by  the  sum  of  the  natural  num- 
bers to  «  —  I  inclusive.  The  sum  of  such  a  series  to  n  inclusive 
is  given  by  the  formula 

I 

2  2 


^^n{n+i)  _n^-\-n 


3 

o 
H 

0 

1 

3 
6 

10 


So  that  for  the  aggregate  traffic  T^  due  to 
n  traffic  points,  we  have 

j-^/«  -  0'  +  (^  -  0  ^jn{n  -  1),^    ^    ^^j 
/  being  any  coefficient 

1 


AB 


yAC 


AD 


AE 


AF 


AG 


AH 


BC 


BD 


BE 


or 


BG 


5H 


CD 


CE 


CF 


CG 


CH 


DE 


DF 


DG 


DH 


EF 


EG 


EH 


FQ 


FH 


GH 


Fig.  a38.— Iixustratihc  the  Law  of  Incrbmbnt  m  Traffic  rksult* 

ING  FBOM    THE   InTBRFOLATION  OF  THB  ADDITIONAL  TRAFFIC  PoiNTt 

C,  A  E^  F,  ETC.,  Figs.  933  to  237. 

For  any  larger  number  of  points  N  we  have  similarly 

r=/ffl^; (3, 
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(4) 


whence  the  ratio  of  increase  is 

T  ^   n{n—i) 

As  n  becomes  a  larger  number,  the  ratioof  n  tOft  —  i  becomes 
more  and  more  nearly  unity,  until  finally  the  ratio  of  7^  to  T' 
becomes  sensibly 

T  -  -;?■' (5) 

which  is   THE   EQUATION   GIVING    THE   GENERAL   LAW   OF   INCREASE 
IN  EARNINGS  DUE  TO  AN  INCREASE  OF    TRIBUTARY    TRAFFIC    POINTS 

ON  THE  SAME  LENGTH  OF  LINE;  i.e.,  the  productive  traffic  varies 
as  the  SQUARE  of  the  number  of  tributary  sources  of  traffic. 


Tablp  191. 

Showing  the  Effect  upon  Aggregate  Traffic  of  Interpolating 

Additional  Traffic  Points  in  the  Line, 

[See  Figs.  233-938.] 


No.  OF 

Traffic 

Points. 

Relative 
Traffic. 

Traffic 
Per  Unit  of 
Population. 

Per  Cent 
Increase  of 

Traffic 

by  Adding 

One  Traffic 

Point. 

Absolute 
Increase  of 

Traffic 
by  Adding 
One  Traffic 

Point. 

2 
3 
4 
5 
6 

7 
8 

9 
10 
II 
12 
13 
14 
15 
etc. 

I 

3 

6 

10 

15 
21 
28 
36 
45 
55 
66 
78 
91 
105 
etc. 

0.5 
I.O 

1.5 
2.0 

2.5 
3.0 

3.5 
4.0 

4.5 
5.0 

5.5 
6.0 

6.5 

7.0 

etc. 

2CX).0 

100. 0 

66.7 

50.0 

40.0 

33.3 
28.6 
25.0 
22.2 
20.0 
18.2 
16.7 
15.4 

etc. 

2 
3 
4 
5 
6 

7 
8 

9 

ID 
IJ 
12 

13 
14 

etc. 

It  win  be  seen  from  the  last  column  of  this  table  that  the  absolute  gain  from  a  given 
addition  of  tributary  population  is  greater  in  proportion  to  the  amount  of  other  tributary 
population,  but  that  the  addition  per  cent  is  very  much  greater  on  light-traffic  roads. 


714       CHAP,   XX/.—LAJV  OF  INCREMENT  OF  TRAFFIC 


Table  192.— Growth  of  New  York  City  Internal  Passenger  TRAFFia 


Ybar. 


1853. 
54. 

1855. 

56. 

57. 

58. 

59. 
i860. 

61. 
62. 
63. 
64. 

1865. 
66. 

67. 

68. 

69. 

1870. 

71. 
72. 
73. 
74. 

1875. 

76. 

77. 

78. 

79. 
1880. 

81. 

82. 

83 

84. 
1885. 

86. 

87. 

88. 

89. 
1890. 
1891. 


Estimated 
and  Actual 
PopulatioQ. 


581. 
605. 

629,810 

663. 
698. 
734. 
773. 
813,669 

826. 
838 
850. 
863. 
876. 

889. 
902. 

915. 
929. 

942.292 

962. 

982. 
1,003. 
1.024. 

1,045,223 

1,076. 

1,107. 

I.I39- 
1,172. 

1,206,299 

1,249. 

1,294. 

1,340. 

1,387. 

1.437. 

1,488. 

1. 541. 

1,595. 

1,652. 

1,710,715^ 
1,772. 


City  Passbmgbr  Traphc 
(Thousands). 


Elevated 
Roads. 


None. 


136 
644 
796 

921 

2,013 

3.012 

9,291 

46,045 

60,832 
75,586 
86,361 
92,125 
96,703 

103,355 
115,110 
158,963 
171,530 
179.497 
185.834 
201,202 


Horse 
Cars. 


(Same  as 

next 
column.) 


143.561 
144.715 
151.131 
165.997 
166,401 
160,924 
160.899 
141.939 
150,390 

155.801 
166,511 
176,625 
187,413 
193,762 
206,802 
203,453 
199,484 
206,298 

218,565 
229,651 


Total. 


6.836 
6,817 

18,488 

•23.153 
22,190 
27,900 
32,889 

36.455 
26,272 
35.878 
40,412 
60,900 

82.055 

88.953 
100,542 
105.817 
"4.349 
I15.139 

133.894 
143.697 

145.359 
151,927 

166.918 

16^.414 
163.936 
170.190 
187,984 

211,222 

231,387 
252,872 
268,750 
284,116 

297,117 

321,912 
362,416 
371.014 
385,795 

404,399 
430,853 


PbR  iNHABITAirr. 


Elevated.     Horse.        Total. 


O 
O 
O 
O 

I 

2 

8 
39 
50 
60 
66 
68 
69 

71 

77 
103 
107 
108 
108 
113 


II. 8 
"3 
29.4 

35 
31 


42 

44 

31.8 

42.8 

47.6 

70.6 

93.8 
100. o 

III.O 

115.6 
123.5 

132.0 

139-4 
146.0 
144.4 
147.8 

158.8 

154.5 
135.3 

131. 0 

121. 4 

124.7 

124.6 

128.6 

131. 8 
134.8 

134.7 
148.8 

132. 1 
124.8 
125.0 

127.6 

129.5 


II. 8 

II. 3 

29.4 

35.0 

31.9 

38. 

42. 


.0 
•7 
.7 
.8 
.8 
.6 
.6 

.8 


31. 
42. 
47. 
70. 

93. 

100. 0 

III.O 

115. 6 
123.5 

122.0 

139-4 

146. 1 
145.0 
148.6 

159-7 

156.4 

148.0 

149. 1 
160.8 

175.3 

185. 1 

195.2 
200.6 

204.3 

206.5 

215.8 

235.1 
233.2 
233.7 

235.9 
242.9 


*  City  enumeratioD,  not  U.  S.  census,  which  was  shown  to  be  too  small. 
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Summary, 


^.e- 

Trips  per  Ihhabitamt. 

No.  OF  Limes. 

No.  Trips 
per  Inhab't 

Year. 

Hone. 

BleTRted. 

Total. 

Hone. 

Elevated. 

per  100,000 

of  Popula- 

tioo. 

1853 

1855.. 

i860 

1865 

1870 

1875 

1880 

X885 

1890 

581. 

630. 

814. 

876. 

942. 
1,045. 
1,206. 

1.437. 
1.7". 

II. 8 

29.4 

44.7 

93-8 

122.0 

158.8 

124.7 

134.7 

127.6 

'o!9 

50.5 

71.8 

108.3 

II. 8 

29.4 

44.7 

93.8 

122.0 

159-7 

175.2 

206.5 

235.9 

2 

% 

12 
12 
19 
23 
•  •  •  • 

I 
4 

•  •  •  • 

•  •  •  • 

2.03 
4.67 
5.5 
10.7 
I^O 
15.3 
14.5 
14.4 
13.8 

Since  1885  a  further  and  great  increase  has  begun,  so  that  there  is  eveiy  prospect  that 
it  will  be  more  notable  in  proportion  than  heretofore. 

While  the  growth  of  dty  travel  is  in  some  respects  a  special  problem,  since  its  increase 
results  in. great  part  from  the  increasing  distances  which  laiger  population  brings,  yet  it  is 
mainly  but  one  expression  of  a  general  law  brought  out  in  Chap.  XXI.,  that  traffic  tends 
to  increase  about  as  the  square  of  the  population  or  sources  of  traffic  united  by  con- 
venient means  of  communication.  Quite  as  forcible  an  illustration  of  this  law  is 
obtained  by  studying  the  grovrth  of  traffic  of  States  and  the  United  States  as  elsewhere 
presented.    Compare  Tables  14,  15,  z6;  also  Tables  2,  3,  7,  ax  to  a8,  34,  etc 


960.  It  is  plain  that  we  cannot  always,  nor  ordinarily,  count 
on  any  series  of  points  A^  B,  C,  D,  E,  etc.,  each  of  which  is  ex- 
actly equal  to  each  other,  but  we  may  push  the  generalization  a 
little  farther. 

Taking  the  entire  population  of  a  country,  or  of  a  continent, 
or  of  the  world,  and  conceiving  it  to  be  made  up  of  a  great  num- 
ber of  units,  either  of  single  individuals  or  of  groups  of  10,  100, 
1,000,  or  1,000,000  individuals,  it  is  plain  that  each  one  of  these 
units  has  potential  traffic  relations  with  every  other  unit.  The 
components  of  each  unit  visit  those  of  the  other  socially  ;  they 
buy  and  sell  from  each  other  ;  they  visit  each  other  in  the  hope 
of  buying  and  selling  ;  they  produce  more  (this  is  an  invariable 
law)  for  the  especial  purpose  of  supplying  the  necessities  of  others 
with  whom  they  have  or  finally  secure  traffic  relations.  Until 
such  traffic  facilities  exist,  these  relations  are  inchoate,  or  merely 
potential.     As  the  facilities  are  extended  they  become  actual ; 
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and  they  should  tend  to  become  actual,  if  our  reasoning  has 
been  correct,  about  in  proportion  to  the  square  of  the  facilities 
afforded  and  of  the  population  served.  Experience  seems  to 
show  that  they  do  tend  to  increase  about  in  this  ratio,  some  evi- 
dence of  which  fact  is  contained  in  Table  192,  as  also  in  Table 
14,  15,  16,  and  others  referred  to  below  Table  192 ;  but  however 
this  may  be,  that  they  increase  in  very  much  more  than  direct 
ratio  is  beyond  all  question. 

It  is  therefore  unnecessary  to  take  each  individual  town  as 
a  traffic  unit,  as  we  have  done  heretofore.  We  may  regard 
each  individual  person  as  the  traffic  unit,  and  while  it  will  be 
by  no  means  literally  true  that  he  will  have  actual  traffic  rela- 
tions with  all  those  for  whom  the  facilities  exist,  but  only  with 
every  tenth,  hundredth,  thousandth,  or  millionth  person,  accord- 
ing to  his  character  and  occupation,  yet  practically  the  result  is 
the  same.  His  aggregate  contributions  to  railway  traffic  will 
vary  in  close  accordance  with  the  total  population  connected  with 
him  by  traffic  facilities,  and  his  payments  to  any  particular  line 
will  be  in  direct  proportion  to  that  fraction  of  the  total  of  the 
whole  population  connected  with  him  by  traffic  facilities  which  is 
reached  by  him  over  that  particular  line. 

961.  We  have  thus  only  to  consider  the  points  A^  By  C,  2?,  E^ 
Figs.  233-237,  to  represent  single  individuals  instead  of  towns  or 
other  traffic  points,  and  to  consider  their  number  n  to  be  indefi- 
nitely multiplied,  when  precisely  the  same  process  of  reasoning 
we  have  just  applied  to  towns  leads  to  precisely  the  same  conclu- 
sion as  respects  individuals. 

We  then  have  n{n  —  i)  =«'  [Eqs.  (4)  and  (5)]  almost  exactly; 
whence,  if  -P  =  the  actual  tributary  population  on  the  line  and 
/  =  a  possible  additional  population,  the  percentage  of  increase 
in  traffic Z,  ail  other  things  being  equal,  will  be, 

^=t^' w 

In  other  words,  if  we  have  1,000,000  tributary  population  and 
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can  add  100,000  more,  each  unit  of  which  is  of  the  same  traffic- 
producing  capacity,  the  increase  will  be 

(io+i)« 

i !-r--i-  —1  =  21  per  cent. 

10' 

If  our  original  population  were  500,000,  we  should  have,  all 
other  thingrs  being  equal, 

(5  +  0* 

^      ,    —  I  =  44  per  cent. 

This  is  really  a  more  correct  way  of  arriving  at  the  theoreti- 
cal effect  of  additional  sources  of  traffic  than  that  used  in  Table* 
191,  since  it  takes  each  individual  as  the  unit,  instead  of  a  group 
of  20,000  or  100,000.  It  gives  a  somewhat  smaller  percentage,  but 
the  difference  is  not  great  enough  to  make  a  material  difference 
in  what  are  at  best  merely  illustrative  computations  ;  not  sus- 
ceptible, nor  supposed  to  be  susceptible,  of  exact  application  in 
practice,  except  as  indicating  the  comparative  probable  revenue, 
all  other  things  being  equal,  of  alternate  routes  between  the  same 
termini. 

962.  In  any  actual  instance,  of  course,  all  other  things  would 
be  more  or  less  unequal,  and  hardly  any  of  them  equal,  so  that 
it  would  be  quite  impossible  to  make  any  very  precise  estimates 
by  the  formula  given.  In  the  first  place,  it  is  impossible  to  more 
than  guess  at  the  true  tributary  population.  That  which  is  ap- 
parently tributary,  from  being  on  the  line,  is  decreased  by  the 
competition  of  other  lines,  so  that  only  a  fraction  of  it  is  really 
tributary  ;  while,  on  the  other  hand,  there  may  be  an  immense 
population  beyond  the  limits  of  the  line  itself  which  is  indirectly 
tributary  to  it  through  the  medium  of  other  lines,  as  in  the  case 
of  the  trunk  lines  from  the  sea-coast  to  the  west.  In  the  second 
place,  a  mere  enumeration  of  heads  is  a  very  rude  index  of  the 
traffic  value  of  those  heads.  A  great  mining  or  manufacturing 
or  commercial  point  will  contribute  vastly  more  traffic  per  head 
than  other  more  inert  communities,  and  a  large  town,  almost  al- 
ways, more  per  head  than  a  small  town. 
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963.  Nevertheless,  when  we  connect  Smithville  with  our  line 
we  get  the  New  York-Smithville  as  well  as  the  Smithville- 
New  York  traflSc;  and  the  traffic  of  New  York  is  made  up  only  of 
the  aggregate  of  that  to  thousands  of  Smithvilles,  of  which  we 
get  those  which  we  reach  in  one  way  or  another  by  our  line. 
Thus  the  discrepancy  on  account  of  the  difference  in  the  traffic- 
producing  capacity  of  individuals  is  less  than  might  be  supposed, 
and  Tables  14,  15,  16,  and  191,  with  various  others  in  this.volume, 
show  that  the  law  holds  tolerably  well  when  applied  on  a  large 
enough  scale  to  eliminate  sources  of  irregularity,  while  there  are 
innumerable  examples  of  single  lines  whose  prosperity  or  ad- 

.  versity  can  be  directly  shown  to  imply  the  existence  of  some 
such  law. 

These  fundamental  truths  being  granted,  therefore,  it  leads 
very  directly  to  certain  conclusions  as  to  the  proper  manner  of 
laying  out  both  trunk  lines  and  branch  lines  ;  conclusions  which, 
while  they  may  be  difficult  to  apply  so  exactly  as  to  avoid  a  con- 
siderable percentage  of  error,  will  yet  be  so  definite  that  the  radi- 
cal error  of  mistaking  black  for  white,  so  to  speak — taking  that 
for  the  best  course  which  is  rather  the  worst  course, — is  not  likely 
to  occur. 

TRUNK   LINES. 

964.  Trunk  or  main  lines  may  be  roughly  divided  into  two 
classes:  those  which  are,  and  those  which  are  not,  liable  to  be 
subjected  to  close  competition  at  almost  every  important  point. 

Almost  all  lines  in  the  United  States  belong  to  the  former 
class.  Their  only  permanent  protection  against  competition,  in 
most  cases,  is  to  throw  out  a  skirmish-line  of  branches  and  par* 
allel  routes  so  as  to  cover  securely  a  considerable  territory;  and 
this  is  one  great  reason  for  the  tendency  in  that  direction  which 
is  so  notable,  and  which  has  already  gone  so  far  that  more  than 
half  'he  mileage  of  the  United  States  is  controlled  by  a  dozen 
managements,  with  every  prospect  that  the  tendency  to  consoli- 
dation will  grow  still  stronger.  Table  193  shows  how  far  this 
tendency  has  already  gone.  Another  and  still  stronger  reason, 
however,  directly  results  from  what   has  preceded — that  every 
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Table  193- 

Length  of  Road  and  Gross  Earnings  of  Fourteen  Great  Systems  op 
Road  in  the  United  States,  1881. 

[Abstracted  from  a  Paper  \3y  Wm.  P.  Shinn  on  *'  Increased  Efficiency  of  Railways  for 
the  TransporUtion  of  Freicht,"  Trans.  Am.  Soc.  C.  E.,  November,  i88a,  with  the  addi- 
tion of  the  Baltimore  &  Ohio,  Atchison,  Topeka  &  Santa  F6,  and  some  minor  details.] 


Miles. 


Grots  Earnings. 


New  York  Central  ft  Hudson  River. 
Lake  Shore  &  Michigan  Southern ..., 

Canad  a  Southern 

Michigan  Central 


993 

403 
950 


$99,Ma,53a 
27,880,000 


Total  N*w  York  Central  Sytitm . . . 
Now  York,  Lako  Erio  6^  Western. 

Pennsylvania,  Eastern  System 

Western      "      


Total  Pennsrlvania 

Baltimore  &  Ohio,  Eastern  System. 
"      Western     "     .. 


3f<H« 
a»5a9 


3.5«3 

I,090 


I44,sa4,7i6 
31,058,790 


•S9»37«.a77 
»Oi7«5fW5 


595 
959 


5*57© 


Total  BaUimoro  ^  Ohio , 

Total  Four  Tkitmk  Linbs 

Per  cent  of  total  United  States., 


1.554 


75.»83,5o6 


x8,463,877 


n/567 
IS. 35  p.  c. 


Per  Mile  $14,^ 
a3.97  p.  c. 


Wabash.  St.  Louis  ft  Pacific 

Chicago,  Buriincrton  ft  Q)!>iocT 

Chicago,  Rock  Island  ft  Pacific 

Illinois  Central,  Northern 

New  Orleans  line. 


Chicago  ft  North-Westem 

Chicago,  Milwaukee  ft  St.  Paul 

Missouri  Pacific,  Main  System 

Leased  and  controlled 


it3S0 
S7« 


3.348 
3.««> 
x,335 


•*4»467.790 
aXt«75.4S5 
X  1.956,907 


X,OX9 

4.773 


1,891 
3.«76 
4,s&> 


Louisville  ft  Nashville,  Owned 

Leased  lines...., 
Louisville,  Cincinnati  ft  Lexington.. 
Nashville.  Chattanooga  ft  St.  Louis  . 
Georgia  Railroad  System 

Atchison,  Topeka  ft  Santa  F< 

Union  Pacific,  Proper 

Lines  in  interest 


Central  Pacific 

Southern  Pacific. 


X.438I 
434f 
87a* 

641 


5.785 


$8,6f>,957 
19.087,484 


1,891 

a.449 


3.034 
3,340 


$10,9x1,650 

1,196,113 
3,356,186 
a.543.03a 


a,874 


4.870 


$24,358,817 
7,608,936 


4.155 


$24,094,101 
3.435.945 


»o.793.«oS 
»9.334,07a 
17,035,461 


37.738,441 


x6,9o6,98o 
»«.584.509 


3»,867,753 
"7.530,046 


Total  Ten  Systems  other  than  N.Y.Tbitnk  Lines. 
Per  cent  of  total  United  States 


36.754 
38.90  p.  c. 


Per  Mile  $5,751 
29.14  p.  c. 


*  This  line  is  not  included  in  the  totals. 
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Table  y9Z.— Continued. 

Miles. 

Gross  BarningB. 

Total  Pou rtbbh  Grbat  Systems 

48,431 
sx.ssp.  c. 

53."  p.  c. 

Per  cent  of  total  United  States ^.....^>.... 

300  to  400  different  manaipements 

Per  cent  of  total  United  States 

46,065 
48.75  p.  c. 

46.89  p.  c. 

Total  of  the  United  Sutes  in  1881,  of  which  earn- 
ings were  reported 

94,486 

p«Mllrfer4"' 

Since  i88x  there  have  been  many  changes  in  the  details  of  the  above  table,  bat  the 
great  systems  given  probably  cover  in  the  aggregate  a  still  larger  proportion  of  the  total 
mileage  of  the  United  States.  There  were  in  z88x  a  total  of  104,8x3  miles  reported  built, 
10,327  miles  of  which  did  not  report  earnings,  being  largely  newly  built  lines. 


addition  to  the  tributary  population  makes  the  revenue  per  head 
from  the  previously  tributary  population  greater.  This  may  not 
often,  perhaps  never,  be  more  than  dimly  felt,  but  that  it  is  the 
true  cause  and  justification  for  many  such  extensions  we  cannot 
doubt. 

Nevertheless  there  are  certain  mountainous  or  sparsely  popu- 
lated and  poor  regions,  in  this  and  all  other  countries,  where 
reasonable  freedom  from  competitive  lines  is  assured,  as  in 
Mexico,  the  lines  in  which  afforded  some  instructive  examples  of 
the  right  and  wrong  way  of  laying  out  main  lines. 

965.  Bearing  in  mind  what  we  have  already  seen  as  to  the 
small  expense  of  operating  extra  distance  (par.  197),  the  appreci- 
able additions  to  revenue  which  may  be  expected  to  arise  from 
it  (par.  230),  and  the  small  effect  of  moderate  additions  of  dis- 
tance to  discourage  traffic,  there  can  be  no  question  that  the 
fundamental  rule  for  laying  out  such  lines — deviated  from  only 
for  good  special  reasons — should  be  to  link  together  the  largest 
possible  population,  regardless  of  minor  losses  of  distance,  pro- 
vided    THE    AGGREGATE    POPULATION    PER   MILE    OF    ROAD    is    HOt 

diminished  (par.  237),  or  even  sometimes  if  it  is.     An  ultimate 
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limit,  beyond  which  it  would  certainly  be  unwise  to  go,  and 
hence  which  should  not  be  closely  approached,  is  that  the  in- 
crease per* cent  of  distance  should  not  exceed  the  increase  per 
cent  of  probable  revenue,  according  to  eq.  (6),  par.  961. 

966.  The  most  marked  exception  to  this  rule  is  when  the  dif- 
ference of  distance  becomes  so  great  as  to  seriously  discourage 
traffic,  or  encourage  the  construction  of  a  more  favorably  situ- 
ated competing  line. 

A  further  exception  is  when,  by  passing  midway  between  two 
traffic  centres,  neither  of  which  can  be  reached  readily  by  the 
main  line,  both  may  be  served  fairly  well  by  branches  or  other- 
wise (par.  66). 

Any  marked  difference  in  grades  or  costs  of  construction  may 
of  course  make  a  difference  either  pro  or  con  ;  but  entire  disre- 
gard of  the  rule,  by  deliberately  neglecting  intermediate  traffic 
points  for  the  sake  of  through  traffic,  usually  means  financial 
failure. 

967.  Several  instances  of  the  application  of  these  general  rules  may 
be  studied  on  any  map  of  Mexico,  showing  the  existing  railway  lines. 
The  most  pronounced  is  the  choice  between  the  route  from  the  City  of 
Mexico  to  the  United  States  {^ia  the  Mexican  Central  or  the  Mexican 
National  routes),  either  of  which  could  be  chosen  by  the  Central  at  the 
time  the  concessions  were  granted. 

The  longer  line,  passing  through  the  heart  of  Mexico,  and  thence  con- 
necting at  El  Paso  with  the  Atchison,  Topeka  &  Santa  Fe,  was  chosen. 
The  grounds  for  this  choice,  beyond  question,  were  that  (i)  railways  in 
Mexico  were  to  be  profitable ;  (2)  the  more  railway  controlled  the  more 
aggregate  profit,  even  if  the  less  per  mile ;  (3)  a  long  line  through  the 
heart  of  a  country  must  in  the  long-run  be  the  best  line. 

On  the  other  hand,  the  choice  violated  two  of  the  fundamental  rules 
which  have  been  laid  down.  First,  it  seriously  discouraged  traffic  be- 
tween Mexico  and  the  United  States  by  burdening  that  which  passed 
over  it  with  nearly  500  miles  of  extra  haul :  this  practically  insuring  that 
the  National  line,  when  completed,  would  be,  or  might  easily  make 
itself,  the  leading  through  line.  Secondly,  it  very  materially  decreased 
the  average  tributary  population  per  mile  over  what  it  would  have  been 
had  the  Mexican  Central  line  been  followed  as  far  as  Celaya,  in  Central 
Mexico,  and  the  Mexican  National  from  there  north ;  especially  had  the 
46 
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towns  of  Silao,  Guanajuato,  and  Leon  been  linked  to  this  main  line  by  a. 
branch,  as  they  might  have  been  later. 

Had  the  Mexican  Central  been  built  by  this  line  there  can  be  little 
doubt  that  it  would  be  to-<lay  (1886)  a  most  flourishing  property,  both 
because  its  investment  would  have  been  smaller  and  its  traffic  larger. 

968.  On  the  other  hand,  leaving  the  flourishing  town  of  Durango  on< 
one  side,  although  it  saved  distance  in  what  was  already  a  disastrously 
long  line,  was  probably  an  error,  although  this  cannot  be  asserted  with 
much  positiveness.  The  loss  of  perhaps  50  or  60  miles  rtiore  would  havje 
taken  the  line  through  a  much  better  country,  actual  and  prospective, 
for  nearly  400  miles,  the  country  through  which  the  line  was  actually 
run  having  been  almost  the  poorest  possible ;  while  saving  that  loss  of 
distance  did  not  materially  improve  its  already  bad  case  as  respecta 
through  traffic. 

969.  The  National,  for  its  part,  fell  into  an  error  which  has  oftea 
been  committed  before,  and  never  without  loss — attempting  to  start  a 
new  terminal  port  at  Corpus  Christi.  instead  of  making  for  Galveston^ 
direct.  Such  projects  for  changing  the  established  course  of  trade  seem 
to  have  a  peculiar  fascination  for  sanguine  projectors,  but  it  is  always  all 
but  certain  that  they  will  end  in  failure. 

The  more  instructive  example  to  be  found  on  the  National  lines,  how- 
ever is  a  striking  instance  of  how.  when  traffic  is  at  best  thin  and  prob- 
ably non-competitive,  connecting  the  largest  possible  population  by  the 
main  line  is  almost  surely  the  wiser  course.  Fig.  239  shows  this  instance^ 
,  the  dotted  line  being  what  had  been  projected,  and  the  full  line  the  route 
finally  chosen  by  the  company  on  the  writer's  recommendation. 

The  full  line  seems  a  most  roundabout  course  for  a  main  line,  espe- 
cially  as  the  total  mileage  to  be  constructed  was  not  diminished,  but 
rather  increased.  It  was  to  be  remembered,  however,  first,  that  the 
traffic  was  thin  and  non-competitive;  secondly,  that  the  number  of  trains- 
could  not  be  great ;  thirdly,  that  reasonably  good  facilities  for  continu' 
ous  traffic  between  every  one  of  the  many  points  connected  by  the  line 
was  desirable ;  and,  finally,  that  with  a  traffic  thin  at  best  the  mainte- 
nance and  separate  operation  of  branch  lines  is  very  burdensome.  It  was. 
therefore  decided,  as  respects  the  line  from  Morel  ia  to  Zamora  and  La 
Piedad.  that  it  would  be  better  to  make  the  branch  to  Patzcuaro  a  part 
of  the  main  line,  thus  accomplishing  the  double  end  of  decreasing  the 
aggregate  mileage  to  be  operated  and  maintained,  and  facilitating  Pits- 
ruaro-Zamora  traffic  and  (by  more  trains)  Pdtzcuaro-Morelia  traffic^ 
while  gaining  more  revenue  from  through  traffic  by  not  materially 
heavier  through  rates. 
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970.  Beyond  La  Barca,  although  the  line  had  already  been  run  out 
of  its  course  from  Pitzcuaro  to  the  Pacific  it  was  decided  to  run  it  still 
farther  north  to  take  in  the  important  city  of  Guadalajara,  the  second 
city  in  Mexico  (about  80,000  inhabitants),  whence  the  line  started  almost 
due  south  for  Colima  and  the  coasts.  This  change  alone  much  more 
than  doubled  the  probable  traffic  per  mile  of  the  road,  and  it  would  have 
been,  from  an  economic  point  of  view,  a  very  great  error  not  to  do  it. 


Pig.  839. 


It  in  effect  cut  the  line  into  two — one  from  Guadalajara  to  the  coast,  and 
one  from  Guadalajara  to  Mexico ;  but  all  the  more  it  was  desirable.  The 
sharply  accentuated  topographical  conditions,  which  it  is  impossible  to 
describe  with  more  detail,  made  this  particularly  clear. 

971.  Trunk  lines  open  to  destructive  competition,  and  able 
to  command  only  a  narrow  belt  on  each  side  of  them  as  their 
natural  tributary  territory,  nor  that,  unless  they  afford  almost  as 
^r^nd  accommodations  as  it  is   possible  to  give,  can   of  course 
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afford  no  such  sacrifice  as  this.  As  the  subject  is  a  large  and 
complex  one,  the  conditions  of  success  and  failure  may  perhaps 
be  more  usefully  indicated  in  a  small  space  by  a  few  notes  from 
the  history  of  the  actual  trunk  lines,  and  notably  of  the  four 
trunk  \\v\ts par  excellence — the  New  York  Central  &  Hudson  River^ 
Erie,  Pennsylvania,  and  Baltimore  &  Ohio^than  by  a  more  gen- 
eral discussion. 

972.  The  New  York  Central  is  probably  the  most  striking  example  in 
the  whole  world  of  two  truths:  That  lines  connecting  the  largest  aggre* 
gate  of  population  will  be  likely  to  lie  on  the  most  favorable  route  for  easy 
grades,  and  that  easy  grades  give  an  overwhelming  advantage  in  handling 
low- rate  traffic  especially.  As  a  through  line  the  New  York  Central  was 
not  made, — it  grew.  Some  fifteen  different  corporations  built  its  New 
York-Chicago  line,  each  without  a  thought  of  doing  more  than  connect- 
ing its  own  particular  termini.  Consequently  it  did  connect  them  effec- 
tually, and  the  magnificent  string  of  towns  from  which  the  New  York 
Central  has  drawn  its  chief  prosperity  was  the  result. 

Its  intended  rival,  the  West  Shore,  was  built  in  a  very  different  way. 
It  was-^un fortunately — planned.  From  attaching  exaggerated  impor- 
tance to  through  traffic  and  to  the  effect  thereon  of  accommodating  way 
traffic,  or  from  other  cause,  several  of  the  most  important  local  points, 
as  notably  Albany  and  Rochester,  were  left  at  one  side,  and  others 
ill  served,  there  being  hardly  a  competitive  point  on  the  line,  not  even 
its  two  termini,  as  well  served  by  it  as  by  the  Central.  This  may  have 
been  unavoidable.  The  expense  alone  of  doing  otherwise  would  have 
been  enormous,  and  had  the  expense  been  incurred  it  might  not  have 
insured  tlie  success  of  the  line ;  biit  the  fact  that  it  was  not,  foredoomed 
failure — for  the  two  reasons,  that  the  line  which  is  only  half  as  convenient 
as  another  does  not,  therefore,  get  half  as  much  business,  but  none  at  all 
(par.  51  et  al.);  and  for  the  further  reason  (par.  959),  that  the  value  of  a 
line  is  as  the  SQUARE  of  the  population  best  served  by  it. 

973.  From  the  through  business  proper  the  New  York  Central  has 
derived  comparatively  little  benefit.  Its  greater  leng^th  reduces  its  aver- 
age receipts  per  mile  on  competitive  traffic  materially  below  those  of  the 
Pennsylvania,  and  the  magnificent  water-way  which  is  immediately  adja- 
cent to  it  for  the  entire  distance  from  New  York  to  Chicago  has  tended 
powerfully  to  still  further  curtail  its  rates.  But  its  unequalled  grades  (by 
much  the  most  favorable  in  the  world  for  a  line  of  such  length),  and  th« 
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indirect  benefit  of  its  immense  local  traffic,  which  alone  required  and 
supported  all  the  staff  and  plant  of  a  great  railway,  enabled  its  through 
business,  vast  as  it  was,  to  be  handled  as  so  much  extra  business,  the  only 
expense  for  which  was  the  direct  outlay  for  wages  and  fuel  and  a  small 
amount  for  wear  and  tear  of  track. 

Of  no  other  trunk  line  was  this  so  nearly  true,  but  the  lower  rate  per 
mile,  and  high  cost  for  fuel  and  (comparatively)  raw  material  on  the  New  ^ 
York  Central,  has  united  to  produce  one  result  which  is  not  always  under- 
stood: The  per  cent  of  operating  expenses  to  receipts  is  and  has  always 
been  high  on  it,  as  shown  more  clearly  in  Table  37,  page  1 10,  viz.: 

/  AVEKAGB  » 

x876-<Or  z88z-t5. 

New  York  Central, 61.3  67.9 

Erie • 70.0  69.7 

Pennsylvania, 55.7  58.3 

Baltimore  &  Ohio, 53.9  56.0 

This  contrast  is  immutably  fixed  by  the  nature  of  the  traffic  and  the 
operating  conditions,  and  gives  no  indication  of  relative  efficiency  of 
operation,  as  has  often  been  carelessly  assumed. 

974.  The  increase  in  the  percentage  of  operating  expenses  which  is  visible 
above  in  the  figures  for  every  one  of  the  three  lines  but  the  Erie,  is  due  simply 
to  the  enormous  reduction  in  rates  in  recent  years,  the  latter  being  at  once  a 
cause  and  efifect  of  the  still  more  enormous  increase  in  volume  of  traffic.  The 
astounding  and  almost  incredible  figures  for  this  change  are  shown  in  Table  194, 
and  graphically  in  Fig.  240.  The  history  of  the  world  afifords  no  parallel  to  it, 
and  it  is  one  of  the  strongest  proofs  that  we  have  not  erred  far  in  our  conclu- 
sions in  the  first  part  of  this  chapter. 

976.  The  Pennsylvania  is  in  many  respects  a  contrast  to  the  New 
York  Central.  Like  the  latter,  it  grew,  rather  than  was  made,  as  a  New 
York  and  continental  trunk  line.  Projected  to  bring  traffic  from  the 
West  to  Philadelphia  only,  it  chanced  to  lie  in  the  most  favorable  posi- 
tion for  a  short  low-grade  line  between  New  York  and  the  West.  The 
irresistible  tendency  of  events,  and  of  its  situation,  linked  with  it  a  Penn- 
sylvania-New York  line  on  the  East,  and  a  branching  network  of  lines 
through  the  West.  In  comparing  it  with  the  New  York  Central  one  is 
immediately  struck  by  the  contrast  in  this  respect  which  its  policy 
affords,  and  while  much  of  this  may  well  be  due,  and  no  doubt  is,  to  a 
difference  in  the  "  personal  equation"  of  the  managers,  an  underlying  rea- 
son for  it— of  which,  perhaps,  no  one  was  conscious — is  that  the  Pennsyl- 
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Table  194. 

15CRKASE  OP  Traffic  and  Decrease  in  Rates  on  Various  Groups  op 
American  Lines,  1865-1885. 

[The  last  part  of  this  table  is  shown  graphically  in  Fig.  240.] 


Sbvbn  Trunk 

LiNBS. 

Six  Chicago 
Roads. 

Vbar. 

Ton- 
milet. 

x,ooo,ooo.) 

Rate. 
Cenu. 

Ton- 
miles. 

1 ,000,000.) 

Rate. 
Cents. 

I  =  i,oco,ooo. 

Freight 

Earnings. 

(1  = 

$1000.) 

Rate. 
Cents. 

Tons. 

Ton- 
miles. 

1865  ... 

1.654 

a. 900 

1         513 

3  642 

23 

a,370 

$69,825 

2-945 

1866.... 
1867  ... 

1868.... 
1869  .. . 

a.651 
3.»59 

a.  546 
a. 306 

1.951 
1.715 

5a 

893 
11054 

3.459 
3»75 

3.026 

28 
30 

35 
39 

a.981 

3,233 

5:^ 

77,003 
75.381 
80,141 
87.426 

1870    . 

3.744 

1.585 

1.234 

a.  423 

39 

5.111 

88.488 

1-73X 

X871.... 
187a.... 
1873... 
1874- ■■■ 

4>34i 
5.181 

5.782 
5.879 

1.478 
x-475 

1.470 
x.3_42 

Z.161 

1.233 
.    X.337 

1.749 
1,851 

a. 509 
a.  582 

3.188 
2.160 

50 
59 

% 

5.937 
6,97a 

7,885 

8,oao 

97,186 
112,408 

1.636 
1. 613 

1.61Z 

1-354 

1875     •• 

5.937 

1.904 

1.979 

63 

8,380 

107.657 

1.284 

1876... 
1877.... 
1878.... 
1879 

6,536 
8,853 

I0.130 

.983 
.971 
.807 
.725 

X.994 
a.aii 

9,823 
3.470 

1.664 

1.476 
1.280 

69 
73 

9,072 
9.X3X 

10,433 
13,033 

102,009 
100,804 

X05.973 
114,255 

1.124 
Z.103 

1.015 
0.876 

1880 

10,544 

.840 

4.544 

1.266 

106 

14.085 

X39,33i 

0.988 

1881.... 
i88a  ... 

1883  ... 
1884 

11,659 
11,189 

11,141 

10,719 

.84a 
.740 

4,435 
5»<H« 
5,768 
5,940 

1.420 
1.364 
1.308 
1.251 

126 
«34 
143 
144 

16,074 
16,075 

X7.307 
17,501 

146,699 
X47.719 
167,564 
X53.735 

0.9x2 
0.918 

1885  ... 

ii.33» 

.636 

6,287 

1.200 

«5X 

18,837 

144.56a 

0.767 

This  Uble  is  from  data  compiled  hy  Mr.  Henry  V.  Poor.  The  seven  trunk  lines  are 
the  Pennsylvania ;  Pittsburg,  Fort  Wayne  &  Chicago ;  New  York  Central ;  Lake  Shore; 
Michigan  Central ;  Boston  &  Albany ;  and  New  York,  Lake  Erie  &  Western.  The  six 
Chicago  lines  are  the  Illinois  Central;  Chicago  &  Alton;  Chicago  &  Rock  Island; 
Chicago,  Burlington  &  Quincy ;  Chicago  &  Northwestern ;  Chicago,  Milwaukee  &  St. 
Paul. 

These  thirteen  roads,  with  eight  others  of  most  prominence,  are  included  in  the  last 
oart  of  the  table,  from  which  Fig.  240  was  constructed. 


vania  had  more  to  gain  by  extending  itself  in  all  directions,  and  more  to 
lose  by  not  doing  so.  Additional  traffic  we  have  seen  (par.  41)  to  be 
that  on  which  railways  grow  rich.  With  the  greatest  city  of  the  country 
only  ninety  miles  off,  it  was  indispensable,  to  secure  the  utmost  traffic 
from  it,  to  reach  it  by  its  own  lines,  even  with  a  friendly  independent 
connection  as  an  alternative.     The  futility  of  terminating  a  line  at  any 
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Other  than  the  largest  available  city  was  never  better  illustrated,  unless 
^y  the  experience  of  the  Erie  at  Dunkirk  on  a  smaller  scale.     Perhaps 


Ijl                IS§Si88sgss$sss 

rMi  III 

1 1 1 II 1 1  n 

lull! 

J 

1 

X 

1 

1 

•■*! 

:k 

i 

1^^ 

1 

1 

r  \ 

i 

1    JSi^ 

CD 

• 

J 

I 

V      .-,    I. 

1 

1. 

1 

V 

i 

J 

i 

r  . 

1 

i,.  j 

i 

^" 

e 

/r- 

1 

-^li-- 

; 

1 

/ J .... 

i 

/jr 

1 

ji. 

i 

rt 

: 

-     i-. 

BTiiN'-eaiw 

J.H00 

j;5;,.,33333i. 

: 

5  2  =  2  «*  K 

1 

o 
u 

Si! 


|5 

y 

3 

1 


Fig.  241  is  as  good  an  object-lesson  as  could  be  found  as  to  the  folly  of 
such  attempts,  even  when  circumstances  seem  to  especially  favor  what 
sanguine  projectors  iDok  on  as  a  "  fair  divide"  of  an  enormous  traffic. 
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976.  A  larger  reason,  which  includes  the  first,  was  that  the  Pennsyl- 
vania was    so   situated 


Pig.  S41.— Northwkstern  Grain  Rbcripts  at  Various  liad- 
iNC  Shipping  Points,  1876-1885. 


as  to  form  a  very  short 
line  between  almost  all 
points  on  the  West  and 
the  sea-coast.  This  in- 
sured good  average  rates 
per  mile,  while  the  abun- 
dance of  coal  and  iron 
on  the  line,  and  the 
large  amount  of  favor- 
able grades  insured  \ow 
operating  expenses.  The 
Pennsylvania  had  much 
to  gain,  therefore,  from 
handling  additional 
through  traffic  over  its 
OWN  LINES,  according^ 
to  the  law  laid  down  in 
par.  211 — that  the  only- 
conditions  under  which 
a  line  could  reap  the- 
full  benefit  of  being  a 
short  line  was  that  it 
should  reach  all  its  im- 
portant traffic  points  by- 
its  own  lines.  The  Penn- 
sylvania was  such  a  short 
line;  it  proceeded  to- 
satisfy  the  other  half  of 
the  true,  and  too  little 
considered,  conditions 
of  prosperity,  as  it  was 


[One  of  many  illustrations  of  the  p^rsiKtency  with  which 
traffic  flows  to  leading  and  well-established  centres,  as  com-    ;*«  ^Qtural   nrklirv  *f\  t\f\ 
pared  with  Uieirreguferity  and  uncertainty  of  traffic  at  minor    *^  natural  pOilcy  to  ao. 


Until  it  did  so  it  was,. 


ny 
traffic  flows  to  leading  and  well-established  centres, 
pared  w 
points] 

by  its  existence  and  facilities,  making  the  fortunes  of  other  lines  in- 
Btead  of  its  own. 

Moreover,  the  additional  through  traffic,  which  it  could  secure  by 
controlling  its  connections,  was  a  great  object  to  it,  for  it  made,  and 
must  always  continue  to  make,  a  comparatively  large  profit  on  it,  while 
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to  the  New  York  Central  it  was  a  small  object,  because  it  made  a  small 
profit  out  of  it.  The  New  York  Central's  chief  reliance  has  been  on  its 
local  traffic ;  its  through  rates  per  mile  being  necessarily  low  at  best, 
even  on  that  traffic  so  situated  as  to  come  to  it  most  naturally,  while  its 
expenses  were  higher  because  of  dear  fuel.  Had  it  gone  much  out  of 
its  way  to  seek  more  through  traffic,  its  average  rates  per  mile  would  have 
been  lower  yet,  and  unremunerative.    Therefore  it  has  not  done  so. 

977.  In  part,  this  likewise  explains  why  the  unfortunate  Erie  has 
never  tended  to  ramify  throughout  the  West ;  but  the  Erie  is  an  example  of 
a  line  which  has  succeeded  in  spite  of  this  disadvantage,  for  four  reasons : 

1.  By  terminating  at  the  greatest  city  of  the  East,  and  (after  correct- 
ing the  error  of  attempting  to  make  a  new  great  city  at  Dunkirk)  at  the 
chief  traffic  point  at  the  eastern  end  of  the  great  lakes,  making  two  ad- 
mirable termini. 

2.  By  its  skilful  location,  most  of  its  line  being  on  very  low  grades 
indeed,  although  it  has  some  high  summits  and  bad  sections. 

3.  By  its  local  coal  traffic  and  cheap  supply  of  fuel. 

4.  By  its  large  and  growing  local  traffic — less  than  the  New  York  Cen- 
tral's, but  latter  than  the  Pennsylvania's,  and  until  very  recently  little 
subject  to  competition. 

These  gave  it  great  powers  of  offence  against  the  New  York  Central, 
and  it  has  been  able  to  command  at  all  times  a  fair  proportion  of  the 
traffic  which  lines  in  the  Central  interest  brought  to  Buffalo.  But  the 
Erie's  prosperity  has  been  injured  by  three  causes  quite  as  potent  : 

I.  Of  all  the  great  Eastern  cities,  the  Erie  reached  advantageously 
only  ONE,  whereas  the  New  York  Central  reached  two.  New  York  and 
Boston  (in  fact,  all  New  England  and  a  large  part  of  the  (Danada  trade 
has  been  almost  monopolized  by  the  Central),  and  the  Pennsylvania 
reached  FOUR ;  the  two  greatest  directly.  New  York  and  Philadelphia, 
and  Boston,  Baltimore,  and  Washington  fairly  well.  This  has  been  the 
primary  difficulty  with  the  Erie.  "To  him  that  hath  shall  be  given."  It 
might  pay  the  Pennsylvania  well  to  control  a  line  to  Smithville  in  order 
to  secure  thereby  its  traffic  with  the  whole  Atlantic  coast,  when  it  would 
not  pay  the  Erie  at  all  to  own  a  line  to  it  which  would  secure  only  its  New 
York  business.  "  Whosoever  hath  not,  from  him  shall  be  taken  away 
even  that  he  hath." 

The  Smithville-Pittsburg  traffic,  the  Smithville-Boston  traffic,  and  the 
Smithville- J onesburg  traffic  naturally  gravitated  to  the  line  which  com- 
manded its  other  traffic  East ;  and  so  the  owners  of  lines  in  the  West 
were  naturally  drawn  most  to  that  line  which  offered  the  most  widely 
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ramifying  connections,  and  could  both  give  and  ask  better  terms.  Hence 
it  has  happened — 

2.  The  Erie  has  never  been  able  to  secure  good  Western  connec- 
tions. The  only  serious  attempt  in  that  line,  until  1881,  was  the  old  At- 
lantic &  Great  Western,  one  of  the  most  ill-judged  enterprises  which  has 
ever  been  constructed  in  this  country,  whose  failure  was  foredoomed  from 
the  beginning,  as  pointed  out  in  par.  215  ^/  seq.  We  may  be  tolerably  as- 
sured that  the  Erie  never  will  have  a  great  system  of  connecting  lines, 
for  it  is  not  planned  to  secure  them.  In  this  respect  the  history  of  the 
road  is  full  of  instruction. 

3.  The  Erie  has  been  peculiarly  unfortunate  in  its  past  management — 
in  part  from  lack  of  comprehension  by  its  foreign  owners  of  its  necessi- 
ties and  conditions. 

978.  The  Baltimore  &  Ohio  is  somewhat  of  a  contrary  example — 
of  a  line  whose  judicious  and  consistent  management  has  given  great 
financial  strength  to  a  property  under  many  disadvantages.  It  has 
obeyed  the  irresistible  tendency  of  the  times  by  extending  its  lines  to 
Chicago  in  the  West  (as  well  as  to  the  Ohio  River  tier  of  cities)  and  to 
Philadelphia  and  New  York  on  the  East.  The  effect  of  the  latter  it  is 
as  yet  (1886)  impossible  to  foresee;  but  unless  the  laws  of  railway  pros- 
perity which  prevail  elsewhere  are  to  fail  in  its  case,  it  will  result  in  a 
very  great  addition  to  its  traffic,  giving  it  what  it  has  never  had  before — 
what  may  be  called  a  continental  traffic. 

For  the  Baltimore  &  Ohio,  as  it  stood  up  to  about  1880,  was  merely 
an  example  of  the  financial  strength  which  may  be  secured  by  locating 
between  considerable  local  sources  of  natural  traffic,  and  holding  strictly 
to  them.  Between  Baltimore  and  Washington  on  the  East  and  Pitts- 
burg, Cincinnati,  Louisville,  and  St.  Louis  on  the  West,  the  Baltimore  & 
Ohio  was  the  natural  channel  of  communication,  and  as  good  a  one  as 
could  be  secured.  A  large  coal  traffic  was  also  assured  to  it.  On  this  it 
prospered,  avoiding  dissipation  of  its  means  on  many  branches  and  con- 
nections. Nevertheless,  it  was  economically  impossible  that  it  should  fail 
for  long  to  reach  out  to  the  other  large  cities  mentioned,  and  to  transfer 
itself  from  a  local  line  to  a  national  one. 

Had  the  Pennsylvania  chosen  to  restrict  itself  to  its  main  line  between 
Pittsburg  and  Philadelphia,  with  a  few  only  of  the  most  necessary 
branches,  it  also  would  have  been,  and  might  have  indefinitely  continued 
to  be,  a  prosperous  local  line  of  the  kind  that  the  Baltimore  &  Ohio  was. 
It  might  even  have  earned  as  good  or  better  dividends  than  now.  but  its 
cost  and  value,  and  its  earning  capacity  likewise,  would  have  been  far 
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less,  and  its  aggregate  profits  vastly  less.     It  was  therefore  not  to  be  ex- 
pected, nor  for  the  public  interest,  that  it  should  pursue  this  policy. 

979.  In  the  history  of  these  four  trunk  lines,  could  we  afford 
space  to  consider  it  in  detail,  we  have  warning  of  almost  every 
possible  danger  which  can  arise  in  the  laying  out  of  trunk  lines 
— meaning  by  the  latter  term  not  necessarily  lines  of  enormous 
traffic  (see  par.  981),  but  lines  the  main  part  of  whose  traffic  is 
complete  in  itself,  so  that  they  are  not  mere  branches  or  feeders 
of  other  lines.  We  may  summarize  a  few  of  the  more  important 
conditions  of  success  in  such  lines  as  follows:. 

1.  They  must  reach  by  their  own  lines  the  largest  traffic 
point  at  each  end  which  is  at  all  witliin  reach  by  an  extension  of 
20  or  30  per  cent  of  their  length,  and  there  must  stand  on  equal 
terms  with  their  connections  as  respects  benefits  and  injuries  to 
be  given  and  received.  Failing  to  do  this  is  pretty  sure  to  result 
in  great  loss,  and  generally  in  insolvency. 

2.  They  must  reach  without  fail  every  considerable  inter- 
mediate traffic  point  along  their  line  which  can  be  reached  by 
any  reasonable  detour  or  even  sacrifice  of  grades,  their  prosper- 
ity being  about  as  the  square  of  the  tributary  population. 

3.  They  can  in  no  case  attempt  to  create  new  channels  of 
trade,  as  by  attempting  to  make  a  seaport  out  of  some  neglected 
roadstead,  without  the  greatest  risk  of  failure.  The  attempts  in 
this  direction  have  been  many  ;  the  successes  as  yet  none. 

4.  Nearly  or  quite  half  of  their  traffic  must  practically  begia 
and  end  on  their  own  lines,  either  because  it  goes  no  farther,  oi 
because  it  is  delivered  at  some  great  competitive  distributing 
point. 

5.  It  is  of  little  avail  to  run  a  line  even  from  a  great  city  to 
nowhere.  The  apex  to  the  pyramid  in  Fig.  238  is  eloquent  and 
truthful  in  this  respect.  Without  a  good  traffic-point  at  each 
«nd  of  a  line  the  conditions  for  great  prosperity  are  not  present. 

BRANCH   LINES. 

980.  That  branches  are  in  the  main  profitable  investments  is 
evident  from  their  very  rapid  rate  of  increase,  which  is  largest, 
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up  to  a  certain  point  at  least,  on  the  most  prosperous  lines.  That 
they  are  rarely  very  profitable  when  considered  by  themselves, 
and  apart  from  the  main  line,  and  as  a  rule  do  little  more  than 
pay  operating  expenses,  is  abundantly  shown  by  the  reports  of 
almost  every  line  which  has  branches  and  reports  their  traffic  in 
detail.  This  fact  is  so  clear  and  so  generally  admitted,  that  it 
hardly  needs  statistics  to  prove  it  As  a  rule,  the  earnings  per 
mile  of  branches  range  only  from  a  fifth  to  a  tenth  of  the 
earnings  of  the  main  stems. 

981.  The  only  considerable  exceptions  to  this  rule  are  branches 
which  are  in  reality  main  lines,  having  a  very  considerable  traf- 
fic which  is  complete  in  itself.  A  striking  example  of  this  kind 
of  branch  is  what  is  known  as  the  Mahoning  Division  or  Cleve- 
land Branch  of  the  New  York,  Pennsylvania  &  Ohio  Railroad, 
which  runs  diagonally  ficross  the  main  line  from  Cleveland  to 
Youngstown.  This  nominal  '*  branch"  was  really  a  subordinate 
main  line,  built  by  a  separate  company  and  projected  on  rational 
principles,  according  to  par.  979.  It  had  and  has  a  very  consider* 
able  traffic,  both  freight  and  passenger,  which  is  complete  in 
itself.  On  the  other  hand,  the  nominal  "  main  line"  is  in  reality 
a  mere  branch,  violating  conspicuously  every  one  of  the  condi- 
tions for  the  success  of  main  lines  specified  in  par.  979.  It  is 
not  surprising,  therefore,  that  the  '^  main  line"  was  a  financial 
failure  and  the  '' branch"  a  financial  success,  which  has  largely 
helped  to  support  the  main  line  even  after  paying  a  very  heavy 
rental  (10  per  cent  dividends  per  annum)  to  the  lessor  company. 

982.  The  reason  for  the  continued  ^and  rapid  building  of 
branches  in  spite  of  their  apparent  unproductiveness  is  simply 
this  :  They  contribute  traffic  to  the  main  line  which,  as  it  is 
merely  an  increment,  costs  always  comparatively. little  to  move, 
and  often  nothing  at  all.  The  company,  therefore,  receives  from 
its  contributed  traffic  rates  for  a  haul  of  perhaps  500  miles  at  a 
cost  for  hauling  due  to  only  100  or  200  miles.  This  follows 
directly  from  what  we  have  seen  in  Chapter  XV.,  par.  181,  and 
elsewhere.  Rudely  speaking,  if  we  call  the  average  cost  per  toi^ 
or  passenger-mile  100,  we  may  say  : 
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Average  cost  per  unit  of  traffic  ss lOO 

Extra  passengers,  singly,  cost •  o-f- 

"  "  in  car-loads  cost • - •••  51050 

"  *'  in  train-loads  cost •••  50 

£xtra  freight  in  small  lots  costs  often  in  both  directions  and  nsoally 

in  one  direction • .«.  o-)* 

*'         "      in  car.loads 5  to  90 

*'  '*  in  train -loads  (and  all  car-loads  must  ordinarily  be  con- 
sidered to  be  made  up  into  extra  trains  in  the  direc- 
tion of  heaviest  traffic)  not  over 4  60 

Not  unfrequently  when  a  large  part  of  the  traffic  of  a  branch 
^es  over  the  main  line  in  the  direction  of  favoring  grades  it  is 
nandled  over  the  main  line  at  no  appreciable  extra  cost  by  simply 
filling  up  trains,  and  the  branch  Is  then  enormously  profitable. 

To  these  direct  and  evident  advantages  from  a  branch  is  to  be 
added  the  vivifying  effect  of  increasing  the  tributary  population 
from  the  causes  discussed  in  the  first  part  of  this  chapter,  the 
prosperity  of  the  line  increasing  in  something  like  the  square  ot 
the  tributary  population. 

983.  It  is  not  to  be  wondered  at,  therefore,  that  branches  and 
extensions  are  much  sought  for  by  prosperous  companies,  even 
in  regions  where  there  is  not  the  likelihood  of  rapid  increase  of 
traffic  which  prevails  throughout  the  United  States.  Neither  is  it 
to  be  wondered  at  that  the  seeking  for  them  is  often  overdone, 
so  that  the  branches  become  a  burden  which  threatens  to  swamp 
the  main  line,  and  often  does  so.  For  there  is  this  to  be  said 
against  branches  :  Their  traffic  is  usually  thin,  while  they  cost  as 
much  or  more  to  build  and  not  much  less  to  keep  up  than  the 
main  line.  Thetefore  it  is  easy  to  lose  all  that  is  gained  on  the 
main  line  by  the  extra  cost  of  handling  the  traffic  on  branches 
and  paying  their  rentals;  although  it  still  remains  universally 
true,  that  branches  are  far  more  profitable  than  appears  on  the 
face  of  their  returns,  separately  considered. 

984i  These  facts  make  it  easy  to  see  what  should  be  the  gov- 
erning rule  in  laying  out  branches  The  one  universal  rule,  to 
be  deviated  from  only  wl)en  special  reasons  to  the  contrary  ap- 
pear, is  this :  Strike  the  main   line  as  soon  as  possible.     In 
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laying  out  a  branch  to  A  from  the  main  line  ED^  Fig.  241  (which 

represents  to  scale  an  actual  instance),  B  is  in  all  ordinary  cases 

^^  the  point  to  strike  the  main  line,  if  possible,  even  at 

N^-^^i  ^A  some  disadvantage  in  grades  and  construction.     It 

\)        is  not  correct  to  compare  the  entire  line  ABCD  with 

cV  the   alternate   ACD,     Were  we   building  a  line  to 

V^       handle  a  main-line  traffic  between  A  and  Z>,  that  would 

Fig.  a4i'  be  the  proper  course  to  pursue ;  but  with  a  branch- 
iine  traffic,  when  we  have  gotten  it  to  the  main  line  we  may 
siy,  for  preliminary  and  approximate  purposes,  that  we  shall 
handle  it  thereafter  for  nothing.  If  the  branch  traffic  be  nearly 
all  toward  D  and  the  grades  favor  it,  this  will  be  almost  literally 
true.  Therefore  the  true  question  is  :  How  will  this  traffic  be 
moved  to  the  main  line  most  cheaply  and  advantageously — via 
AB  or  via  ACt  In  nine  cases  out  of  ten  AB  will  be  the  best,  for 
these  reasons : 

985.  Branch-line  traffic  is  light  and  fragmentary.  Grades 
and  curves  then  become  minor  considerations  within  pretty  wide 
limits,  especially  when  one,  two,  or  three  engines  must  be  kept 
on  the  branch  anyway.  On  the  other  hand,  the  extra  cost  of 
keeping  up  the  track  on  AC  instead  of  AB  is  so  much  dead  loss. 

Any  traffic  AE  is  seriously  burdened  by  the  additional  dis- 
tance via  ACE  over  ABE^  while  the  gain  to  the  traffic  AD  is  but 
trifling. 

Passenger  traffic  is  almost  invariably  better  served  if  deliv- 
ered  on  the  main  line  with  the  shortest  possible  haul. 

It  is  therefore  bad  practice  to  lengthen  out  branches  to  get 
cheap  construction  and  good  grades,  even  when  the  difference 
favors  most  of  the  traffic  of  the  branch,  unless  the  extension  is 
justified  by  the  cardinal  rule  laid  down  :  By  which  route  is  the 
traffic  delivered  on  the  main  line  at  any  point,  most  cheaply 
and  advantageously,  regardless  of  where  ? 

986-  To  the  preceding  is  to  be  added  another  still  more  im* 
portant  and  sometimes  conflicting  rule  :  Strike  the  main  line  at 
A  considerable  town,  if  possible.  If  there  be  a  town  of  some 
size  at  either  B  or  C,  Fig.  241',  that  will  be  the  point  to  termi- 
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nate  the  branch  at,  or  to  consider  it  to  terminate  in  comparing 
the  alternate  routes,  for  the  traffic  of  the  branch  will  be  very  apt 
to  be  delivered  at  this  town  even  if  the  branch  strikes  the  main 
line  elsewhere,  if  it  does  not  add  more  than  20  per  cent  to  the 
haul 

The  purely  local  traffic  of  two  neighboring  towns,  A  and  B 
or  A  and  C,  will  ordinarily  be  found  a  very  welcome  addition  to 
the  traffic  contributed  to  the  main  line  by  the  branch,  and  it 
depends  greatly  on  facilities  If  a  train  has  to  be  taken  from  B 
to  C  and  then  another  from  C  to  ^  to  get  from  A  to  B^  the  A^B 
traffic  will  be  practically  killed.  Only  the  necessary  travel  (par. 
45)  will  remain. 

987.  The  preceding  has  been  on  the  assumption  that  the 
branch  is  to  reach  a  point  A,    When  the  purpose  of  the  branch 


E 


— -gi 
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is  not  to  reach  any  particular  point,  but  to  develop  a  tract  of 
territory,  the  conditions  are  of  course  somewhat  charged,  but 
even  then  the  same  general  principles  apply.  It  will  as  a  rule 
be  more  economical,  and  more  convenient  to  the  traffic,  to  con* 
centrate  it  upon  the  main  line  as  soon  as  possible.    Therefore  it 


Fig.  943. 

is  not  as  a  rule  good  practice,  even  when  the  purpose  of  th^ 
blanch  is  to  develop  a  long  strip  of  parallel  territory  which  has 
traffic  relations  mostly  in  one  direction,  C,  Fig.  242,  to  construct 
branches  along  parallel  lines.     The  method  outlined  in  Fig.  243 
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is  far  more  likely  to  accomplish  its  purpose  advantageously,  even 
when  branches  like  DEF  become  necessary;  the  governing  rules 
being,  first,  to  link  together  neighboring  towns  having  natural 
traffic  relations  as  directly  as  possible,  and  secondly,  to  reach  the 
main  line  quickly. 

988.  This  policy  is  the  correct  one,  not  only  because  it  handles 
a  given  traffic  most  economically,  but  because  it  tends  to  unify 
the  district  served  by  the  railway  and  aggrandize  points  on  its 
main  line.  The  two  lines  ^Cand  DC^  Fig.  242,  are  practically 
two  separate  roads  having  no  interrelation  with  each  other 
whatever.  A  less  amount  of  road  in  Fig.  243  gives  equal  traffic 
facilities  from  the  district  AB  to  C  at  less  cost  to  the  railway,  and 
likewise  promotes  traffic  relations  with  other  points  on  the  main 
line  and  to  the  south  of  it. 

When  the  traffic  of  the  branch  is  equally  divided  between 
East  and  West,  or  nearly  so,  as  respects  destination  on  the  main 

line,  then  Fig.  244  gives  what 

is  abstractly  by  much  the  best 

p    system  for  laying  out  branches, 

other  things  being  equal.  Other 

things  rarely  are  exactly  equal, 

and  hence  considerable  devia- 

^^  •44.  tions  from  this  plan  are  often 

required  in  the  laying  out  of  such  branches,  but  in  all  cases 

branch  traffic  needs  to  be  quite  differently  considered  from  what 

it  would  be  if  we  were  laying  out  a  main  line  to  the  same  poinL 

The  writer  is  compelled  to  omit  a  number  pf  concrete  examples  of  the  lay« 
ing  out  of  branches,  especially  a  most  interesting  one  having  reference  to  the 
Pacific  branch  of  the  Mexican  Central  Railway,  in  order  to  keep  this  volume 
within  more  reasonable  siie. 


tVt 
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CHAPTER  XXII. 

LIGHT   RAILS   AND   LIGHT   RAILWAYS. 

989.  A  FACT  evident  enough  in  the  existing  railway  system  of 
this  country,  and  indeed  of  the  world,  is  that,  taking  it  as  £( 
ivhole,  distinctively  light  railways  do  not  prosper  nor  multiply. 
The  apparent  field  for  them  is  great — many  times  greater  than  for 
railways  of  the  ordinary  type.  The  need  for  them  is  keenly  felt 
in  many  regions  where  it  would  appear  as  if  cheap  light  lines 
would  answer  every  requirement  which  the  traffic  justifies.  Such 
lines  can  admittedly  be  built,  and  in  many  cases  have  been  built, 
both  of  standard  and  narrow  gauge,  for  but  little  more  than  the 
«cost  of  a  good  turnpike  ;  some  of  them  even  following  the  turn- 
pike, using  low  speed,  light  rails,  light  rolling-stock,  sharp  curves, 
and  little  or  no  grading  beyond  a  mere  smoothing  of  the  sur- 
face. 

Yet  it  is  a  significant  fact  that  out  of  the  125,000  miles  of  rail- 
way in  the  United  States  (1885)  very  little  of  it  is  of  this  charac- 
ter, or  anything  closely  resembling  it.  Absolutely  there  is  a 
large  amount,  no  doubt ;  but  comparatively  there  is  very  little, 
•and  that  little  shows  a  constant  and  strong  tendency  to  approxi- 
mate to  the  general  standard.  In  spite  of  enormous  differences 
in  traffic  there  may  still  be  said  to  be  a  certain  average  standard 
to  which  the  vast  majority  of  the  roads  approximately  conform, 
or  begin  to  do  so  almost  as  soon  as  the  track  is  laid.  Between 
the  12,000  to  14,000  miles  of  trunk  lines  or  sections  thereof, 
which  mike  nearly  half  the  earnings  and  carry  far  more  than 
half  the  traffic  of  the  country,  and  the  113,000  to  115,000  miles 
which  manage  to  live  on  the  rest  of  it,  or  on  less  than  one  tenth 
as  heavy  an  average  traffic,  there  are  indeed  considerable  differ- 
-ences  of  condition;  yet  the  resemblances — in  rails,  in  ties,  in  baU 
47 
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last,  in  rolling-stock,  in  alignment — are  still  more  striking,  prov- 
ing almost  to  demonstration  that  the  law  (to  which  there  are  of 
course  exceptions)  is  that  distinctively  light  railways  do  not 
prosper,  or  if  they  prosper,  do  not  stay  light.  We  need  not 
search  far  to  find  some  strong  reasons  why  this  should  be  so, 
and  it  is  well  that  every  one  should  do  so  who  is  concerned  in 
projecting  a  light  line  before  finally  deciding  on  its  details  of 
constructioo  ;  not  because  so  doing  will  necessarily  induce  him 
to  abandon  his  intention, — very  light  lines  are  often  justifiably 
built,  and  are  the  only  alternative  to  none  at  all, — but  because  it 
is  always  desirable  that  the  consequences  of  an  intended  course 
of  action  should  be  fully  understood  in  advance. 

990.  The  first  and  greatest  question  in  connection  with  alight 
railway  is,  What  weight  of  rails  shall  be  chosen?  This  is  so  for 
two  reasons  :  First,  because  the  rail  is  the  largest  single  item  of 
expense  on  such  a  line,  and  secondly,  because  on  the  weight  of 
rail  hinges  the  character  of  the  rolling-stock,  the  ties,  the  ballast, 
and  so  to  a  greater  or  less  extent  almost  every  other  detail  of  the 
line.  The  rail  question  is  therefore  a  very  fundamental  one, 
which  we  may  well  consider  with  some  care. 

Cutting  down  the  rail  section  is  almost  the  first  point  of  at- 
tack for  a  certain  large  class  of  economists,  much  as  cutting  ten 
percent  off  salaries  is  liable  to  be  at  a  later  period  in  the  history 
of  a  railway.  There  is  probably  no  other  way  in  which  anything 
like  as  large  a  saving  can  be  effected  with  so  little  demand  upon 
the  time  or  thought  or  skill  of  the  manager ;  nor  does  it  admit 
of  doubt  that  either  or  both  of  these  economies  may  at  times  be 
both  expedient  and  necessary.  Nevertheless,  they  would  not, 
we  may  be  certain,  be  resorted  to  nearly  so  often  as  they  are  if 
the  full  extent  of  the  sacrifice  made  were  realized. 

991«  That  it  is  not  more  fully  realized  as  to  rails  is  probably 
due  in  the  main  to  a  not  unnatural  impression  that  in  buying  rails 
what  one  wants  is  steel  :  That  if  light  and  heavy  sections  are 
the  same  price  per  ton,  buying  a  30-lb.  section  instead  of  a  6o-lb. 
is  like  a  poor  and  hungry  man  buying  a  one-pound  loaf  at  five 
cents  instead  of  a  two-pound  loaf  at  ten  cents. 
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This  is  not  at  all  the  case.  In  buying  rails  we  are  not  buying 
steel ;  at  least  we  do  not  care  to  buy  it.  We  are  buying  three  im- 
ponderable qualities:  (l)  STIFFNESS,  (2)  STRENGTH,  (3)  DURABILITY. 
If  we  get  our  money's  worth  of  these  qualities,  it  is  a  matter  of 
complete  indifference  (except  the  future  scrap  value  of  the  steel, 
which  a  poor„  light  traffic  road  cannot  afford  to  give  much  thought 
to)  whether  we  get  much  or  little  of  steel.  If  we  do  not  get  our 
money's  worth  0/  what  we  want,  our  bargain  is  just  as  bad,  how- 
ever much  steel  we  get. 

992.  To  determine  whether  we  do  or  not,  one  must,  unfortu- 
nately, use  an  intelligence  somewhat  higher  than  that  of  a  hay- 
scale.  Any  absolute  measure  of  the  qualities  mentioned  is  es- 
pecially difficult.  Thus,  it  may  be  hardly  necessary  to  say  here 
that  to  estimate  exactly  our  stiffness  and  strength  we  must  de- 
termine the  position  in  the  rail  section.  Fig.  245,  of  two  little 
points  which  lie  at  a  distance  called  the  radius  of  gyration 
from  the  centre  of  the  rail  (meaning  simply  the  points 
where,  if  all  the  steel  in  base  and  head  were  concen- 
trated, it  would  have  the  same  power  to  resist  gyration, 
i.e.,  bending,  as  it  now  has)  and  we  must  then  make  a  "piTIi^ 
number  of  other  assumptions  in  reg^ard  to  the  character  of  the 
load  and  support  which  we  well  know  are  not  only  doubtful,  but 
will  not  be  even  approximately  true  in  practice,  unless  by  ac- 
cident. 

But  for  comparative  purposes  all  this  is  unnecessary.  The 
support  given  to  the  rail  from  below  by  the  road-bed  and  ties  may 
be  assumed  the  same  for  any  section  of  rail,  whatever  it  may  be 
ahsoluiely.  We  may  assume  that  any  two  or  more  sections  re- 
quiring to  be  compared  will  be  practically  "similar"  to  each 
other,  i.e.,  with  the  same  proportion  of  base  to  height,  etc.  etc., 
so  that  Fig.  245  may,  by  simply  varying  the  scale,  be  taken  to 
represent  a  section  of  any  weight  from  10  to  100  lbs.  per  yard, 
and  yet  be  tolerably  well  designed  even  for  these  extremes.* 
From    established    mathematical    laws  we  also   know  that  the 


>ints  ^ 
cen-  \r 
tion,    ^,L^ 


*  It  IS  badly  designed  in  having  a  head  flaring  outward  at  the  bottom,  but 
that  is  a  detail  we  need  not  enter  into. 
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weight  will,  under  these  assumptions,  vary  as  breadth  X  height^ 
and  that  the  stiffness  will  vary  as  breadth  X  cube  of  height.  That 
is  to  say,  if  we  multiply  every  dimension  by  two,  we  increase  the 
weight  of  the  section  by  2  X2  =  4,  but  the  stiffness  by  2  X2*  or 
2  X  8  =  16  or  2*;  in  other  words,  the  stiffness  in  that  case  varies 
as  tlie  fourth  power  of  the  increase  in  linear  dimensions,  whereas 
the  weight  varies  only  as  the  square. 

993.  An  algebraic  demonstration  of  the  simplest  character, 
which  it  is  unnecessary  to  give  here,  would  prove  this  result  to 
be  in  accordance  with  a  general  law — that  the  stiffness  in  a 

RAIL   VARIES  AS   THE   SQUARE   OF     ITS    WEIGHT   PER   YARD.       If    we 

increase  the  weight 

10  per  cent,  20  per  cent,  30  per  cent, 

we  shall  increase  the  stiffness  to 

i.io'=  1. 21,  i.2o*=  1.44,  i.3o' =  i.6f*, 

or  21  per  cent,  or  44  per  cent,  or  69  per  cent 

Mere  formulae  have  a  hazy,  indefinite  sound,  which,  it  is  evi- 
dent from  what  we  see  around  us  (for  these  general  facts  are  well 
enough  known),  do  not  produce  much  impression  on  the  mind ; 
but  let  us  reduce  them,  in  the  accompanying  Table  195,  to  the 
plain,  practical  basis  of  how  much  stiffness  we  get  for  a 
DOLLAR  with  light  and  heavy  rails,  and  we  shall  have  some  more 
forcible,  because  more  readily  comprehensible,  evidence  as  to 
why  light  rails  are  sooner  or  later  avoided  as  the  plague  by  all 
railways  ;  admitting  the  evident  fact,  that  for  light  lines  especi- 
ally stiffness  is  not  only  by  much  the  most  important  quality  a 
rail  can  have,  but  (as  we  shall  see  more  fully)  by  much  the  cheap- 
est stability  to  be  had  in  the  market — far  cheaper  than  tamping- 
bar  stability,  which  roads  of  heavier  traffic  can  afford  to  rely  on 
more  extensively.  In  Table  195  a  50-lb.  rail  is  taken  as  the  unit 
of  comparison,  as  being  about  the  maximum  for  distinctively 
light  railways  and  the  minimum  for  those  of  ordinary  type,  and 
the  cost  of  rails  is  taken  at  the  even  figure  of  $30  per  ton. 
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Table  199. 
Comparative  Amount  and  Cost  of  Stiffness  in  Light  and  Heavy  Rails. 


Weight 

Cost 

Cost 

Com^^Uve 

of  Rails. 

Tons 

Per  Mile 

ComparatiTC 
SUSoess. 

Per  Unit 

Lbs. 

Per  MUe. 

Per  Too. 

of 

Received 

Per  Yard. 

SUffness. 

forSi. 

lO 

16 

»48o 

.04 

$12,000 

20  cts. 

15 

24 

720 

.09 

8,000 

30  cts. 

20 

32 

960 

.16 

6,000 

40  cts. 

25 

40 

1,200 

.25 

4,800 

50  cts. 

30 

48 

1.440 

.36 

4.000 

60  cts. 

35 

56 

1,680 

.49 

3.429 

70  cts. 

40 

64 

1*920 

.64 

3.000 

80  cts. 

45 

72 

2,160 

.81 

2.667 

%^^^- 

SO 

80 

2,400 

1.00 

2,400 

55 

88 

2,640 

1. 21 

2.182. 

1. 10 

60 

96 

2.880 

1.44 

2,000 

1.20 

65 

104 

3,120 

1.69 

1.846 

1.30 

70 

112 

3,360 

1.96 

1,714 

1.40 

75 

120 

3.600 

2.25 

1,600 

1.50 

80 

128 

3,840 

2.56 

1.500 

1.60 

Tons  of  rail  per  mile  taken  at  1.6  tons  per  lb.  per  yard,  allowing  for  a  certain  mint- 
mam  of  side  track.     Biain  track  only  requires  V  or  1.571  tons  per  pound  per  yard. 

Comparative  stiffness  (4th  column)  is  as  the  square  of  the  weight  per  yard.  50  lbs. 
being  taken  as  the  limit  of  comparison.  Cost  per  unit  of  stiffness  (5th  column)  is  given 
by  dividing  column  3  by  column  4.  Comparative  value  received  for  %\  (last  column)  is 
given  by  dividing  $2400  by  column  5. 

994.  This  table  should  be  carefully  studied.  It  will  be  seen 
from  it  that  the  lighter  the  original  section  of  a  railroad,  the 
more  it  loses  by  using  a  light  section,  because  the  more  would 
be  its  proportionate  gain  from  a  given  increase  in  weight  of  sec- 
tion. The  sacrifice  of  value  in  buying  light  sections  is  precisely 
the  same  as  if  in  buying  rails  we  were,  in  fact  as  well  as  in  form, 
buying  steel  instead  of  stiffness,  and  were  to  choose  light  sec- 
tions in  spite  of  the  following  market  quotations: 

Per  ton. 

Steel  in  20-lb.  sections, $75  00 

30  "  "  50  00 

40  "  "  37  50 

50  "  "  30  00 

"  25  00 


60 
70 
80 


21  43 
18  1^ 
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Oi,  again,  our  loss  is  the  same  as  if  we  were  offered  a  certain 
amount  of  steel  in  25-lb.  sections  ^t  $30  per  ton,  but  were  told 
that  if  we  would  take  twice  as  many  tons  in  the  form  of  50-lb. 
sections  we  could  have  the  remainder  at  $10  per  ton.  That  is 
precisely  what  we  are  told  in  effect,  as  respects  the  quality  we 
are  really  buying — stiffness — when  we  are  offered  rails  of  such 
sections  at  a  uniform  price  per  ton. 

999.  The  ultimate  strength  of  rails  is  a  less  important 
quality  than  the  stiffness,  because  it  is  never  expected  to  be 
called  fully  into  use.  Nevertheless,  it  often  is  so  called  into  use 
and  even  exceeded,  especially  as  the  rail  wears  out,  and  it  is 
therefore  an  important  quality.  The  strength  is  less  affected  by 
the  weight  of  the  rail  than  the  stiffness;  for,  referring  to  Fig.  245 
once  more,  the  strength  varies  only  as  the  square  of  the  height, 
whereas  the  stiffness  varies  as  the  cube,  both  varying  directly  as 
the  width.     Therefore,  in  a  similar  way  to  that  employed  for 


Table  196. 
Comparative  Amount  and  Cost  of  Strength  in  Light  and  Heavy  Rails. 


Weight 
of  Rails. 

Cost  Per  Mile 
Per  Too. 

Comparative 

Cost 
Per  Unit 

ComparatiTe 

Value 

Lbs. 

Strength. 

of 

Received 

Per  Yard. 

Strength. 

for$i. 

10 

I480 

.089 

$5,365 

44.7Cts. 

15 

720 

.164 

4.380 

54.8     " 

20 

960 

.253 

3.796 

63.2     " 

25 

1,200 

.354 

3.717 

70.7     " 

30 

1,440 

.465 

3.091 

77.6     " 

35 

1.680 

.586 

2,870 

83.6     " 

40 

1.920 

.716 

2,684 

89.4  ;; 

45 

2,160 

•854 

2,530 

iSi^  " 

50 

2,400 

1.000 

2,400 

55 

2.640 

1. 154 

2,288 

104.9   " 

60 

2.880 

1.314 

2,191 

109.5    •' 

65 

3.120 

1.482 

2,105 

114. 0   " 

70 

3.360 

1.656 

2,028 

118. 3   " 

75 

3.600 

1.838 

1.959 

122.5   ** 

80 

3.840 

2.024 

1,897 

126.5   " 

The  different  columns  are  determined  in  substantially  the  same  manner  as  in  Table 
195,  except  that  the  third  column  is  as  the  f  power  of  the  weight  per  yard,  taking  5o-lb. 
rails  as  the  unit  of  comparison. 
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determining  stiffness,  we  may  determine  that  the  strength  varies 

as  the  square  root  of  the  cube  (or  —  power)  of  the  weight,  and  thus 

obtain  Table  196.     This  table  also  should  be  carefully  studied. 

The  loss  of  strength  obtained  with  light  sections  will  be  seen 
from  Table  196  to  be  far  less  striking  than  the  loss  of  stiffness. 
Nevertheless,  it  is  as  if  strength  were  a  ponderable  element,  and 
we  bought  it  in  spite  of  the  following  prices  per  ton: 

Per  ton. 

Rails  of  2o-lb.  section, $47  50 

"   30  "   "     38  60 

"   40  "   " 32  30 

'•   50  "   "     30  00 

•*   60  "   '•     27  40 

"   70  "   " 25  30 

'*   80  "   "     23  70 

If  steel  were  quoted  at  these  prices  per  ton,  it  is  a  tolerably 
safe  hypothesis  that  light  rail-sections  would  not  be  in  much 
favor;  yet  this  is  an  unduly  favorable  showing  even  for  the  item 
of  strength,  for  if  we  were  to  compute  the  comparative  strength 
after  the  sections  have  received  a  certain  fixed  amount  of  wear, 
we  should  find  the  apparent  disadvantage  of  light  sections  as 
:given  above  very  much  increased. 

996.  It  is  a  little  difficult  to  determine  a  standard  by  which 
to  measure  durability,  because,  as  a  rule,  light  and  heavy  sec- 
tions are  chosen  for  very  different  duties,  i.e.,  are  approximately 
proportioned,  and  necessarily  must  be,  to  the  kind  of  locomo- 
tives running  over  them,  so  that  no  rational  comparison  can  be 
made  between  the  durability  in  a  10-  or  20-lb.  section  and  that 
in  a  70-  or  80-lb.  section,  as  there  can  be  in  the  items  of  stiffness 
and  strength.  What  we  can  do,  however,  is  to  compare  each 
section  with  one  5  or  10  lbs.  heavier,  since  there  is  a  rational 
and  practical  choice  between  such  sections,  for  any  one  given 
service. 

Taking  a  rude  yet  tolerably  approximate  average  of  rails  as 
they  are  now  designed  and  chosen,  we  may  say  (i)  that  half  the 
total  weight  is  in  the  head,  and  (2)  that  half,  or  nearly  half,  of 
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the  metal  in  the  head  (or  i  of  the  whole  weight  of  the  rail)  is 
expected  to  be  worn  away  before  the  rail  is  finally  condemned 
as  unsafe,  although  it  may  be  earlier  removed  to  a  less  trying 
location.  That  is  to  say,  a  40-lb.  rail  has  10  lbs.  of  wear  in  it,, 
and  a  50-lb.,  i2i  lbs.,  making  their  weight  when  finally  con- 
dei/ined  30  and  37!  lbs.  respectively. 

997.  But  when  comparing  two  rails /^r  any  one  given  service  it  is 
obvious  that  this  is  an  unfair  basis  of  comparison,  since,  what- 
ever the  original  weight  per  yard,  a  rail  for  any  one  given 
sei  vice  may  be  so  designed  as  to  utilize  most  of  any  additional 
weight  in  wear,  leaving  the  weights  of  the  worn-out  rails  when 
scrapped  nearly  the  same.  This  is,  of  course,  not  fully  possible 
without  using  very  ugly  and  distorted  original  sections,  but  it  is 
at  least  a  moderate  statement  that,  even  if  any  two  rails  of  dif- 
ferent weights  are  designed  precisely  "similar"  to  each  other  (as> 
say,  Fig.  245),  so  that  they  have  the  same  proportion  of  waste 
metal  (as  respects  wear)  in  the  base,  yet  the  head  can  in  all 
CHses,  in  any  one  given  service,  be  worn  down  to  an  equal  ulti- 
mate weight  before  condemnation,  so  that  a  40-lb.  and  50-lb.. 
rail  would  compare  as  follows: 

^Whbn  Nbw.-%  , Whbn  Wosk  Out. » 

Head.         Base.  Head.         Base.  Total. 

4io-lb.  rail»  ...  20  lbs.     20  lbs.         10  lbs.     20  lbs.        30  lbs. 
50-lb.  rail,  ...  25  lbs.     25  lbs.        10  lbs.     25  lbs.        35  lbs. 

A  50-lb.  rail  worn  down  to  35  lbs.  may  fairly  be  said  to  be  at 
least  as  strong  and  safe  as  a  40-lb.  rail  worn  down  to  30  lbs., 
although  that  is  rather  an  extreme  illuistration  as  respects  the 
absolute  amount  of  wear  for  either  of  the  rails  specified;  but  by 
proper  design  it  is  realizable  in  sections  sufficiently  strong  for 
their  duty. 

998.  If,  however,  we  are  practising  the  last  degree  of  economy 
in  first  cost,  choosing  the  very  lightest  section  which  is  con- 
sistent with  the  duty  laid  upon  it,  as  we  have  already  admitted 
is  sometimes  expedient,  it  is  obvious  that  we  cannot  count  on 
any  such  rate  of  wear  as  that.  Wearing  off  half  the  head  means 
reducing  its  ultimate  strength  by  something  like  45  percent,  and 
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its  Stiffness  by  65  to  70  per  cent  (making  merely  a  rough  estimate 
of  the  new  "  moments  of  inertia"  and  "  radius  of  gyration" 
necessary  to  determine  it  exactly).  When  we  are  selecting  a 
rail  as  light  as  we  dare,  we  have  no  such  margin  as  that;  yet  we 
must  assume  some  margin  for  wear,  for  however  light  a  section 
may  be,  it  cannot  be  expected  to  become  unserviceable  as  soon 
as  the  top  is  fairly  polished.  We  may  assume,  perhaps,  that,  in 
such  cases,  a  wear  equal  to  one  fifth  of  the  metal  in  the  head 
is  more  or  less  consciously  contemplated  and  actually  realized. 
With  these  premises,  we  may  determine  in  Table  197  how  much 
durability  we  get  for  a  dollar  with  light  and  heavy  sections,  and 
It  will  be  seen  that — of  all  the  three  qualities  we  are  buying — 
the  worst  sacrifice  by  far  is  in  buying  durability  in  light  sec- 
tions. It  is  as  if  when  buying  rails  we  were  buying  steel  in- 
stead of  durability,  and  chose  the  light  sections  in  the  face  of 
the  following  market  quotations  of  steel: 

Per  ton. 

Steel  in  20-lb.  sections, $30  00 

Additional  lots  (spot  cash  for  future  delivery,  as  needed,  at  end 

of  —  years) 2  7s 

Steel  in  40-lb.  sections • 30  00 

A£?ditional  lots, 2  31 

btcel  in  6o-lb.  sections, 3^  00 

Additional  lots, • 17^ 

Of  course  this  enormous  difference  is  due  not  so  much  to  the 
extraordinary  cheapness  of  the  durability  in  the  heavier  sections 
as  to  the  extraordinary  dearness  of  the  durability  in  the  lighter 
sections.  Still,  if  we  assume  that  we  get  our  money's  worth  out 
of  the  light  sections,  the  comparison  is  a  fair  one.  By  varying 
the  assumed  rates  of  wear,  the  numerical  comparison  will  be 
modified  accordingly,  but  in  no  probable  case  enough  to  make 
the  moral  materially  different. 

999.  Of  course,  too,  it  is  to  be  remembered  that  durability  is 
a  quality  for  future  delivery  (for  light-traffic  roads,  perhaps,  in 
a  very  distant  future),  which  we  pay  down  for  now,  in  cash.  It 
is  therefore  only  the  present  worth  of  this  future  value  which 
we  ought  to  consider.     Still,  this  applies  only  to  the  durability. 
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The  strength  and  stiffness  we  have  use  for  from  the  very  day  the 
rails  are  laid;  and  even  the  present  worth  of  the  extra  durability 
at  the  largest  probable  rate  of  interest  and  the  longest  probable 
life  of  light  rails  is  cheap  indeed  at  the  price  paid  for  it,  as  will 
appear  from  Table  18,  page  82,  or  more  directly  from  the  follow- 
ing Table  198,  which  explains  itself,  and  will  probably  make  it 
very  clear  that  whether  a  new  project  as  a  whole  will  pay  or 
not,  it  is  almost  sure  to  return  a  heavy  profit  on  the  additional 
capital  invested,  obtained  at  any  probable  cost,  to  buy  reasonably 
heavy  rail-sections,  for  the  sake  of  their  durability  alone. 

Table  198. 

Tears  of  Wear  which  a  Light  Rail-Section  must  Outlast  before  the 
Durability  obtainable  by  adding  Five  Lbs.  Per  Yard  to  rr  will 
BECOME  A  Losing  Bargain,  costing  more  than  that  of  the  Light 
Section.* 


Weight  or 

PsBSSMT  Cost  of  Capital. 

Light  Section. 

Lbs.  Per  Yard. 

5  per  cent. 

10  per  cent. 

15  per  cent. 

so  per  cent. 

Years. 

Year^ 

Years. 

Yean. 

20 

45.0 

23.0 

15-7 

12,0 

30 

49.1 

25.2 

17.2 

13. 1 

40 

52.0 

26.6 

IS. I 

13.9 
14.8 

50 

55.5 

28.4 

19.4 

60 

58.1 

29.7 

20.6 

I5S 

70 

60.3 

30.9 

21. 1 

16. 1 

80 

62.4 

31.9 

21.8 

16.7 

^  For  the  ultimate  value,  U,  of  a  certain  sum  /  invested  at  compound  interest  for  n  years  at 
T  per  cent,  we  bavs 

£^  =  /(,+r)«: 
--.•tiencc  log  t;  =  log  /  +  log  (1  +  r)  x  «, 

log  (l  4-  r) 

Letting  the  numerator  (i)  of  the  vulgar  fractions  in  column  9  of  Table  197  s  /  (the  log  of 
which  is  o  and  may  be  dropped),  the  denominator  of  the  same  fractions  will  =  l/,  and  we  have 
leg  M  =  log  of  log  £/  —  log  of  log  (i  -f  r). 


1000.  In  these  facts  we  have  reasons  enough,  and  to  spare^ 
why  all  roads  should  tend,  as  they  do  tend,  to  use  what  project- 
ors of  new  roads  call  a  "  heavy  '  rail,  and  think  they  can't  afford. 
It  is  because,  for  a  poor  road  as  well  as  a  rich  one,  the  best  is 
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THE  CHEAPEST,  and  a  poor  road,  even  more  than  a  rich  one,  must 
have  the  cheapest  to  live  at  all.  It  is  because,  with  railways  as 
with  men,  "  the  destruction  of  the  poor  is  their  poverty,"  in  that 
there  are  not  as  many  cents  in  a  poor  man's  dollar  as  in  a  rich 
one's,  because  of  the  bad  bargains  which  his  poverty  drives  him 
to — or  he  thinks  it  does.  While  it  may  still  be  right  to  buy  the 
light  sections,  if  we  must  have  something  and  cannot  pay  more^ 
it  should  at  least  be  realized  how  great  a  sacrifice  is  made,  in 
drder  to  make  sure  that  there  is  no  other  direction  in  which  a 
less  costly  economy  can  be  exercised. 

Of  course,  as  has  been  already  stated,  there  is  another  side  to 
this  question — a  certain  legitimate  and  advisable  use  of  light 
rails.  If  a  man  needs  but  three  yards  of  cloth  to  make  a  coat^ 
and  only  needs  one  coat,  there  is  no  particular  economy  io 
his  buying  four  yards,  simply  because  he  can  get  it  cheap;  and 
then,  besides,  there  is  always  the  open  question  whether  his  great* 
est  need  is  for  a  coat  or  a  pair  of  breeches.  That  part  of  the  ques- 
tion we  may  now  consider.  We  have  merely  found  so  far  that 
if  a  man  is  going  to  buy  a  coat,  there  is  a  fearful  loss  which  a 
p<x)r  man  cannot  afford  in  buying  one  which  is  too  small  to  fit 
and  too  flimsy  to  wear.  Of  all  directions  for  economy,  cutting; 
Ao^xi  the  rail-section  is  the  most  costly  in  the  end. 

^01.  If  attempted  economies  in  all  other  directions  were 
equally  disastrous,  we  should  be  led  directly  to  the  conclusion 
that  it  was  not  worth  while  to  build  light  railways,  and  that  they 
could  never  reasonably  be  expected  to  prosper;  but  such  a  con- 
clusion must  be,  in  part  at  least,  fallacious;  for  there  is  evident 
need  at  n^any  points  for  just  such  lines,  which,  when  built,  dr. 
prosper,  or  at  least  answer  the  requirements.  Hence  there  mus^ 
be  certain  directions  in  which,  within  certain  limits,  it  is  expe- 
dient to  economize  in  their  construction,  and  there  are,  in  fact, 
many  directions  where  economy  does  little  harm.  If  we  exam* 
ine  in  detail  the  cost  of  even  a  moderately  important  line,  we 
shall  find  that  an  enormous  proportion  of  it  is  for  items  which  a 
light,  cheap  railway  either  has  no  use  for  at  all,  or  can  dispense 
with  at  slight  inconvenience,  in  part  or  whole,  or  can  postpone  at 
moderate  sacrifice  to  some  indefinite  date  in  the  future. 
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1002.  Terminal  facilities,  for  instance,  are  an  immense  item 
in  the  investment  in  large  railways.  In  the  Buffalo  (N.  Y.)  yards 
alone  there  are  650  miles  of  track  (Table  203),  representing  an  in- 
vestment of  millions.  Station  and  other  buildings  are  other 
large  items,  which  may  be  made  small  on  a  light  road;  but  the 
chief  of  all  directions  in  which  a  rigid  yet  intelligent  economy 
may  be  exercised  to  reduce  largely  the  construction  account  with- 
out undue  effect  upon  earning  capacity  is  in  the 'construction  of 
the  road  to  sub-grade. 

1003.  This  is  best  seen  by  considering  how  much  (or  rather 
how  little)  the  cost  of  5  lbs.  per  yard  extra  weight  in  the  rail, 
which  we  may  take  at  the  even  figure  of  $30  per  ton,  or  $240  per 
mile,  will  do  to  construct  the  road  to  sub-grade.  We  have  seen 
how  very  advantageous  is  the  effect  of  this  expenditure  upon  the 
rail-section.  If  expended  on  grading  and  masonry,  the  same 
amount  will  only  do  the  following: 

Cubic  Yanla. 
Earthwork,  at  20  cents  per  cubic  yard i»200 

Equal  to  a  continuous  fill  5  in.  deep,  or  a  cut  10  ft.  deep  and 

100  ft.  long. 
Rock  cutting,  at  $1. 50  per  cubic  yard 160 

Equal  to  a  cut  100  ft.  long  and  2.3  ft.  deep. 
Culvert  masonry,  at  $5  per  cubic  yard; 48 

Or  one  small  box  culvert. 
Bridge  masonry,  at  $10  per  cubic  yard only  24 

Far  more  than  these  quantities  can  usually  be  saved  by  aban- 
doning the  attempt  to  fit  the  line  for  high  speed  and  long  trains, 
and  judiciously  economizing  in  these  three  ways  :  (i)  By  using 
sharp  curvature;  (2)  by  using  trestling  in  place  of  masonry  and 
heavy  earthwork;  (3)  by  moderate  undulations  of  grade;  to  which 
may  be  added  (4)  sacrifice  of  distance  to  obtain  easy  work,  and 
especially  to  reach  towns. 

1004.  Whatever  conclusion  may  be  just  as  to  the  proper  stand- 
ard OF  CURVATURE  for  Hnes  of  fair  traffic,  it  is  certain  that  for  a 
road  to  which  the  last  degree  of  economy  in  first  cost  is  essen- 
tial, and  which  does  not  expect  more  than  a  very  light  traffic,  the 
intelligent  use  of  sharp  curvature  offers  one  of  the  simplest,  most 
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effective,  and  most  expedient  methods  of  economizing  in  first 
cost.  We  have  seen  that  since  the  introduction  of  steel  rails  and 
air-brakes  both  the  operating  cost  and  the  danger  of  sharp  curva- 
ture have  been  greatly  diminished.  The  New  York  elevated  rail- 
ways run  800  or  more  trains  of  four  cars  each  per  day  around  the 
63°  curves  (shown  in  Figs.  201-2)  with  perfect  ease  and  with  only 
a  moderate  slackening  of  speed.  Another  much-used  curve  of 
50  ft  radius  is*described  on  page  326.  In  Table  116  full  details 
a.e  given  of  other  sharp  curves  in  use  on  standard-gauge  lines, 
ranging  from  410  to  175  ft.  radius,  over  many  of  which  a  very 
heavy  traffic  passes.  While  these  extremes  are  to  be  deprecated 
(nor  are  they  often  required),  they  do  make  it  an  absurdity  to 
say  that  a  cheap  light- traffic  railroad  may  not  use  almost  any 
curvature  which  the  nature  of  its  route  calls  for  in  order  to  re- 
duce first  cost,  whatever  its  gauge. 

In  a  country  offering  any  difficulty,  the  reduction  which  can 
be  effected  in  this  way  is  very  large  indeed,  and  it  wlil  in  gen- 
eral be  found  that  no  excessive  reduction  of  radius  is  needed  to 
give  a  line  closely  approximating  to  a  surface  line,  and  fitting  so 
well  that  any  further  reduction  of  radius  will  save  but  little 
(par.  883).  This  disadvantage  is  far  less  than  that  of  light  rails 
in  ill  most  every  instance. 

1005.  Moreover,  if  the  profile  of  almost  any  line  be  studied,  it 
will  be  found  that  the  expenditures  are  largely  concentrated 
AT  SINGLE  POINTS.  Four  or  fivc  cuts  in  a  mile,  eightor  ten  miles  in 
a  hundred,  are  what  bring  up  the  average;  so  that  in  seeking  the 
last  degree  of  economy  at  these  critical  paints  the  line  as  a  whole 
is  not,  after  all,  so  seriously  modified  as  would  be  imagined.  A 
further  advantage,  or  rather  a  bright  side  to  the  disadvantage  of 
so  economizing  by  sharp  curvature  is  that  at  many  points  The 
works  may  assume  a  mere  temporary  character  for  present  ne- 
cessities, while  being  adapted  for  ready  improvement  in  the  fu- 
ture, when  and  if  means  exist  for  doing  so.  In  this  way  the  ne- 
cessities of  both  the  present  and  future  are  better  provided  for 
than  if  a  compromise  line  were  chosen  in  the  beginning  which 
did  not  fully  insure  either  present  cheapness  or  future  excellence. 
Par.  283  gives  a  notable  instance. 
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1006.  Here  the  question  of  GAUGE  naturally  comes  up.  Among 
the  many  advantages  which  have  been  so  loosely  claimed  for  the 
narrow-gauge  system,  perhaps  none  has  been  so  insisted  on,  or 
so  affected  the  popular  imagination,  as  this  one  of  being  able  to 
use  sharp  curves  readily  which  were  all  but  impracticable  witli 
the  standard  gauge. 

A  few  years  ago,  when  the  first  edition  of  this  treatise  was  is- 
sued, no  discussion  of  the  question  of  light  railways  could  have 
been  adequate  without  entering  pretty  fully  into  the  pros  and 
cons  of  the  gauge  question.  This  is  no  longer  necessary.  The 
irresistible  logic  of  events  has  practically  settled  the  question, 
and  the  belief  in  the  narrow-gauge  as  an  expedient  and  defensi- 
ble system  of  construction,  which  was  from  the  beginning 
founded  chiefly  on  illusion  and  delusion,  is  rapidly  passing  away, 
and  all  but  gone.  We  may  therefore  merely  summarize  briefly 
the  leading  points  of  the  question. 

As  respects  curvature,  we  have  already  seen  (pars.  335-6)  that 
while  the  gain  in  curve  resistance  from  a  narrowing  of  gauge 
only,  with  no  other  change,  is  very  slight,  yet  when  the  wheel- 
base  is  reduced  correspondingly  the  curve  resistance  is  probably 
diminished  about  in  proportion  to  the  gauge.  As  this  is  what  is 
usually  done  in  practice,  we  may  consider  it  from  that  point  of 
view. 

1007.  But  the  question  then  arises;  What  is  saved  thereby  ?  If 
it  be  to  increase  the  hauling  capacity  of  engines,  a  very  slight  ad- 
ditional curve  compensation  will  neutralize  the  extra  resistance 
of  the  wider  gauge,  and  we  have  already  seen  (par.  290)  that  any 
radius  which  is  likely  to  be  desired  is  readily  practicable  for 
properly  designed  standard-gauge  engines.  If  it  be  to  save  the 
extra  wear  and  tear  and  loss  of  power,  a  small  reduction  in  an 
item  the  whole  of  which  is  so  small  (Table  115,  page  322)  is  not 
worth  any  considerable  sacrifice,  nor  can  it  be  taken  for  granted 
(nor  is  it  probable)  that  there  is  any  such  reduction. 

1008.  As  respects  rolling-stock,  there  cannot  be  a  question 
that  there  is  absolutely  no  practical  advantage  in  the  narrower 
gauge.    Any  reputable  locomotive-builder  will  contract  to  build 
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•engines  of  the  same  weight  and  power  for  either  gauge,  which 
will  traverse  the  same  curves,  for  the  same  price.  The  standard- 
gauge  enjgine,  in  fact,  will  or  can  have  enough  shorter  wheel- 
base,  because  of  its  greater  width,  to  make  it  take  curves  a  little 
better — a  very  important  point  which  narrow-gauge  advocates 
and  opponents  alike  have  almost  wholly  lost  sight  of. 

The  same  is  essentially  true  of  the  cars.  The  car-bodies  may 
be  exactly  the  same,  and  the  trifling  loss  from  the  extra  width  of 
trucks,  if  it  were  worth  discussing  at  all,  may  be  fully  made  up 
by  a  slight  increase  in  the  weight  and  capacity  of  the  car-body, 
while  car-bodies  of  the  ordinary  size  and  capacity  can  go  safely 
over  any  structures  or  track  which  will  carry  a  light  locomotive 
— whether  standard-gauge  or  narrow-gauge — and  carry  as  large 
a  proportion  of  paying  load  as  is  customary  in  narrow-gauge 
■cars. 

1009.  The  bridges  and  trestles  are,  of  course,  not  affected  by 
the  width  of  the  gauge,  if  rolling-stock  of  the  same  weight  and 
width  pass  over  them;  besides  which,  we  shall  shortly  see  evi- 
•dence  (par.  1039)  ^^^  ^^  ^^^^  ^^  bridges  is  but  very  little  affected 
by  the  load  per  lineal  foot  they  are  built  to  carry,  so  that  there 
is  little  real  inducement  to  build  such  structures  to  carry  less  than 
the  common  loads. 

The  earthwork  and  masonry  is  affected  only  by  whatever  dif- 
ference there  may  be  in  the  width  of  the  road-bed,  which  cannot 
properly  be  more  than  the  difference  of  gauge.  The  ties,  we  shall 
■soon  see  (par.  1056),  may  be  made  somewhat  shorter,  or  about 
three  quarters  of  the  usual  width,  but  only  at  the  expense  of  de- 
creasing the  stability  of  the  track  and  increasing  the  labor  re- 
quired. 

Fencing,  right  of  way,  buildings,  frogs,  switches,  side-tracks, 
shops,  etc.,  etc.,  are  not  affected  at  all,  if  the  standard  of  excel- 
lence and  weight  of  rolling-stock  be  the  same. 

1010.  There  remains,  therefore,  as  the  net  gain  from  the  nar- 
rower gauge,  only  the  slight  saving  in  grading  and  ties,  which 
may  amount  to  one  to  four  per  cent  of  the  total  cost  of  the  line. 

On  the  other  hand,  there  are  several  very  serious  losses.    The 
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one  which  is  alone  of  decisive  importance  is  the  great  loss  from 
not  being  able  to  excliange  traffic  in  bulk,  but  having  to  trans* 
ship  all  freight  and  passengers.  The  loss  from  this  is  far  more 
than  its  direct  cost.  The  resulting  inconvenience,  delay,  and 
damage  to  freight  drives  away  much  traffic. 

The  cost  of  maintaining  track  to  a  given  standard  of  excel* 
lence  is  likewise  greater,  the  cost  for  track-labor  being  in  about 
inverse  proportion  to  the  length  of  the  ties.  The  less  bearing 
area  of  the  ties  on  the  ballast  increases  this  disadvantage  ma« 
terially. 

The  maintenance  of  rolling-stock  is  decidedly  more  costly  in 
proportion  to  work  done,  and  the  train  resistance  higher,  because 
of  the  smaller  wheels.  The  speed  is  necessarily  lower,  and  the 
passenger  cars  less  comfortable. 

These  facts  are  now  admitted  by  all  intelligent  managers^ 
whether  of  broad  or  narrow  gauge,  and  the  reconstruction  of 
narrow  to  standard -gauge  is  now  going  on  with  great  rapidity, 
Several  thousand  miles  of  narrow-gauge  lines  have  already  been 
changed,  and  it  is  plainly  only  a  matter  of  a  few  years  when  prac- 
tically all  the  remaining  lines  will  be  changed. 

1011.  It  is  often  apologetically  admitted  by  those  otherwise 
opposed  to  the  narrow-gauge  that  for  certain  mountainous  re- 
gions it  is  best  adapted.  This  likewise  is  an  error,  except  for 
such  few  lines  as  are  not  likely  to  either  have  or  desire  traffic 
relations  with  other  roads. 

An  example  is  the  great  system  of  narrow-gauge  lines  in 
Colorado.  The  Denver  &  Rio  Grande  was  projected  in  the 
early  days  of  the  narrow-gauge  movement,  and  did  much  to 
extend  it,  if  indeed  it  may  not  be  said  to  have  been  the  origin  of 
it,  as  it  certainly  was  the  source  of  its  temporary  strength.  It 
is  by  much  the  most  considerable  narrow-gauge  system  in  the 
world,  and  for  many  years  was  a  great  financial  success;  nor  are 
its  later  troubles  to  be  ascribed  primarily  to  its  gauge,  but  to 
bad  judgment  in  extensions  and  other  expenditures. 

Nevertheless,  the  success  of  this  line  had  little  or  nothing  to 
do  with  its  gauge,  but  was  due  rather  to  the  fact  that  it  was 
48 
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cheaply  built,  and  was  assured  a  monopoly  of  a  remunerative 
and  growing  traffic  at  very  high  rates — rates  from  three  to 
eight  times  higher  than  were  usual  on  lines  farther  east.  The 
disadvantages  of  a  break  of  gauge  were  likewise  reduced  to  the 
minimum  by  its  location.  Its  narrow-gauge  system  was  com- 
plete in  itself,  and  connected  with  standard -gauge  tracks  at  but 
a  few  points,  where  transshipment  was  often  no  disadvantaije. 

Yet  even  under  these  circumstances — the  most  favorable  under 
which  any  large  narrow-gauge  lines  have  ever  been  placed — the 
disadvantages  of  the  gauge  have  proved  so  serious  that  it  is 
now  (1887)  only  the  lack  of  means  which  prevents  the  immediate 
widening  of  the  gauge  on  all  the  more  important  lines.  To  do 
this  involves  little  expense.  The  ties  are  rather  short  for  the 
purpose;  but  the  20°  and  24°  curves  can,  in  the  first  place,  be 
passed  without  difficulty  by  the  standard-gauge  engines,  and,  in 
the  second  place,  the  cost  of  reconstructing  such  curves  as  are 
objectionable,  while  it  may  be  a  considerable  absolute  sum,  will 
be  a  very  trifling  one  in  proportion  to  the  total  investment,  and 
probably  far  less  than  the  present  yearly  loss  from  the  narrower 
gauge. 

1012.  The  use  of  a  narrower  gauge  to  cheapen  construction 
has  been  proved  by  actual  experience,  therefore,  to  be  in  all  cases 
inexpedient  for  any  road  handling  a  general  traffic,  or  having, 
any  reasonable  chance  of  wishing  to  exchange  traffic  with  other 
lines. 

1013.  Returning  to  the  more  hopeful  directions  for  economy? 
the  free  use  of  wooden  tRESTLiNG  and  the  practical  abandon- 
ment of  the  (immediate)  use  of  masonry  is  another  legitimate 
and  wise  device  for  reducing  first  cost. 

There  are  not  a  few  engineers  who  decry  the  use  of  woodtM. 
trestles,  nor  can  it  be  denied  that  they  are  often  illand  danger- 
ously built,  and  then  neglected  so  long  that  they  become  a  fre- 
quent source  of  accident.  But  when  properly  built  and  properly 
kept  up,  they  furnish  a  safe  and  cheap  method  of  avoiding  or 
postponing  the  more  costly  features  of  construction,  so  that, 
even  for  roads  of  considerable  traffic,  it  is  far  wiser  to  preach 
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the  gospel  of  sound  construction  than  to  decry  their  existence. 
Fortunately,  under  existing  conditions  in  America,  most  of  the 
localities  where  very  light  railways  only  can  be  supported  arc 
near  enough  to  local  timber  supply  to  obtain  pine,  hemlock,  or 
other  suitable  trestling  timber  at  very  low  prices;  and  with 
split  stringers,  and  split  sills  and  caps,  it  is  easily  possible  (with- 
out going  into  fuller  details,  which  would  be  inappropriate  in 
this  volume)  to  erect  substantial  structures,  without  mortises,  in 
which  each  individual  stick  is  renewable  in  detail,  and  which 
will  be  as  safe  for  the  passage  of  trains  as  any  bridge,  so  long  as 
they  are  properly  maintained.  The  great  majority  of  the  trestles 
now  erected  in  this  country,  however,  are  ill-designed,  especially 
as  respects  the  floors. 

1014.  At  somewhere  from  10  to  15  feet  of  height  of  fill  such  a 
structure  becomes  cheaper  in  first  cost  than  even  a  plain  earth  fill; 
and  when,  in  addition  to  the  fill,  there  would  have  to  be  a  ma- 
sonry structure,  or  when,  if  it  were  not  for  the  trestle,  the  grade 
would  have  to  be  dropped  or  the  line  swung  in  so  as  to  give  a 
rock  cut  (or  even  a  heavy  earth  cut)  at  each  end  of  it,  the  trestle 
becomes  very  much  cheaper,  and  its  free  use  affords  us  a  solid 
and  safe  roadway  for  immediate  use  which  can  be  continued  in 
the  same  form  indefinitely,  if  poverty  requires  it,  or  which  can 
be  advantageously  and  economically  replaced  by  more  perma- 
nent structures  at  any  time,  using  trains  to  make  the  fills  and 
supply  the  stone. 

1015.  It  is  also  allowable  to  use  wooden  box  culverts,  to  be 
replaced  in  time,  as  they  begin  to  decay,  by  iron  pipes  placed 
inside  of  them.  Many  great  roads  where  stone  is  scarce  build 
these  in  place  of  open  culverts  or  trestles  as  a  regular  practice, 
and  much  can  be  said  for  it.  No  road,  of  course,  would  use 
wood  for  box  culverts  when  stone  could  be  obtained  at  reason- 
able cost. 

1016.  The  use  of  moderate  undulations  on  gradients  affords 
another  means  by  which  the  first  cost  of  a  line  may  often  be 
largely  reduced,  and  we  have  seen  (par.  397)  that  if  the  track  be 
good  enough  to  stand  a  certain  moderate  increase  of  speed  at 
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special  points,  it  involves  no  injury  to  the  hauling  capacity  of 
engines.  The  limits  within  which  momentum  can  be  relied  on 
in  this  manner  has  been  already  considered  (par.  441)  and  may, 
when  economy  is  urgent,  be  closely  approached,  as  in  the  in- 
stance of  par.  832,  because,  should  such  undulations  prove  seri- 
ously objectionable,  they  may  be  taken  out  at  any  time.  This 
is  certainly  a  far  wiser  way  of  economizing  than  cutting  down 
the  rail  so  light  that  it  will  barely  carry  the  engine,  as  is  often 
done. 

1017.  Finally,  one  remaining  device  will  complete  all  that  is 
possible,  or  probably  necessary,  in  the  way  of  reducing  the  first 
cost  of  the  road-bed.  A  great  deal  of  money  is  spent  by  many 
roads  which  can  ill  afford  the  luxury  in  getting  a  short  line.  In 
the  light  of  the  facts  brought  out  in  Chap.  VII.  it  is  unquestion- 
able that,  however  it  may  be  with  roads  of  large  or  of  fair  traffic, 
a  cheap  light-trafiic  railway  which  spends  money  to  get  a  short 
line  is  burning  its  candle  at  both  ends,  and  the  engineer  of  such 
a  line  cannot  too  carefully  remember  that,  although  on  the  one 
hand  its  length  may  be  the  ruin  of  it,  because  it  has  to  operate 
it,  yet  on  the  other  hand  it  is  its  salvation,  because  its  revenue 
depends  on  it. 

1018.  Especially  is  this  true  when,  in  choosing  the  easiest 
line  regardless  of  distance,  we  not  only  obtain  an  easier  line  to 
construct,  but  one  which  will  take  us  nearer  to  the  various 
SOURCES  OF  traffic.  Howevcr  it  may  be  with  lines  of  larger 
traffic,  a  poor  railway  certainly  cannot  afford  to  pass  by  on  the 
other  side  even  quite  small  traffic  points  which,  by  going  nearer 
to  them,  will  add  a  little  more  traffic  to  the  slender  aggregate; 
not  only  because  every  little  helps,  but  because  the  revenue  per 
head  of  that  population  is  also  smaller,  as  we  have  seen  in  the 
preceding  chapter. 

1019.  The  truths  which  have  been  stated  are  not  to  be  taken 
^*  neat,"  nor  recklessly  twisted  to  mean  more  than  has  been  said; 
as,  for  instance,  that  it  is  ever  expedient  to  lengthen  a  line  merely 
for  the  sake  of  lengthening  it,  or  that  it  is  not  worth  while  to  try 
to  avoid  curvature,  or  that  wooden  trestles  are  as  good  as  per- 
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manent  works.  It  has  been  merely  intended  to  show  that,  for  a 
road  which  must  practise  the  last  degree  of  economy  and  which 
has  little  more  than  a  turnpike  traffic,  the  construction  of  the 
ROAD  to  sub-grade  is  the  proper  place,  and  the  most  hopeful 
place,  for  "cutting  to  the  bone,"  because  an  amount  sufficient 
to  give  a  decently  solid  superstructure  can  usually  be  saved  out 
of  the  first  construction  with  far  less  risk  of  injury  and  loss. 
This  is  apparent  from  Table  199,  showing  the  percentages  of 

Table  199. 

Showing  the  Percentage  of  Cost  to  Sub-Grade  on  Various  Items  of 
Construction  on  Various  Lines. 


I. 


II. 


III. 


IV. 


Length,  miles 

Total  cost  per  mile. 
Clearing 

Grading,   ^  ^"'' 


Masonry,  • 

Bridging 
Trestling.  etc, 
Fencing,  etc. 
Tunnel 


Rock 

Culverts.. 

Bridge... 


60 

•5.073 

2.1 

71.0 


14.3 
12.6 


100 
$7,490 

61.9 

137 
2.0 

II. 7 
4.6 


^  '45 
$18,260 
0.2 
51. 

7. 
II. 

13. 
I. 


46 
$18,920 
2.0 
35.1 


5.8 
12.4 
31.8 
12.9 


^    15 

$83,854 

25.7 

50.3 

5-4 

9.8 

1.5 


7.3 


100. o 


100. o 


100. o 


Character  of  Lines  : 
I.  Chiefly  light,  with  sections  of  heavy  grading ;  no  stone>work. 
II.  Moderately  light  grading,  with  sections  of  heavy ;  many  structures. 

III.  Side-hill  line,  no  surface  work ;  very  numerous  structures. 

IV.  LS^hK  surface  grading,  two  costly  bridges  only  ;  much  high  trestling. 
V.  One  of  the  costliest  sections  of  mountain  line  in  the  United  States. 

The  relative  cost  of  another  light  Western  road,  several  hundred  miles  long,  was 
divided  as  follows,  including  all  items,  and  not  those  to  sub-grade  only  : 


p.  c. 

EfSgineeriiiflr a. 3 

Grading,  includiog  tunnelling 23.0 

Bridge  masonry 5.6 

Culvert  masonry 2.5 

Temporary  trestlinr x .  i 

Supentracture,  bridflres  and  trestles  —  4.5 
Ballast,  and  settling  of  embankments. . .  3.7 
Dreminr  up  road-bed  after  winter...  .  x.7 
Right  of  way,  fencing,  cattle-Ruards  and 

road-cro8stn(;s 1.9 

Raib  and  track-layi  n^,  complete 17.9 


p.  c. 

Cross-ties  (very  small) 9.5 

Engine-houses,    shops,  sutioos,  water 

supply,  pumps,  etc 6.9 

Locomotives  and  cars  xo.s 

Interest  on  bonds  to  opening 5.8 

Discount  on  bonds 7.7 

Taxes  to  opening o.x 

Office  expenses,  salaries,  etc.,  to  open> 

ingofline 1.7 

Incidental  to  opening  of  line 0.3 

Tout  to  opening  of  line ~ioo7o 
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the  cost  to  sub-grade  of  various  items  on  different  railroads,  all 
of  them  of  comparatively  light  (although  not  the  lightest)  traffic, 
and  varying  in  character  of  work  from  moderately  light  to  the 
very  heaviest.  The  prices  on  all  of  them  were  from  25  to  40  per 
cent  higher  than  now  (1886)  obtain,  under  favorable  conditions; 
but  in  each  case  alike  it  will  be  seen  how  much  less  injury  a  sav- 
ing of  $240  per  mile  in  some  or  all  of  the  items  given  would 
probably  have  done  to  the  road  than  if  5  lbs.  per  yard  were  cut 

off  the  rail-section. 

t 

1020.  Nothing  has  been  said  so  far  about  gradients,  because 
a  very  light  traffic  road  cannot  afford  to  spend  money  to  obtain 
more  favorable  gradients  than  careful  study  of  the  country  will 
afford  at  the  minimum  cost,  which  (par.  894)  will  generally  be 
quite  reasonably  favorable.  At  any  rate,  while  the  temptation 
for  the  locating  engineer  to  magnify  his  office  may  be  great, 
until  provision  has  first  been  made  for  a  reasonably  substantial 
and  well-maintained  track,  it  may  be  taken  as  a  tolerably  safe 
general  rule,  that  the  same  amount  of  money  expended  on  track 
will  add  far  more  to  the  hauling  capacity  of  the  line  than  if  ex- 
pended to  reduce  gradients. 

1021.  Cutting  the  work  down  in  the  various  ways  suggested, 
with  due  care  to  do  the  minimum  of  injury  to  its  efficiency,  $3000 
to  $5000  per  mile  may  be  made  to  grade  a  very  light  railway 
through  tolerably  broken  country,  and  this,  of  course,  under  fa- 

orable  circumstances,  may  be  reduced  much  lower.  For  such 
lines,  intelligently  planned,  there  is  and  will  probably  always  be 
a  very  wide  field.  The  trouble  is  that  the  economy  is  too  often 
given  a  wrong  direction,  and  the  item  which  is  ordinarily  the 
first  attacked — the  rail-section — is  one  of  the  last  of  all  to  attempt 
to  economize  in. 

1022.  This  may,  perhaps,  be  made  still  clearer  if  we  revert  to  the  rail 
question  for  a  moment  to  consider  a  little  more  exactly  the  relations 
OF  RAIL  TO  TRACK-LABOR.  Where  is  money  for  improving  track  best 
expended— in  increasing  the  rail-section  or  in  more  track-labor.^  The 
stiffer  the  rail  the  less  perfect  need  be  the  supports  of  the  road-bed  for 
equal  excellence;  but  it  is  sometimes  claimed  that  this  needed  support 
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can  be  more  cheaply  obtained  by  putting  a  little  more  work  into  the  sur- 
facing, especially  when  extreme  economy  in  first  cost  seems  necessary. 
It  hardly  needs  more  than  a  few  contrasting  figures  to  see  that  this  is 
more  an  impression  than  a  well-founded  belief. 

1023.  To  increase  the  weight  of  rail  10  lbs.  per  yard  requires,  in  round 
numbers,  16  tons  per  mile,  costing,  at  the  even  figure  of  $30  per  ton,  $480 
per  mile,  the  interest  on  which  is. 

At  5  per  cent.  At  10  per  cent,  At  20  per  cent, 

$24.00.  $48.00.  $96.00. 

£qual  to  a  cost  in  cents  per  train-mile,  assuming  various  numbers  of 
■trains  per  day  each  way,  of 

4 Cbnts  pbr  Train-Milr — ^ 

At  5  p.  c.  At  xo  p.  c.  At  20  p.  c. 

1  train  per  day 3.29  6.58  13.16 

2  '*         *•  1.64  3.29  6.58 

10    *'         **  0.33  0.66  1.32 

20    "  •*  0.16  0.33  0.66 

1024.  The  common  expenditure  on  raising  and  surfacing,  ballast,  etc., 
IS  about  10  cents  per  train-mile,  as  an  average,  and  from  that  to  15  or  18 
cents  per  train-mile  on  roads  of  very  light  traffic :  and  contrasting  this 
sum  with  the  figures  above,  we  see  at  once  that  on  a  road  of  any  consid- 
erable traffic,  which  is  a  kind  of  road  we  are  not  now  considering,  the 
stability  gained  by  adding  10  lbs.  per  yard  to  the  weight  of  a  rail  would 
give  far  more  for  the  money  invested,  at  any  probable  rate  of  interest, 
than  the  expenditure  of  an  equivalent  sum  annually  on  additional  track- 
labor  for  lining  and  surfacing.  On  a  road  running  20  trains  per  day, 
-even  if  it  cannot  get  money  at  less  than  10  per  cent,  the  interest  charge 
-of  $48  per  year  per  mile  amounts  to  but  0.33  cents  per  train-mile.  'There- 
fore the  extra  5  lbs.  per  yard  has  only  to  save  less  than  3^  per  cent  of 
itrack-labor  to  be  a  paying  investment.  It  is  unquestionable  that  far 
■more  than  that  might  be  saved,  and  yet  maintain  equal  condition,  even 
when  the  rail  was  a  tolerably  heavy  one. 

1029.  As  respects  the  extreme  of  light-traffic  roads,  especially  those 
built  at  great  cost  for  capital,  it  must  be  admitted  that  the  case  is  not  so 
clear  as  that.  In  fact,  for  the  extreme  of  thin  traffic  and  scant  capital, 
say  one  train  per  day  and  20  per  cent  cost  of  capital,  it  seems  at  first  sight 
clear  that  it  will  not  pay  to  increase  the  rail-section  beyond  what  safety 
requires,  as  the  cost  of  interest  on  even  5  lbs.  per  yard  extra  weight  of 
.rail  will  in  that  case  be  6.58  cents  per  train-mile. 
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1026.  But,  premising  that  this  extreme  case  can  but  rarely  be  ap- 
proached in  practice, — because  (1)  there  are  few  even  of  the  lightest-traflic 
roads  which  do  not  run  more  than  one  train  each  way  per  day;  and  (2) 
few  roads  are  so  poor  that,  if  the  case  is  properly  presented,  they  cannot 
raise  a  moderate  additional  capital  for  betterments  which,  whatever  the 
profit  on  the  enterprise  as  a  whole,  will  return  20  per  cent  profit  on  their 
own  separate  cost, — it  may  be  reasonably  maintained  from  the  result  of 
experience  that  even  in  this  extreme  case  the  extra  weight  of  rail  is  the 
best  use  which  can  be  made  of  the  money.  The  very  least  which  can 
possibly  be  spent  on  mere  track-surfacing  and  maintenance  (par.  124)  to 
keep  it  in  fairly  safe  condition  for  the  passage  of  one  train  per  day,  is 
from  $100  to  $125  per  mile,  with  $80  to  $100  additional  for  ties,  or,  say,. 
$200  in  all,  excluding  perhaps  $100  more  for  yards  and  miscellaneous. 
The  cost  of  the  5  lbs.  per  yard  extra  weight,  even  at  20  per  cent  interest 
on  capital,  is  only  $48  per  year,  for  which  slight  increase  of  one  fifth  or 
one  sixth  in  the  interest  charge  on  rails  we  have  just  seen  (Tables  195, 
196,  197)  that  we  obtain  an  average  increase,  in  a  very  light  rail,  of  fully 
50  per  cent  in  the  three  elements  of  strength,  stiffness,  and  durability. 
Granting  a  road  to  be  so  poor  that  no  increase  whatever  in  total  charges 
can  be  borne  for  any  betterment,  however  great,  beyond  absolute  neces- 
sities, is  it  certain  that  so  great  a  difference  in  the  stability  of  the  rail 
will  not  enable  one  fourth  of  the  otherwise  minimum  track  expenditure 
to  be  saved,  while  yet  leaving  the  track  as  safe  and  good  as  before  ?  It 
is  fairly  even  balance,  indeed,  under  this  extreme  supposition.  Unless 
the  rails  were  very  light  indeed,  it  probably  would  not  pay  to  increase 
their  weight ;  but  it  is  difficult  to  escape  from  the  conclusion  that  under 
any  ordinary  conditions,  with  the  lightest  traffic,  it  plainly  will  pay  to 
use  a  tolerably  heavy  rail  before  relying  on  track-labor  to  make  up  by 
better  surfacing  for  its  deficiency  of  strength,  simply  to  save  a  slight  ad- 
ditional investment  of  capital. 

1027.  If  so,  then  as  the  traffic  increases  up  to  a  comfortable  average, 
as  to  six  or  eight  or  ten  trains  each  way  per  day,  there  becomes  plainly 
an  immense  economy  in  using  heavy  rails  to  save  track-labor,  so  much 
so  as  to  indicate  strongly  that  the  very  curious  similarity  in  weight  of 
rails  used  on  all  roads  in  this  country  above  the  poorest  class,  despite  the 
great  difference  in  volume  of  traffic,  is  due,  not  so  much  to  the  use  of  too 
heavy  rails  on  light-traffic  roads,  as  the  use  of  far  too  light  rails  for  true 
economy  on  our  more  important  lines,  as.  for  instance.  60-  or  65-lb.  rails 
on  trunk  lines  which  would  be  acting  more  wisely  to  use  80-  or  90-  or 
loo-lb.  rails.     The  difference  is,  however,  that  such  lines  are  rich  enough 
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to  stand  the  resulting  loss,  whereas  a  poor  road  which  permits  its  poverty 
to  destroy  it  by  buying  an  over-light  rail,  cannot.  Some  of  our  more 
prosperous  lines  have  recently  begun  to  break  through  this  rule  by  using 
what  are  now  called  very  heavy  rails,  but  the  exceptions  are  not  yet  so 
numerous  as  tx>  do  more  than  prove  the  rule.  It  is  in  every  way  prob- 
able that  within  a  few  years  So-lb.  or  90-lb.  rails  will  be  the  rule,  and 
lighter  rails  the  exception.  The  inertia  from  past  precedents,  which 
have  come  down  to  us  from  the  days  when  rails  were  several  times  more 
costly  than  now,  will  in  time  be  overcome. 

1028.  We  are,  therefore,  again  and  more  strongly  driven  to 
the  conclusion,  that  the  one  thing  on  which  it  is  dangerous  to 
economize  is  the  item  which  is  often  cut  down  first  of  all — the 
weight  of  rail.  On  the  other  hand,  we  are  led  to  these  conclu- 
sions as  respects  the  details  of  alignment: 

1.  As  respects  the  minor  details,  distance,  curvature,  and  rise 
and  fall,  their  effects  to  increase  expenses  are  at  best  small,  and 
when  the  traffic  is  very  light  become  very  small.  They  are, 
therefore,  one  of  the  first  directions  in  which  close  economy  is 
warrantable  for  very  light  roads. 

2.  In  less  degree  the  same  is  true  of  ruling  grades.  Much 
increase  of  expenditure  to  obtain  lower  grades  than  a  careful 
study  of  the  ground  shows  to  be  possible  at  a  minimum  expense 
is  not  warrantable. 

3.  Both  the  above  conclusions  are  especially  true  when  the 
objectionable  details  may  be  readily  corrected  later,  when  and  if 
the  traffic  warrants  it. 

4.  Temporary  wooden  structures  to  decrease  the  immediate 
outlay  are  the  next  most  judicious  direction  for  economy. 

5.  Economies  which  decrease  the  stability  of  the  permanent 
way  are  the  most  objectionable  of  all. 

6.  Sources  of  local  traffic  which  can  be  reached  by  any  rea- 
sonable sacrifice  should  in  no  case  be  neglected. 
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CHAPTER  XXIII 

THE   ECONOMY   OF   CONSTRUCTION. 

t029.  We  must  necessarily  assume,  in  considering  the /r^x 
and  cons  of  many  of  the  details  of  construction  (as  in  par.  13), 
that,  the  construction  of  the  road  once  entered  on,  a  little  more 
or  less  money  will  not  be  a  serious  question,  but  that  means  will 
always  be  forthcoming,  at  some  rate  of  interest  or  other,  if  only 
it  can  be  shown  that  the  additional  investment  will  be  profit- 
able. 

But  while  this  is  so  far  true  in  a  small  way  that  it  is  the 
only  proper  guide  for  planning  the  details  of  a  line,  yet  it  is 
undeniable  that,  when  extended  to  larger  questions,  affecting 
considerable  sums  of  money,  it  does  not  in  all  cases,  nor  in  many 
very  prominent  cases,  correspond  with  the  facts;  which  are 
rather  that  a  certain  gross  sum  only  is  available,  and  when 
that  is  exhausted,  if  it  has  not  been  so  expended  as  to  com- 
plete all  the  more  essential  details  of  the  line,  the  company  be- 
comes bankrupt,  and  the  line  passes  into  other  hands — perhaps 
for  lack  of  only  a  small  fraction  of  the  sum  which  has  been  al- 
ready lavishly  expended. 

So  many  prominent  instances  of  this  have  happened,  that  it  is 
no  more  than  common  prudence  to  assume  that  there  is  immi- 
nent danger  of  it  in  the  case  of  every  new  line,  to  the  extent  of 
guarding  against  it  so  far  as  is  legitimately  possible. 

1030.  This  is  the  more  true  because  of  the  fact  alluded  to  on 
page  34,  that  money  for  new  lines  of  importance  or  for  extensive 
additions  to  old  lines  can,  as  a  rule,  only  be  raised  in  *'  good 
times."  "  Good  times"  are  times  of  high  prices,  as  Fig.  246  il- 
lustrates very  forcibly,  and  are  naturally  followed  within  two  or 
three  years  by  "  bad  times."     By  that  time  the  new  line  is  per* 
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haps  nearly  built,  and  needs  its  last  instalment  of  money,  which 
latter  is  often  a  sum  which  it  was  not  expected  to  need,  and 
which  was  even  refused  when  offered,  for  fear  of  letting  in  too 


t^c.  346.— Prices  of  English  Iron  and  Stsbl  Rails  (shown  by  Shaded  Linbs)  and  or 
AiCBRiCAN  Stbbl  Rails,  Rbpinbd  Bar  Iron,  and  No.  i  Pig  Iron,  from  1855  to  x886. 


many  "on  the  ground-floor" — and  this  money  very  often  indeed 
has  to  be  raised  at  great  disadvantage,  if  raised  at  all. 

Unfortunately,  the  order  of  time  in  which  the  various  expen- 
ditures are  incurred  is  such  as  to  rather  increase  this  danger. 
Many  of  the  most  essential  expenditures  come  last  of  all,  and 
many  of  those  which  may  be  most  harmlessly  curtailed  or  post- 
poned come  first. 

The  locating  engineer  is  in  particular  danger  of  overloading 
his  company  in  this  way,  because,  from  the  order  of  time  in 
which  his  work  is  done,  he  in  effect  hypothecates  a  large  part  of 
its  funds  to  meet  expenses  which  are  not  fully  defrayed  until 
near  the  very  end  of  construction.  Prudence  indicates,  there- 
fore, that  whenever  there  is  even  the  slightest  doubt  of  securing 
the  money  necessary,  the  work  should,  from  ^e  first  (par.  7), 
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be  conducted  011  the  assumption  that  only  a  given  minimum 
sum  will  be  certainly  available,  and  that  from  it  enough  should 
be  reserved  to  cover  the  most  necessary  items  at  least.  The 
question  then  arises  :  In  what  direction  will  close  economy  do 
least  harm  ? 

So  far  as  it  goes,  the  preceding  chapter  is  an  answer  to  this 
question,  for  the  economies  least  harmful  to  a  light  road  are 
likely  to  be  also  least  harmful  to  a  line  of  fair  to  large  prospective 
traffic.  It  is,  however,  not  a  complete  nor  entirely  pertinent  an- 
swer. 

1031.  Perhaps  the  first  of  all  directions  in  which  economy  should 
be  sought,  or  rather  the  last  one  in  which  expense  should  be  in- 
curred,  is  in  the  building  or  purchase  of  branches  during  the 
period  of  original  construction.  There  are  exceptions  to  this 
rule,  as  there  are  to  all  rules  ;  but  as  a  rule,  a  point  so  important 
tliat  a  branch  to  it  cannot  be  legitimately  postponed  until  the 
main  line  is  finished,  is  so  important  that  the  main  line  should 
be  carried  through  it.  Only  in  the  event  that  all  other  expenses 
are  certainly  provided  for,  should  the  construction  of  main  line 
and  branches  be  undertaken  simultaneously. 

To  give  only  a  single  example  of  the  importance  of  this  rule,  the  Canada 
Southern  Railway  Company,  while  it  was  building  its  main  line  to  Chicago, 
carried  on  simultaneously  the  construction  of  the  St  Clair  branch,  62  miles, 
and  an  extension  into  Michigan  from  St.  Clair;  the  Toledo  and  Detroit  branch, 
52  miles:  and  also  involved  itself  in  expenses  to  control  an  existing  line  to  Ni- 
agara Falls.  Had  the  money  which  went  into  these  desirable  but  subordinate 
lines  been  concentrated  on  its  main  line,  the  latter  would  probably  have  been 
completed  to  Chicago,  and  would  then,  probably,  have  secured  enough  traffic 
to  have  saved  its  projectors  from  the  almost  total  loss  which  the  panic  of  1873 
brought  upon  them,  in  spite  of  certain  unfavorable  circumstances. 

1032.  Allied  to  the  question  of  building  branches  is  that  of 
double-tracking  during  original  construction.  If  there  is  any 
reasonable  doubt  of  securing  funds  to  carry  through  the  entire 
enterprise  successfully,  opening  a  single  track  only  at  first  is  cer- 
tainly the  next  most  reasonable  method  for  a  temporary  econ- 
omy, to  insure  that  the  means  on  hand  shall  not  give  out  before 
tlie  line  is  in  working  order,  and  on  a  business  footing.     If  it  be 
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reasonably  certain  that  a  double  track  will  be  needed  in  the  near 
future,  all  masonry  structures  may  be  built  at  once  for  double 
track,  which  will  involve  but  a  small  addition  to  the  total  cost  of 
the  road — ordinarily  not  over  five  per  cent,  and  often  much  less. 
If  it  appear  still  more  certain  that  a  double  track  will  be  speed- 
ily needed,  even  the  grading  may  be  done  in  the  first  instance 
for  double  track,  and  grading  and  masonry  together  will  not  or- 
dinarily increase  the  immediate  capital  required  more  than  lo 
to  15  per  cent. 

But  as  both  the  grading  and  masonry  for  double  track  can 
ordinarily  be  done  to  somewhat  better  advantage,  on  the  whole, 
after  the  track  is  laid  than  before,  the  expediency  of  doing  even 
this  much  immediate  work  to  provide  for  the  future  is  question- 
able, unless  the  financial  condition  of  the  line  is  very  strong;  and 
the  following  items  for  double  tracking,  at  least,  can  always  be 
postponed  to  advantage  till  the  line  is  opened, — even  if  it  is  fully 
expected  to  immediately  proceed  with  double  tracking,  and 
funds  for  it  appear  to  be  certain, — viz.,  the  bridging,  ties,  rails, 
and  ballasting. 

1033.  In  IRON  BRIDGING  there  is  not,  contrary  to  what  is  gen' 
erally  imagined,  any  economy  worth  taking  the  slightest  chance 
for,  in  building  double-track  bridges  instead  of  two  parallel 
single-track  bridges.  The  weight  of  a  double-track  bridge  is 
increased  about  90  per  cent  over  a  single-track  bridge  of  the 
same  span,  and  for  the  same  live  load ;  and  although  the- cost  of 
the  structure  is  not  increased  in  quite  the  same  proportion,  yet 
when  we  take  into  consideration  (i)  even  a  year  or  two's  interest 
at  ordinary  cost  of  capital;  and  (2)  the  depreciation  and  possi- 
ble great  need  of  the  invested  capital  in  the  dark  days  of  the 
first  operation,  the  petty  saving  is  not  to  be  considered  in  com- 
parison. 

There  is  also  a  certain  considerable  operating  advantage  in 
having  independent  bridge-spans  for  each  track,  although  the 
single  structure  is  unquestionably  the  most  pleasing  to  the  eye. 
An  accident  to  one  structure  leaves  the  other  one  available. 

The  superstructure  of  the  donble  track  complete,  on  a  line 
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requiring  double  track,  will  ordinarily  cost  $10,000  per  mile — a 
sum  which  has  repeatedly  made  all  the  difference  between  suc- 
cess and  failure. 

If  any  line  could  be  justified  by  the  nature  of  its  expected  traffic  in 
laying  a  double  track  at  once,  it  was  the  West  Shore  Railroad,  but  had 
this  policy  been  adopted  by  that  line  in  respect  to  the  double  track  and 
some  similar  matters,  it  would  probably  have  saved  it  from  bankruptcy. 

1034.  In  Fig.  247  is  given  a  diagram  prepared  by  the  writer  from  va- 
rious data,  but  chiefly  from  formula  for  estimating  the  weight  of  bridges 
given  in  a  valuable  paper  by  Geo.  H.  Pegram,  C.E.,  a  bridge  engineer  of 
large  experience  (Trans.  Am.  Soc.  C.  E.  1885),  which  shows  graphically 
several  things  of  importance  in  respect  to  bridges. 

It  shows,  first,  how  nearly  a  double-track  bridge  comes  to  being 
double  the  weight;  secondly,  how  little  saving  is  effected  by  building 
bridges  to  carry  light  loads;  thirdly,  the  point  at  which  the  saving 
effected  by  using  steel  instead  of  iron  becomes  important;  dsid,  fourthly, 
the  comparative  weight  of  various  spans  by  inspection. 

If  the  truths  which  the  eye  readily  grasps  from  this  diagram  were 
more  generally  understood  and  acted  on,  there  would  probably  be  less 
bad  practice  in  railway-abridge  construction. 

1035.  The  third  least  objectionable  direction  for  economy  is 
the  bold  adoption  of  temporary  lines  where  permanent  works 
of  great  cost  will  otherwise  be  required;  meaning  by  "tempo- 
rary lines"  not  those  intended  merely  for  construction  purposes 
or  for  use  until  the  permanent  works  can  be  completed,  but  lines 
good  enough  for  several  years'  use  at  least  without  any  great 
loss,  leaving  the  better  permanent  line  to  be  constructed  only 
when  it  is  certain  that  the  traffic  justifies  and  requires  it,  and 
means  are  available.  Considerable  amounts  of  distance,  curva- 
ture, and  rise  and  fall  will  not  cause  a  dangerous  loss  in  opera- 
tion for  a  few  years,  if  used  only  on  the  rougher  sections  as  a 
substitute  for  more  costly  works  later,  and  will  enable  the  im- 
mediate outlay  on  the  usually  short  sections  (par.  1005),  where  the 
most  costly  works  are  concentrated,  to  be  very  materially  reduced 
in  many  cases,  as  well  as  enable  the  line  to  be  opened  before  an 
impending  crash  comes.  The  same  is  true  in  less  degree  of  the 
use  of  TEMPORARY  PUSHER  GRADES  of  an  objectionable  character. 
but  not  so  bad  as  to  prevent  the  handling  of  through-trains. 
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Thts  diagram  iho^rs  the  shipping  weight  of  iron,  including  an  ^* 
iron  floor,  except  lies  and  guard-rails.    The  oajTOw-gauge  bridges  are 
for  quite  lif;ht  engines,  as  shown  in  Fig,   348.    The  slight  effect  of 
rolling  load  to  increase  Vr-eigbi  is  perhaps  more  strikingly  shown  in 
:^     Table  aoo.     The  formulae  on  which  it  was  constructed  are  given  near 
the  end  of  tlie  last  chapter. 
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T036.  The  fourth  least  objectionable  economy,  but  one  which, 
like  the  preceding,  from  its  coming  among  the  first  in  order  of 
time,  is  apt  to  be  one  of  the  last  practised,  is  the  adoption  as  a 
standard,  for  the  entire  line,  of  a  systematic  economy  (in  money, 
but  not  in  time  or  care)  in  respect  to  the  minor  details  of  align- 
ment. The  pros  and  cons  of  this  question  have  been  discussed 
so  fully  in  the  preceding  chapter  that  we  need  not  further  en- 
large upon  it. 

In  these  four  ways  (with  which  perhaps  the  use  of  timber 
STRUCTURES,  such  as  are  shown  in  Fig.  249,  might  make  a  fifth) 
a  very  large  economy  may  be  practised  which  will  almost  assure 
that  any  project  with  any  merit  whatever  will  be  so  little  bur- 
dened by  its  capital  account  that  it  will  be  able  to  live  on  what  it 
can  get  to  live  on,  even  if,  as  it  usually  is,  it  is  far  below  its  ex- 
pectations. 

1037.  Beginning  now  at  the  other  end  of  the  question,  the 
most  objectionable  of  all  ways  of  economizing  is  much  the  com- 
monest of  all,  for  reasons  already  sufficiently  discussed  in  Chap. 
III.,  omitting  to  go  into,  as  well  as  to,  the  terminal  cities,  and 
other  important  traffic  points  on  the  line.  This  error  very  largely 
arises  from  the  fact  that  it  is  an  expenditure  which  comes  late  in 
the  history  of  construction,  or  can  be  made  to  do  so. 

Probably  the  next  most  serious  injury  which  can  happen  to  a 
line  is  neglect  to  secure  best  possible  ruling  grades,  but  this 
more  often  happens  from  a  lack  of  care  and  skill  than  from  a  de- 
sire to  economize,  since  the  expenditure  is  incurred  early  in  the 
history  of  construction  and  the  importance  of  favorable  grades  is 
more  generally  understood  than  the  best  manner  of  securing  them. 

1038.  Barring  this  error,  the  next  worst  form  of  economy 
wliich  can  afflict  a  line  is  what  is  more  emphatically  than  ele- 
gantly called  a  "cheap  and  nasty"  style  of  construction:  Light 
rails,  poor  ties,  thin  ballast,  narrow  road-beds,  poor  ma- 
sonry, and  LIGHT  BRIDGES.  These  defects  really  save  but  little 
money,  while  the  expense  and  the  bad  name  which  has  resulted 
from  ihem  have  sapped  the  life  of  many  a  line.  It  is  far  bettet 
to  economize  closely  in  all  the  details  of  location  but  the  grades. 
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«nd  sometimes  even  in  the  grades  themselves,  than  to  do  thib. 
The  difference  between  a  thoroughly  adequate  and  solid  roau- 
4ttd,  and  as  inferior  a  one  as  it  will  seem  possible  to  tolerate,  will 
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Pig.  348. — Bnginb  Loads  usbd  in  Computing  thb  Wbights  for  Fig.  347. 

rarely  be  more  than  $2000  to  $3000  per  mile;  and  on  work  at  all 
heavy  it  is  not  difficult  to  save  that  sum  by  economizing  in  loca- 
tion, using  temporary  but  solid  wooden  structures,  and  the  other 
•expedients  noted  above.     These  latter  economies  will  not  add 

*  This  engine  is  not  properly  a  mogul,  but  a  ten-wheel  engine. 
49 
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materially  to  expenses  during  the  first  ten  or  fifteen  years  on 
operation,  whereas  a  poor  and  flimsy  superstructure  entails  a 
Jarge  and  constant  addition  to  maintenance  expenses. 

1039.  The  loss  which  results  from  light  bridges  is  propor- 
tionately quite  as  great  as  from  light  rails,  as  i^  made  evi- 
dent enough,  without  further  discussion,  from  Figs.  247-8  and 
Table  200.  The  proportionate  loss  from  poor  masonry  is  even 
greater.  U  is  far  better  to  put  up  temporary  wooden  structures 
altogether,  than  to  put  up  such  flimsy  masonry  as  is  often  built. 
That  so  very  large  a  part  of  the  masonry  put  up  on  new  Ameri- 

Table  200. 

Co«?A&ATivE  Weight  and  Cost  of  Bridges,  taking  Bridges  of  "T'' 
(Typical  Consolidation)  Type,  Fig.  249,  as  Unit. 


Class  op  Load. 

Minor  Spans  op— 

(Fig.  .49.) 

30  ft. 

50  ft. 

Soft. 

zo4ft. 

x5oft. 

»oi«£L 

T 

c 

zoo 

98.74 

97.73 

xoo 

98.05 
96.47 

xoo 

97.10 
94.56 

100 

96.33 
93.16 

100 
94.98 
90-75 

100 

94.00 
88  61 

M      

N (Uniform  at  75.00). 


Lakgbr  Spans. 


SOI^ft. 

3aoFBBT. 

4aoFsrr. 

516  F«rr. 

Iron. 

Steel. 

Iroo. 

SteeL 

Iron. 

Steel. 

T 

c 

100 
93-34 

xoo 
91.  If 

100 
89.55 

xoo 
88.77 

xoo 

89.55 

100 
88.ax 

TOO 
89.55 

The  above  shows  at  a  glance  that  the  effect  of  rolling  load  on  weig:ht  of  bridges  is 
small,  and  the  following  will  f>erhap8  more  fully  show  how  petty  is  the  economy . 


•Typical' 
Cons'n. 


Consolida- 
tion. 


Mogul. 


For  engines  weighing  (tons) 

Or  in  the  proportion  of 

And  for  a  load  behind  engine,  per  foot  of  (lbs.) 
Or  in  the  proportion  of 


86.0 
xoo. 
3«ooo 
xoo 


80.07 
93.8 
9,340 

85.4 


x,8ao 
73.0 
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Table  200. — Continued, 


Percent. 

Per  CenL 

Enflrine, 

6.a 

19.9 

Cam. 

14.6 

«7-o 

30  ft. 

1.06 

3.97 

?*  t 

«-95 

3-53 

80  " 

104  ;; 

\% 

IX 

'5°  " 

5.0a 

9»S 

20lHfL 

6.00 

11.39 

Giving  a  loss  percent  in  rolling  load  over  the  strongest 
type  of  bridge  of 


The  saving  per  cent  in  weight  (not  cost)  of  bridge  is 
only  -  for  spans  of 


Beyond  these  spans  the  comparative  difference  becomes  greater,  so  that  we  have  for 
the  difference  between  a  rolling  load  of  the  "  typical "  and  ordinary  Consolidation  type 
(neglecting  the  Mogul  type)  the  following  : 


For  spans  of. 


(   »oi«ft, 

J    390 

(    5»6      " 


Iron. 

Steel. 

6.66 

8.89 

10.45 

10.23 

10.45 

11.79 

I0.45 

Thus  even  the  largest  spans  do  not  increase  in  weight  as  fast  as  they  increase  in 
capacity,  and  on  the  shorter  and  more  common  spans  an  increase  of  only  3  to  6  per  cent 
in  weight  gives  15  to  25  per  cent  increase  in  carrying  capacity. 


can  lines  should  give  out  within  a  few  years,  as  it  does,  either 
because  the  foundations  were  inadequate  or  were  not  properly 
protected  against  wash,  or  the  stone  poor,  or  laid  dry,  or  the 
spans  inadequate,  reflects  little  credit  on  engineers. 

1040.  A  still  less  reasonable  and  creditable  mode  of  economy 
is  CUTTING  DOWN  THE  ROAD-BED,  especially  in  cuts.  The  saving 
is  but  trifling,  and  the  effect  on  maintenance  expenses  very  un- 
favorable, since  it  forbids  proper  ditch^ing,  impedes  access  of  the 
sun  to  the  road-bed,  and  makes  difficult  to  apply  a  proper  coat  of 
ballast  and  leave  any  ditch  at  all.  The  narrowest  road-bed  in 
earth  should  be  20  ft.,  especially  in  light  work,  or  on  light  grades 
having  many  long  low  cuts  on  them,  which  latter  are  very  difficult 
to  drain.  In  Alls,  a  15-ft.  or  i6-ft.  road-bed  is  none  too  wide,  and 
will  rarely  be  found  to  be  much  wider  than  is  necessary  to  hold 
the  ballast  when  the  track  is  laid. 

1041.  Cutting  down  the  coat  of  ballast  is  likewise  one  of  the 
most  costly  economies  in  which  a  road  can  engage.  Sometimes 
it  is  necessary,  because  ballast  is  not  readily  available,  and  to 
some  extent  good  ditching  may  be  substituted  for  it,  but  econ- 
omy requires  that  both  ditching  and  ballast  should  be  good. 
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It  was  a  saying  of  the  late  Charles  Collins,  the  lamented  chief- 
engineer  of  the  Lake  Shore  &  Michigan  Southern  Railway,  that 
'^  two  feet  of  ditch  is  worth  one  foot  of  ballast/*  and  this  has  a 
foundation  of  truth  at  least,  as  was  shown  by  the  results  of  free 
ditching  on  the  Lake  Shore  road.  It  may  plausibly  be  claimed 
that  when  a  road  is  neither  well  ditched  nor  well  ballasted  a  lim- 
ited amount  of  money  will  accomplish  more  good  if  spent  for 
ditching  than  for  ballasting,  and  there  is  a  certain  absurdity  in 
putting  on  a  thick  coat  of  clean  ballast  in  a  cut  where  the  ditch- 
ing is  so  imperfect  that  there  can  hardly  be  said  to  beany.  Nev- 
ertheless, more  and  better  ballast  is  a  crying  need  on  many  lines  of 
considerable  traffic,  if  not  on  most  lines  not  of  the  first  rank,  and 
if  it  were  more  generally  realized  how  cheaply  ballast  can  be  sup- 
plied by  improved  modern  appliances,  and  how  greatly  it  would 
decrease  wear  and  tear  and  maintenance  expenses,  both  of  track 
and  of  rolling-stock,  as  well  as  sometimes  increase  by  a  car  or 
two  the  length  of  trains,  there  would  not  be  so  many  roads  as 
there  are  practising  an  expensive  economy  in  this  item. 

1042t  One  reason  why  ballasting  is  often  so  costly,  even  with  all  the  ad- 
vantages of  steam-shovels  and  unloading  ploughs,  is  an  abuse  (or  what  is  often 
such)  in  THE  HANDLING  OF  BALLAST  TRAINS  wbich  may  well  be  noted.  Fair 
average  prices  for  ballasting  with  steam-excavators  and  gravel  trains  may  be 
taken  to  be  as  follows  : 

All  expenses  connected  with  loading 3  cts.  per  cu.  yd. 

Loading  and  delivering  on  road-bed,  10  mile  haul 10   **     "       " 

44  <<  <<  ««  <C  AQ  «<  t<  mm  «(  «  «• 

<4  t<  14  <<  <(  MQ        «(  «  20       "  "  " 

Not  unfrequently,  however,  the  cost  will  rise  to  two  or  three  times  these  figures, 
because  of  interruption  of  trains. 

This  results  because  the  ballast  train,  in  disregard  of  all  considerations  of 
economy,  and  without  the  excuse  of  any  real  necessity,  is  all  but  universally 
treated  as  a  kind  of  outcast  or  pariah  among  trains.  The  extent  of  its  privi- 
leges is  embodied  in  the  stereotyped  formula  that  it  '*  has  permission  to  work 
between  A  and  B,  keeping  out  of  the  way  of  all  regular  trains."  What  that 
means,  on  a  road  doing  any  considerable  busmess,  with  all  the  necessary  delays 
for  clearing  the  track  *'  ten  minutes  ahead  of  all  regular  trains'  time,"  and  for 
waiting  for  them  to  arrive  when  late,  is  an  enormous  proportion  of  lost  time  per 
day,  doubling  and  trebling  the  necessary  cost  of  delivering  ballast  on  the  track- 
not  only  in  many  but  in  most  cases. 
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Nevertheless,  this  limitation  of  privileges  is  natural  enough  and  well  enough 
as  a  matter  of  permanent  rule.  A  ballast  train  cannot  be  anything  else  than  an 
irregular  train,  and  cannot  safely  be  given  any  rights  whatever,  except  by  spe- 
cial order ;  but  therein  lies  the  difficulty.  Trains  are,  as  a  matter  of  fact, 
almost  all  run  by  special  order,  and  when  giving  such  order,  it  rests  entirely 
with  the  discretion  of  the  dispatcher,  within  wide  limits,  to  favor  one  train  or 
another  as  he  sees  fit.  This  discretion,  however,  is  rarely  exercised  to  prevent 
delays  of  ballast  trains,  which  cost  money,  rather  than  delays  of  regular  trains, 
which  do  not  directly  cost  money:  but  the  ballast  train  gets  from  the  dispatcher, 
improperly  and  unwisely,  much  the  same  kind  of  treatment  that  it  necessarily 
and  properly  has  in  the  printed  rules  and  time-tables. 

Now  a  regular  freight  train  is  earning  perhaps  $1.50  per  mile  run  and  cost- 
ing $1,  but  it  will  earn  no  less  and  cost  no  more  (barring  a  slight  loss  of  fuel) 
for  being  a  quarter  or  half  an  hour  more  or  less  upon  its  trips.  On  the  other 
hand,  the  total  expenses  for  running  a  steam-excavator  with  perhaps  three  or 
four  engines  at  work  to  handle  the  cars,  are  from  $100  to  $150  per  day.  A 
delay  to  any  one  of  these  trains  is  to  a  considerable  extent  a  delay  to  all  and  to 
the  excavator  as  well,  and  a  delay  of  three  hours  per  day  to  these  trains  (which 
is  about  a  minimum)  means  the  loss  of  $1200  to  $1500  per  month. 

Under  these  circumstances  what  ought  to  be  done,  if  true  economy  is  to  be 
considered,  is  to  prepare  something  like  a  regular  schedule  for  the  movement 
of  these  trains,  from  day  to  day  and  from  week  to  week,  for  the  use  of  the  dis- 
patcher ;  to  provide  as  good  facilities  as  possible  for  communicating  orders  to 
them,  and  to  require  that,  whenever  and  wherever  it  is  possible  without  too 
great  delay,  the  gravel  trains  shall  be  favored  at  the  expense  of  the  ordinary 
freight  train. 

1043.  Supposing  the  delays  to  gravel  trains  to  have  been  re- 
duced to  a  minimum,  there  are  few  expenditures  so  directly 
profitable  as  to  procure  a  steam-excavator  and  ballast  plows, 
and  keep  two  or  three  trains  at  work  for  a  good  part  of  several 
seasons  increasing  the  depth  of  ballast.  Half  a  cubic  yard  per 
cross-tie  will  raise  the  track  some  8  in.,  and  where  the  road-bed 
is  wet  and  the  haul  not  too  great,  this  would  not  be  so  very  bad 
an  investment,  simply  as  a  preservative  of  cross-ties. 

An  additional  economy  for  this  kind  of  work  on  many  lines, 
and  one  deserving  of  more  frequent  use,  is  the  hauling  •  side- 
dump  cars  loaded  with  ballast  on  regular  trains,  especially  way 
freight,  whenever,  as  is  frequently  the  case,  eight  or  ten  addi- 
tional cars  can  be  hauled  over  a  portion  of  the  division  as  well 
as  not,  owing  to  more  favorable  gradients.     Many  types  of  cars 
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suitable  for  this  purpose  exist  which  are  readily  dumped  by  one 
man. 

1044.  One  of  the  very  worst  places  to  economize  in,  but  for- 
tunately not  a  common  one,  is  in  the  cross-ties.  The  number 
of  these  cannot  be  too  great  for  economy,  until  they  become  so 
close  as  to  impede  tamping,  which  is  when  about  40  per  cent  of 
the  length  of  the  rail  rests  upon  ties.  Up  to  this  point  even  the 
weight  of  rail  may  be  judiciously  sacrificed,  if  necessary,  to  in- 
crease the  tie  support,  as  may  be  speedily  shown. 

Track  is  constructed  and  made  passable  by  the  use  of  three 
agencies  :  (i)  rails,  (2)  cross-ties,  (3)  tamping  under  the  ties. 
Some  proportion  of 
each  of  these  must  be 
used  to  maintain  a  sta- 
ble track,  but  in  pro- 
portion as  the  stabil- 
ity from  one  of  them 
is  increased,  that  required  from  one  or  both  of  the  others  may 
be  decreased.  If  we  have  a  stiffer  rail,  we  may  use  less  ties  and 
less  track-labor.     If  we  have  more  or  better  ties,  we  may  use  a 


Fig.  350. 


Pig.  951. 

lighter  rail.  If  we  put  more  labor  into  maintenance,  we  may 
dispense  with  some  expenditure  on  either  rails  or  ties,  or  both. 
The  different  modes  of  yielding,  outlined  in  Figs.  250  and  251, 
which  occur  more  or  less  on  all  track,  may  be  assumed  to  arise^ 
and  will  arise,  from  deficiencies  in  any  one  of  these  three  re- 
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quirements,  either  the  rails  or  ties  or  tamping,  and  may  be 
cured,  in  part  or  whole,  by  spending  more  money  on  either  one 
of  them.  Assuming  as  a  standard  of  comparison  a  6x8  in.  tie  & 
ft.  long,  spaced  2  ft.  apart,  or  2640  per  mile,  the  following  com- 
binations of  spacing  and  width  will  afford  an  equal  bearing-sur- 
face of  ties  on  the  road-bed  and  of  rails,  but  will  be  seen  to 
afford  a  very  unequal  support  to  the  rail : 

Ties  per  mile 2,640  3.000  3,168  3.52a 

Distance  apart,  centre  to  centre 24  in.  21.12  in.  20      in.  18  in. 

Average  width  of  face 8  in.  7.04  in.  6.67  in.  6  in. 

Clear  space,  tie  to  tie ,16  in.  14.08  in.  13.33  ii^-  12  in. 

Comparative  stiffness  of  same  rail  for 

each  span i.oo  1.47  1.73  2.37 

Comparative  weight  of  rail  to  give  same 

stiffness i.ooo  0.825  o.^(i\  0.650 

The  method  of  determining  the  comparative  stiffness  and 
comparative  weight  of  rail  in  the  last  two  lines  is  the  same  as 
used  in  par.  992  for  rails,  and  need  not  be  repeated.  Whether 
we  compute  the  comparative  stiffness  of  the  rails  for  spans  from 
centre  to  centre  of  ties,  or  for  one  clear  span  between  ties,  or  for 
spans  omitting  one  tie,  as  in  Fig.  250,  the  result  is  the  same,  al- 
though the  absolute  stiffness  will  of  course  vary  greatly. 

1045.  Taking  the  extremes  of  the  table  above,  we  see  that  the 
addition  of  880  ties,  or  one  third  increase,  gives  so  much  addi- 
tional support  to  the  rail  that  (assuming  the  support  to  each  tie 
to  be  the  same)  a  rail  only  two  thirds  as  heavy  will  distribute 
the  load  as  well  from  tie  to  tie.  Not  forgetting  that  stiffness  is 
only  one  of  the  three  qualities  in  a  rail  which  are  gained  by  in- 
creasing its  weight,  this  great  difference  still  indicates  that  in- 
creasing the  number  of  ties  to  the  extent  of  practical  possibility 
(their  dimensions  remaining  the  same)  adds  much  more  to  the 
aggregate  stiffness  of  the  track  than  the  same  amount  spent  on 
rails;  as  thus: 

The  cost  of  880  more  cross-ties  per  mile^  niore  than  doubling 
the  stiffness  of  the  same  rail,  amounts — 

At  25  cents,  to  (220  =   7.14  tons  rails  at  $30  =  4.5  lbs.  per  yard. 
"30     "        "    264=   8.80    "       "        "      =5.5    "      "    ." 
"40     '*        "    352  =  11.73    "       '•        "      =7.3    " 
"50     "        "    440  =  14.67    "       ••        '•      =9.1   "      •'      " 
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Comparing  this  with  the  figures  in  Table  196,  giving  the 
comparative  stiffness  of  light  and  heavy  rails,  we  have  the  fol- 
lowing comparison  for  various  light  rails — for  which  rails  only 
the  comparison  is  at  all  close: 

Original  weight  of  rail, 20  lbs.        35  lbs.        50  lbs. 

Stiffness  in  do.  taken  as ijoo            1.00             i.oa 

Adding  4.5  lbs.  per  yard  (=  cost  of  880  ties 
at  25  cents  each,  as  above)  makes  stiff- 
ness        1.51            1.27             1. 19 

Adding  9.1  lbs.  per  yard  (=  cost  of  880  ties 

at  50  cents  each)  makes  stiffness    .    .     .  2.13            1.57              140 

Whereas  the  same  sum  spent  on  ties  in- 
creases the  stiffness,  as  above,  to ....            2.37 

1046.  While  the  addition  of  so  large  a  number  of  ties,  without 
decreasing  their  width,  can  rarely  be  practicable,  and  while  the 
comparison  is  not  strictly  exact  for  other  reasons,  this  does  indi* 
cate  clearly  the  general  fact,  that  increasing  the  number  of  ties 
to  the  limit  of  convenience  is  a  cheaper  way  of  increasing  sta- 
bility than  increasing  the  rail-section,  even  for  very  light  rails. 
On  the  other  hand,  the  total  stability  which  is  obtainable  from 
ties  is  limited  by  the  number  which  it  is  possible  to  use,  so  that 
what  these  figures  in  fact  indicate  is  that,  in  endeavoring  to  get 
the  utmost  stability  at  the  least  cost,  the  first  essential  is  to  use 
ties  as  freely  as  is  possible,  and  the  next  essential  is  to  decide 
between  a  heavier  rail  and  more  tamping  to  supply  the  deficit. 

1047.  The  physical  limit  to  the  increase  in  number  of  ties,  of 
ordinary  standard  width,  is  probably  2800  per  mile;  but  if,  as  in 
the  first  table  above,  we  consider  the  width  of  the  ties  to  be  di- 
minished as  their  number  is  increased,  this  limit  is  considerably 
higher.  There  are  quite  a  number  of  roads  in  the  United  States 
which  use  3100  to  3300  narrow  ties  per  mile  with  very  satisfac- 
tory results.  Remembering  that  the  stiffness  of  a  rail  decreases 
as  the  cube  of  the  span,  it  is  obvious  that  by  dividing  up  the 
bearing-surface  among  a  greater  number  of  ties,  so  that  the  ag- 
gregate area  remains  the  same,  we  measurably  obtain  two  desir- 
able ends  at  once — we  give  much  more  effectual  support  to  a 
weak  rail,  and  we  in  general  reduce,  instead  of  increasing,  the 
total  cost  of  ties,  since  the  cost  of  ties  will  usually  increase  faster 
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than  the  required  minimum  face.  As,  therefore,  the  necessary 
space  between  ties  varies  approximately  with  the  width  of  face, 
and  is  about  twice  the  face  (so  that  full-width  ties  cannot  be 
used  with  very  narrow  spacing),  the  utmost  economy  would  seem 
to  require  that  narrow  ties  spaced  close  together  should  begivea 
a  decided  preference  at  the  same  cost  for  ties  per  mile  when  a 
light  rail  is  to  be  supported,  and  there  are  few  rails  indeed  in 
this  country  which  cannot  be  said  to  be  light  in  proportion  to 
the  duty  imposed  on  them.  It  could  not  rationally  be  expected, 
indeed,  that  6-in.  ties  spaced  i8  in.  apart,  instead  of  8-in.  ties 
spaced  24  in.  apart,  would  increase  the  stiffness  of  a  light  rail 
from  1. 00  to  2.37,  as  the  figures  above  indicate;  yet  we  may 
justly  conclude  that  it  will  be  increased  very  greatly,  with  a  pos- 
sible decrease  in  the  total  cost  of  ties  as  well,  where  the  supply 
of  large  timber  is  small.  In  not  a  few  localities  ties  of  5-  or  6-in. 
face  can  be  had  for  but  little  more  than  half  the  cost  of  ties  with 
8-in.  face. 

1048.  A  great  error  is  often  committed  in  making  ties  too 
thin.  A  cross-tie  is  an  inverted  cantilever.  In  Fig.  251  we  have 
a  tie  yielding,  as  they  all  do,  more  or  less  under  a  load;  and  by 
inverting  Fig.  251  it  will  be  seen  that  we  may  consider  the  tie 
as  a  cantilever  beam,  supported  upon  two  piers  (the  rails)  and 
loaded  with  a  more  or  less  uniformly  distributed  load.  If  the 
tie  were  perfectly  stiff,  it  would  be  an  evenly  distributed  load, 
and  the  pressure  of  the  tie  upon  the  soil  would  be  uniform  for 
every  square  inch  of  its  bearing-surface.  If  the  tie  be  very  thin, 
the  conditions  of  the  exaggerated  sketch  will  literally  obtain. 
The  middle  and  ends  of  the  tie  will  then  be  able  to  transmit  but 
little  pressure  to  the  ballast,  and  (since  the  total  pressure  trans- 
mitted must  in  any  case  be  the  same)  an  excessive  and  destruc- 
tive pressure  will  be  thrown  upon  the  road-bed  directly  under 
the  rails,  causing  rapid  deterioration  therein.  This  may  be 
shown  by  the  load-diagram  below  Fig.  251.  Let  us  suppose 
that  a  tie  be  so  thin,  or  the  nature  of  the  support  so  unyielding, 
that  the  load  per  square  inch  directly  under  the  rail  is  three  times 
as  great  as  at  the  ends  and  in  the  middle,  as  shown  by  the  full 
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line  in  the  diagram  below  Fig.  251 — a  very  common  difference, 
if  not,  indeed,  one  almost  universally  exceeded  in  occasional  in- 
stances, even  on  a  very  good  track.  An  increase  of  stiffness 
which  would  double  the  load  on  these  lightly  loaded  extremities 
would  produce,  as  will  be  seen  from  the  diagram,  an  absolutely 
uniform  distribution  of  pressure,  and  although  this  can  never  be 
fully  realized,  yet  it  is  plain  that  it  may  be  approached. 

1049.  Now  the  stiffness  of  any  beam,  however  supported  or 
loaded,  is  in  proportion  to  the  cube  of  its  depth  (or  thickness  of 
tie)  and  of  its  lengths  between  supports  (or  the  gauge).  Any 
attempt  to  compute  from  these  facts  the  absolute  requirements, 
or  distribution  of  load,  with  a  given  tie  or  gauge,  would  be  pre- 
posterous. There  is  no  absolute  requirement,  since,  however 
well  maintained  the  track,  occasional  ties  are  badly  or  unequally 
supported;  and  since  the  load  is  far  more  than  sufficient  to  break 
any  tie  in  two  at  the  middle  if  only  supported  at  that  point  (a 
dead  load  of  14,000  lbs.  per  wheel  would  probably  break  such 
ties  the  first  time  it  was  imposed),  it  is  for  these  maximum  de- 
mands, and  not  the  average,  that  we  must  provide.  Therefore, 
speaking  comparatively  only,  and  taking  a  tie  6  in.  thick  as  the 
basis  of  comparison,  we  have  the  following: 

Thickncfls  of  Narrow-  (3  ft.)  ffau|re  Tie  of^ 
Bqual  Stiffness.  Equal  Strength. 

3.18  in.  4.30  in. 

3.82  *•  5.16    " 

446  "  6.02    " 

5.10  "  6.88   " 

From  this  it  is  clear  that  although  the  nominal  bearing-sur- 
face of  a  tie  is  not  increased  by  increasing  its  thickness,  yet  that 
the  effective  bearing-surface  is  likely  to  be  very  materially  in- 
creased by  a  very  moderate  increase  of  thickness.  By  increasing 
the  thickness  from  5  to  6  in.,  we  nearly  double  the  stiffness  ;  by 
increasing  it  from  6  to  7  in.,  we  increase  the  stiffness  59  per 
cent,  giving  the  effect  outlined  below  Fig.  251,  in  which  the  full 
line  shows  the  assumed  distribution  of  pressure  with  a  tie  6  in. 
thick,  and  the  dotted  line  the  effect  on  the  latter  of  thickening 


ThkkneM. 

^^ISSSI.'* 

Sin. 

0.58 

6  " 

1.00 

7  " 

1-59 

8  " 

2.37 
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the  tie  i  in.     Economizing  in  the  thickness  of  ties,  therefore, 
would  seem  to  be  one  of  the  poorest  ways  of  saving  money. 

1050.  This  is  more  fully  seen  by  comparing  the  effect  of  differ- 
ence of  length.  It  cannot  be  attempted  to  consider  the  matter 
in  detail,  but  a  tie  which  is  under  fair  conditions  to  permanently 
fulfil  its  office  of  distributing  the  load  may  be  considered  to 
curve  into  the  three  circular  arcs  shown  in  Fig.  251,  from  which 
it  will  be  apparent  that,  under  whatever  assumptions  as  to  the 
curve  of  flexure,  there  is  a  clear  limit  to  the  useful  increase  of 
length  in  ties  at  a  point  considerably  within  a  length  of  twice 
the  gauge,  f  f.  If  the  tie  be  made  longer,  as,  for  instance,  ex- 
tended to  /  f^  or,  still  worse,  to  g  g\  either  the  extra  length  will 
carry  little  or  no  load  (which  is  most  likely),  or,  if  the  support 
nearer  the  rail  has  given  way  so  as  to  throw  load  upon  it,  it  w^ill 
be  very  liable  to  break  the  tie. 

If  the  tie  be  made  shorter,  the  load  thrown  on  the  middle  of 
the  tie  will  be  disproportionately  increased  until,  if  we  conceive 
the  tie  cut  off  close  to  the  outside  edge  of  the  rail,  the  load  per 
square  inch  will,  in  the  first  place,  be  very  greatly  increased, 
and,  in  the  second  place,  the  strength  of  that  portion  of  the  tie 
between  the  rails,  considered  as  a  beam,  is  diminished  by  about 
one  half  and  its  stiffness  about  seven  eighths;  because  the  effective 
span  of  the  beam  has,  by  cutting  off  the  projecting  ends,  been 
almost  doubled,  i.e.,  increased  from  bV^  Fig.  251,  to  rr'. 

1051.  For  the  most  efficient  service  from  ties,  therefore,  we 
have  a  certain  quite  narrow  limit  of  length,  the  minimum  being 
about  7^  ft.,  and  the  maximum  about  8^  to  9  ft.,  for  the  ordinary 
gauge  of  4.71  ft.  It  is  clear  from  the  above  that  any  increase  of 
length  above  8  ft.  gives  a  far  less  effectual  way  of  disposing^  a 
given  quantity  of  wood  (to  obtain  an  approximately  uniform 
pressure  on  the  ballast,  and  so  keep  down  the  maximum),  than 
to  increase  the  thickness,  provided  the  nature  of  the  timber  per- 
mits it.  The  apparent  gain  of  bearing-surface  by  increasing  the 
length  of  ties  from  8  ft.  to  9  ft.,  and  the  apparent  absence  of  gain 
in  bearing-Surface  by  increasing  the  thickness  from  6  in.  to  7  in.. 
will  be  seen  to  be  precisely  the  reverse  of  the  true  conditions. 
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and  we  may  well  believe  that  this  deceptive  contrast  has  been 
the  chief  cause  for  such  awkward  combinations  as  an  S^-  or  9-ft 
tie  with  only  6  in.  thickness,  which  prevails  with  6.1  per  cent  of 
the  ties  in  the  United  States. 

Neglecting  the  widths,  as  an  indeterminate  element  not  defi- 
nitely fixed,  the  percentages  for  the  entire  United  States  of  the 
various  lengths  and  thicknesses  of  ties  in  use  is  as  follows : 

Lengths,     .     .     8  f t.      8  ft.  6  in.      9  ft.         10  ft.     Total. 
Percentages,  .     63.5  27.6  8.9  o  +         100.0 

Thickness,       .     6  in.       6^  in.        7  in.         8  in. 
Percentages,  .     54.4  3.8         41.4         0.4  loo.o 

While  these  variations  are  in  part,  and  perhaps  chiefly,  gov- 
erned by  the  conditions  of  the  timber  supply,  they  arise  in  part 
at  least,  we  may  safely  assume,  from  mistaken  views  as  to  what 
is,  abstractly  considered,  the  best  proportion  for  a  tie.  The  best 
dimensions  for  a  tie  are  about  7  in.  thick,  8  ft.  6  in.  long,  and 
7  to  9  in.  face. 

1062.  There  is  another  side  to  the  question  of  masonry  struc- 
tures which  may  be  briefly  noted.  While  a  structure,  if  built  at 
all,  should  be  well  and  solidly  built,  it  does  not  follow  that  be- 
cause a  certain  proportion  of  the  structures  of  a  line  eventually 
wash  out  that  they  were  therefore  ill-designed.  "  The  natural 
end  of  a  tutor,*'  says  the  Autocrat  of  the  Breakfast-Table,  "is  to 
die  of  starvation.  It  is  only  a  question  of  time,  just  as  with  the 
burning  of  college  libraries."  So  in  a  certain  narrow  and  limited 
sense  we  may  say  that  the  natural  end  of  a  culvert,  and  even  of 
many  bridges,  is  to  perish  in  some  excessive  flood.  The  excep- 
tional storms  which  come  but  once  or  twice  in  a  century  can 
hardly  be  fully  provided  for,  for  the  reason  that  it  is  difficult  to 
build  any  large  number  of  structures  with  such  an  ample  margin 
of  safety  as  to  insure  that  many  of  them  will  not  eventually  wash  ' 
out. 

For  example,  in  1886  there  came  some  unusual  storms  which 
chanced  to  fall  most  severely  on  some  of  the  Boston  roads,  which 
are  about  the  oldest  roads  in  this  country,  having  been  built 
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from  40  to  50  years,  and  had  rarely  suffered  much  from  floods 
and  washouts  heretofore.  As  a  consequence  structures  were 
washed  out  in  considerable  numbers  (on  the  Old  Colony  there 
were  40  washouts),  many  of  which  were  "  supposed  to  be  strong 
enough  to  resist  any  current,"  and  had  succeeded  in  doing  so 
for  half  a  century, 

1093.  Such  occurrences  will  and  ought  to  make  engineers 
cautious;  but  we  may  remember,  on  the  other  hand,  that  to  have 
insured  that  these  structures  should  not  have  washed  out,  their 
original  size  and  cost  would  have  had  to  be  nearly  if  not  quite 
doubled,  and  a  simple  computation  in  compound  interest  will 
show  that  had  this  been  done  in  the  first  instance  the  additional 
investment  would  have  amounted  at  6  per  cent  to  19.50  times 
the  actual  first  cost.  It  follows  that  in  1835  even  a  certainty  of 
saving  the  cost  of  duplicating  the  original  structure  in  1886  would 
have  warranted  barely  5  per  cent  additional  expenditure.  It  is 
true  that  the  bare  cost  of  renewal  does  not  cover  the  whole  loss^ 
for  there  is  a  loss  from  delay  and  danger  of  accident  incurred 
by  the  washout  in  addition  thereto  ;  but  on  the  other  hand,  to 
guard  against  all  the  contingencies  which  might  arise  in  1886,  it 
would  have  been  necessary  in  1835  ^^  have  about  doubled  the 
cost  of  all  the  structures,  since  all  may  be  assumed  to  have  been 
laid  out  with  equal  care,  and  it  could  not  have  been  foreseen 
which  would  be  most  tried  thereafter. 

All  of  which  goes  to  show  that  when  structures  have  been 
skilfully  laid  out  to  stand  the  ordinary  contingencies  of  20  or  30 
years  it  is  about  all  that  is  either  practicable  or  justifiable,  and 
that  the  remarkable  storms  which  come  only  once  or  twice  in  a 
century  are  not  in  fact,  and  hardly  can  be,  successfully  guarded 
against.  This  is  especially  true  because  the  worst  effects  of  even 
the  greatest  storms  are  localized  within  quite  nairow  limits. 
The  storms  referred  to  were  not  by  any  means  the  worst  for  50 
years,  except  at  a  few  spots.  But  those  structures  which  washed 
out  chanced  to  be  at  those  spots,  while  the  really  greater  storms 
which  have  washed  out  others  in  past  years  did  not  chance  to 
fall  so  severely  on  these. 
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1054.  The  same  is,  in  substance,  true  of  inundations  of  rail- 
way iines.  Every  year  we  hear  of  miles  of  line  of  important 
roads  being  under  water,  and  every  year  it  is,  to  a  considerable 
extent,  in  different  localities.  It  is  a  tolerably  safe  prediction 
that  within  reasonable 
and  justifiable  limits 
of  expenditure  no  rail- 
way can  be  carried 
for  any  long  distance 
through  that  place  of 
all  places  for  economi- 
cal operation,  a  river 
valley,  without  being 
at  some  time  and  at 
some  point  under  wat- 
er. The  conclusion 
that  whenever  this  oc- 
curs it  is  evidence  of 
bad  engineering  is  not 
justified.  There  are 
lines  in  all  parts  of 
the  country  which  are 
overflowed  for  consid- 
erable distances  every 
three  or  four  years  for 
a  few  days,  and  find 
it  cheaper  to  suffer 
the  evil  than  to  cor- 
rect it.  Prominent 
examples  among  in- 
numerable others  are 
the  main  line  of  the  Pennsylvania  Railroad  in  Trenton,  N.  J., 
various  points  on  the  Erie,  Philadelphia  &  Erie,  and  Baltimore 
&  Ohio,  and  various  roads  in  the  vicinity  of  Buffalo,  N.  Y. 

Without  going  to  the  length  of  saying  that  this  is  ordinarily 
justifiable,  which  would  be  going  too  far,  it  is  an  entirely  safe 
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Statement  that  when  the  works  endangered  by  such  overflow  are 
not  of  a  very  costly  character,  it  is  far  better  to  risk  the  chances 
x>f  overflow  and  damage  at  a  few  points  every  eight  or  ten  or 
fifteen  years,  and  often  still  more  frequently,  than  to  sacrifice 
the  advantage  of  easy  gradients  and  light  first  cost  to  avoid  the 
risk,  especially  as  it  is  often  impossible  to  avoid  it  without  aban- 
doning the  valley  altogether.  This  latter  has  been  done  in  not 
^  few  instand:es,  and  by  no  means  to  the  advantage  of  the  prop- 
•erty,  although  of  course  there  are  many  valleys  which  are  so 
frequently  subject  to  excessive  floods  as  to  make  them  unfit  for 
^ny  permanent  railway  line. 

1056.  Very  great  fluctuations  in  rainfall  occur  in  successive 
years,  as  shown  in  Fig.  252,  which  likewise  strongly  indicates 
that  there  are  periods  of  great  or  small  rainfall  of  ten  or  fifteen 
years'  duration.  It  by  no  means  follows,  however,  that  the  years 
of  greatest  rainfall  are  the  years  of  greatest  floods,  but  rather 
<he  contrvy. 
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CHAPTER  XXIV. 

THE  IMPROVEMENT   OF   OLD   LINES. 

1056.  It  stiould  follow  from  what  we  have  already  seen  in 
respect  to  the  errors  which  may  be  committed  in  the  laying  out 
of  new  lines,  that  many  existing  lines,  built  in  haste  and  without 
adequate  study  of  conditions  of  greatest  economy,  should  be 
capable  of  material  improvement  at  a  cost  far  within  the  added 
value  to  the  property.  That  this  is  so  is  a  matter  of  common 
observation  and  belief,  and  many  lines  are  already  acting  upon 
it  to  their  great  advantage.  Undoubtedly  the  number  of  such 
lines  will  continue  to  increase,  influenced  by  the  sharp  spur  of 
necessity  if  nothing  else,  and  it  is  probable  that  this  would  be 
more  generally  done  if  it  were  fully  realized  what  great  improve- 
ments may,  in  cases,  be  effected  at  very  moderate  cost,  and  how 
readily  the  possibilities  in  that  direction  may  be  determined 
without  elaborate  and  costly  surveys. 

The  subject  is  one  which  usually  requires  careful  study,  not 
«o  much  for  determining  whether  or  not  improvements  can  ad- 
vantageously be  entered  on,  which  is  often  too  clear  for  doubt, 
as  for  determining  precisely  how  and  where  the  most  improve- 
ment can  be  effected  for  the  least  money,  so  as  to  avoid  the 
danger  that,  if  the  improvements  are  entered  on,  the  expenditure 
will  not  be  given  the  right  direction,  and  so  accomplish  a  part 
only  of  what  might  have  been  accomplished,  or,  on  the  other 
hand,  will  include  much  that  was  not  essential  and  so  not  return 
interest  on  the  capital  invested. 

1057.  In  attempting  to  improve  an  old  line,  as  compared  with 
a  line  which  is  still  on  paper  only,  we  are  at  once  better  and 
worse  off.  On  the  one  hand,  we  have  a  positive  knowledge  of 
Its  earnings,  expenses,  and  traffic,  and  far  more  definite  premises 
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for  estimating  the  possibility  and  value  of  any  change  therein. 
We  know  or  may  know  precisely  how  much  locomotives  do  and 
can  do  on  the  line,  how  much  they  are  now  assisted  by  momen- 
tum in  passing  over  their  heavy  grades,  and  where  they  are 
most  taxed.  Above  all,  perhaps,  we  have  time  to  fully  consider 
and  investigate  all  the  conditions.  Usually,  moreover,  tliere  are 
certain  members  of  the  regular  staff  who  can  devote  a  moderate 
amount  of  time  to  investigations  and  minor  surveys  without 
serious  interference  with  their  regular  duties. 

1058.  On  the  other  hand,  we  have  the  disadvantage  that  any 
changes  of  line  or  grade,  or  of  positions  of  stations  or  water- 
tanks,  etc.,  etc.,  involve  the  throwing  away  of  a  certain  amount 
of  work  already  done,  instead  of  the  mere  addition  of  a  new  red 
line  to  the  maps  and  a  new  line  of  stakes  on  the  ground.  For 
this  reason,  a  change  which  might  have  been  in  every  way  ex- 
pedient in  the  beginning  may  not  be  expedient  when  loaded 
with  the  cost  of  two  lines  instead  of  one.  We  have,  moreover, 
the  disadvantage  that  the  value  of  property  and  number  of  build- 
ings are  liable  to  have  greatly  increased,  often  to  a  prohibitory 
limit,  especially  near  stations  and  large  towns,  where  changes 
are  most  likely  to  prove  expedient.  Moreover,  in  cases  of  con- 
siderable changes,  involving  the  abandonment  of  certain  sec- 
tions of  line  or  even  the  moving  of  minor  stations  or  sidings, 
legal  difficulties  may  arise,  with  expenses  of  unknown  magni- 
tude resulting,  perhaps,  from  the  mere  whim  of  a  jury,  and  re- 
quiring the  maintenance  and  operation  at  heavy  cost  of  work- 
intended  to  be  abandoned.  It  has  been  successfully  disputed  in 
some  instances,  at  least  for  a  time,  whether  a  corporation  has 
the  right  in  law  to  abandon  sections  of  unprofitable  lines  to  the 
detriment  of  vested  interests  without  payment  of  heavy  damages 
as  compensation  for  contingent  as  well  as  actual  injury.  On 
the  other  hand,  instances  have  repeatedly  arisen  where  the  right 
of  such  abandonment  has  been  successfully  asserted  and  main- 
tained. Much  depends,  no  doubt,  both  on  the  importance  of 
the  case  and  the  rigor  of  the  opposition,  but  in  general  it  seems 
reasonable  to  expect  that  moderate  changes  for  which  necessity 
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or  good  reason  can  be  shown  will  not  be  accompanied  by  a  re- 
fusal of  legal  authority  to  make  them,  or  by  more  than  reason- 
able and  actual  damages.  It  constitutes  an  element  to  be  always 
remembered  and  weighed,  but  not  to  be  exaggerated  without 
weighing  it,  as  there  is  some  danger  that  it  may  be. 

1059*  The  disadvantage  of  having  to  build  a  line  twice  over  is 
one  which,  while  undoubted,  is  liable  to  affect  the  imagination 
far  more  than  its  real  importance  warrants.  The  constant  loss 
from  operating  a  bad  line,  on  the  other  hand,  being  so  gradual 
and  continuous  that  it  does  not  aSect  the  imagination  at  all,  the 
two  causes  may  unite  to  indispose  responsible  officers  to  think 
of  entering  upon  a  policy  in  which  the  outlay  is  certain  and 
seems  larger  than  it  is,  while  the  gain  is  problematical,  and  even 
its  possibility  does  not  force  itself  upon  the  attention. 

To  construct,  say,  lo  per  cent  of  a  long  line  over  again,  for 
example,  inevitably  impresses  the  imagination  as  very  much  like 
adding  8  or  10  per  cent  to  the  capital  invested;  and  as  the  shin 
is  nearly  sinking  under  the  load  it  carries,  what  may  happen  to 
it  with  that  load  added  ?  The  chances  are,  however  (Table  199 
and  14),  that  it  will  not  really  add  more  than  one  to  three  per 
cent.  On  the  other  hand,  what  can  seem  more  improbable, 
a  priori^  to  a  manager  who  is  only  hauling  25  or  30  cars  per  train, 
than  that  50  or  60  cars  can  be  drawn  over  the  same  road  with- 
out, say,  doubling  or  at  least  increasing  one  third  the  cost  of  the 
line  ?  Yet  this  has  been  repeatedly  accomplished,  and  can  be 
again  accomplished  on  many  thousand  miles  of  road,  at  far  less 
cost. 

1060.  The  defects  which  are  most  conspicuous  in  old  lines 
which  it  is  desired  to  improve  are,  in  general,  these: 

1.  The  passing  by  of  large  towns  or  other  sources  of  traffic 
which  should  have  been  approached  more  nearly.  This  defect, 
although  a  great  one  in  the  laying  out  of  old  lines,  is  ordinarily 
not  one  for  which  alone  it  is  expedient  to  change  the  main  line, 
but  it  is  often  an  element  in  considering  changes  which  are  de- 
sirable for  other  reasons. 

2.  Excessive  curvature;   a  defect  which  forces  itself  with 
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quite  sufficient  force,  as  a  rule,  upon  the  attention  of  all  con- 
cerned, so  that  there  is  some  danger  that  expenditures  may  be 
incurred  in  efforts  to  remedy  this  evil  which  might  better  have 
been  given  some  other  direction.  Nothing  further  will  be  said 
on  this  subject  than  has  been  already  said  in  Chapter  VIII.  on 
curvature;  but  it  is  beyond  question  that  on  important  trunk 
lines  large  expenditures  may  often  be  usefully  devoted  to  this, 
as  to  almost  any  other  improvement. 

3.  Improvements  in  gradients,  which  are  generally  at  once 
the  cheapest  and  the  most  important  to  effect,  and  to  which  this 
chapter  will  hereafter  be  devoted. 

1061.  The  defects  in  gradients,  of  a  remediable  character, 
which  are  most  likely  to  exist  in  old  lines,  are  as  follows: 

1.  Stations  on  heavy  grades,  including  as  heavy  grades 
not  only  those  which  appear  heavy  on  the  profile,  but  those 
which  are  sufficient  to  prevent  starting  a  full  train,  although 
easily  enough  passed  over  by  trains  under  normal  headway. 
The  number  of  lines  is  great  on  which  several  limiting  stations 
of  this  kind  exist  on  a  single  division,  so  that,  as  the  trainmen 
put  it,  "  it  is  harder  to  start  the  trains  than  to  pull  them  up  the 
grade."  Very  frequently  these  bad  grades  at  stations  are  the 
only  obstacles  to  a  considerable  increase  of  train-load. 

2.  Grade-crossings  of  other  railroads,  which  have  often  been 
added  in  great  number  since  the  original  opening  of  the  line 
and  seriously  modified  the  handling  of  trains,  especially  in  the 
West. 

3.  Needless  undulations  of  grade,  avoidable  by  slight  de- 
tours, and  originally  introduced  only  because  the  importance  of 
low  grades  in  comparison  with  a  short  line  or  cheap  construc- 
tion was  underestimated. 

4.  Failure  to  use  pushers,  or  assistant  engines:  in  some 
cases  from  mere  oversight,  but  more  generally  because  the  line 
is  ill-suited  for  their  use  without  modifications  elsewhere.  It  is 
unfortunately  true  that  in  the  original  location  of  most  Ameri- 
can railways  this  possibility  has  been  little  considered;  partly 
because  the  amount  of  future  traffic  was  not  foreseen;  partly 
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because  the  grades  seemed  too  low  to  make  the  possibility  worth 
considering  (it  being  only  in  recent  years  thit  the  use  cf  pushers 
on  low  grades,  to  handle  very  heavy  trains,  has  become  common), 
and  partly,  in  some  instances,  from  mere  lack  of  thought. 

1062.  On  very  many  lines  it  has  happened  that  there  was 
some  one  short  stretch  on  a  division  where  a  50  or  60  ft.  per  mile 
grade  was  unavoidable.  Grades  approaching  this  limit  were  then 
used  on  other  parts  of  the  line  which  were  easily  avoidable,  and 
can  easily  be  taken  out,  from  an  idea  (correct  enough  if  the  use 
of  pushers  is  not  considered)  that  they  were  of  no  importance  if 
not  exceeding  the  maximum. 

Consequently,  when  the  line  was  opened,  trains  had  to  be 
quite  short.  Stations  were  laid  out  or  have  been  added  from 
time  to  time,  without  reference  to  the  use  of  any  other  than  the 
short  trains  then  handled,  and  new  roads  have  from  time  to  time 
put  in  grade-crossings,  at  which  all  trains  were  compelled  to 
stop,  with  similar  indifference  to  consequences,  provided  the  new 
stop  did  not  require  a  still  shorter  train  than  was  then  handled. 

1063.  Thus  it  may  have  come  about,  in  the  course  of  years, 
that  there  will  be  a  dozen  or  twenty  points  on  the  division  where 
the  demand  upon  the  power  of  the  locomotive  is  almost  as  great 
as,  and  frequently  greater  than,  the  resistance  on  the  maximum 
grade,  so  that  no  advantage,  or  very  little  advantage,  would  be 
gained  by  the  use  of  pushers  anywhere,  and  the  character  of  the 
line  seems  fixed,  without  entire  reconstruction.  Yet  the  whole 
may  be  often  remedied  by  some  among  the  following  simple 
ways,  at  very  moderate  aggregate  cost: 

I.  The  point  or  points  offering  most  original  difficulties  and 
having,  probably,  the  heaviest  work  and  grades  (say  60  feet)  may 
be  in  some  cases  avoided  altogether  by  a  detour  of  a  few  miles, 
but  in  general  can  more  advantageously  be  operated  as  it  stands 
with  a  pusher,  thus  about  doubling  the  possible  train  over  it. 

1064.  2.  The  points  of  next  heaviest  grades — there  may  be  six 
or  eight  of  them,  having  grades  of  30,  40,  and  50  to  60  feet  per 
mile — will  in  some  instances  be  so  short  that  they  are  now,  or 
can  well   be,  operated  as  momentum  grades,  with  or  without 
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some  slight  modification.  The  feasibility  of  this  can  be  deter- 
mined simply  and  easily  in  the  manner  explained  in  par.  408.  la 
other  (and  frequent)  cases  short  sections  of  new  grading  will  be 
required,  to  wliich  the  track  complete  can  be  removed.  In  some 
cases  the  regrading  of  considerable  sections  will  be  necessary, 
enabling  the  line  perhaps  to  strike  some  new  town  by  a  detour, 
but  endangering  legal  complications  for  damages  unless  both 
lines  are  maintained.  Very  frequently,  however,  such  double 
construction  may  give  all  the  advantage  of  a  double  track,  for  a 
certain  distance,  since  the  objectionable  gradients  may  be  op- 
posed to  trains  going  one  way  only, 

1065,  3.  The  disadvantageous  effects  of  grade-crossings  may 
now,  happily,  be  immediately  removed  in  all  cases  by  taking  ad- 
vantage of  the  laws  already  existing  in  some  States  (see  next  chap- 
ter), and  to  be  easily  obtained  by  effort  where  they  do  not  exist, 
permitting  such  crossings  to  be  operated  by  interlocking  signals 
without  requiring  trains  to  stop  at  them  regularly.  It  is  now 
universally  admitted  by  intelligent  and  well-informed  men,  that 
this  is  a  much  safer  and  cheaper  safeguard  than  the  stopping  of 
trains.  Exceptional  crossings  no  doubt  exist  where  (as  some 
trains  must  stop  when  another  happens  to  be  passing)  this  rem- 
edy would  not  be  a  perfect  one,  and  an  overhead  crossing  prefer- 
able, especially  to  effect  at  the  same  time  an  improvement  of 
grade,  but  in  general  dispensing  with  a  stop  by  interlocking 
would  be  all  that  was  practically  necessary.  The  expense  of  do- 
ing so  is  considered  more  fully  in  the  next  chapter. 

1066.  4.  The  unfavorable  gradients  at  stations — very  often  the 
chief  evil  to  be  cured,  although  none  but  the  trainmen  may  fully 
realize  the  fact— can  be  remedied  by  one  or  the  other  of  numer- 
ous ways,  as  follows: 

(<i)  By  moving  the  station  or  the  freight  tracks  only  a  little 
ahead  or  back,  so  as  to  reach  a  more  favorable  point;  if  neces- 
sary, at  important  stations,  by  completely  separating  the  freight 
and  passenger  yard  and  station,  and  incurring  some  extra  ex* 
pense  for  extra  operators,  switchmen,  etc. 

{b)  By  modifying  the  gradients  of  the  station,  or  of  one  or 
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two  tracks  thereat  in  the  manner  indicated  in  Fig.  254,  viz.,  rais- 
ing the  track  a,  at  the  lower  end  of  the  yard,  so  as  to  give  a  lower 
:grade  for  starting  trains,  at  the  expense  of  a  somewhat  higher 
.grade  for  stopping  them,  the  latter  having  no  other  disadvan- 
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tageous  effect  than  to  check  the  speed  of  a  passing  train,  acting 
in  place  of  a  brake,  to  some  extent,  if  the  train  is  to  stop. 

(c)  By  stationing  a  switchman  to  open  certain  switches,  and 
thus  saving  the  necessity  of  a  train  stopping  at  an  unfavorable 
point  to  open  or  shut  them.  On  large  roads  and  at  large  sta- 
tions this  is  not  a  difficulty,  but  at  other  points  it  is  one  which 
must  be  fully  borne  in  mind. 

1067.  {d)  By  breaking  through,  if  necessary,  general  rules  as 
to  which  trains  shall  take  the  side  track,  and  even  (in  effect  if  not 
in  form)  which  trains  shall  have  the  right  of  way.  The  latter,  of 
course,  cannot  safely  be  done  in  form^  but  the  desired  end  can 
be  accomplished  by  taking  care  in  despatching,  to  have  the  lightly 
loaded  trains,  or  those  which  the  grades  favor,  held  for  those 
which  cannot  well  stop  at  certain  stations  or  only  with  difficulty. 
A  general  rule  on  this  subject  is  commonly  established  and  put 
in  force  over  all  divisions  of  large  roads — as  for  instance  that  east- 
bound  trains  have  right  of  way  over  west-bound,  which  latter, . 
consequently,  are  by  custom  always  obliged  to  take  the  side 
track  at  all  stations,  and  by  custom  of  the  despatchers  are  com- 
monly held  so  as  to  favor  the  east-bound  trains.  But  while  such, 
a  rule  may  work  well  enough  on  most  divisions,  it  may  work 
very  unfavorably  in  others. 

1068.  For  example,  on  the  New  York,  Pennsylvania  &  Ohio 
Railroad,  the  general  rule  that  east-bound  trains  had  the  right 
of  way,  which  was  well  enough  for  the  remainder  of  the  road,  had 
(and  probably  still  has)  the  effect  on  the  Mahoning  Division  to 
•compel  the  heaviest-loaded  .trains  to  stop  and  take  the  side  tracks 
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on  a  curve,  when  half  up  a  long  maximum  grade,  to  let  trains 
always  more  lightly  loaded  pass  down  hill  at  full  speed  past  them. 

Such  cases  are  not  infrequent,  and  come  to  be  looked  upon  as 
matters  of  course;  but  it  is  needless  to  say  that  they  can,  when 
occasion  arises  to  make  it  expedient,  be  modified  if  necessary  (i) 
by  reversing  on  one  division  the  usual  rule  as  to  which  trains  liave 
right  of  way  ;  (2)  by  giving,  at  some  given  station  or  statiuus, 
trains  going  in  one  direction  the  right  to  hold  the  main  track  and 
require  an  opposing  train  to  take  side  track,  regardless  of  which 
has  right  of  way;  (3)  by  favoring  trains  in  dispatchers' orders,  as 
before  suggested. 

Thus,  in  one  way  or  another,  it  may  generally  be  effected 
that  trains  passing  in  one  direction  past  some  one  station  on  a 
division,  at  least,  with  unfavorable  grades  which  cannot  other- 
wise be  remedied,  shall  not  be  compelled  to  stop  at  it. 

1069.  (^)  At  large  stations,  where  there  is  most  likely  to  be  diffi- 
culty or  great  expense  in  adopting  any  of  the  preceding  meth- 
ods, a  switch-engine  which  it  is  found  necessary  to  keep  at  the 
station,  but  which  is  not  kept  very  busy,  may  be  utilized  to  help 
trains  through  the  yard,  and  perhaps  also  over  some  unfavor- 
able grade-crossing,  which  is  particularly  likely  to  come  near 
to  such  a  station.  If  the  traffic  of  the  line  be  very  heavy  this 
may  not  be  possible;  but  in  that  case,  as  a  last  resort,  an  engine 
may  be  stationed  at  the  yard  for  the  sole  purpose  of  helping 
trains  through  it.  By  modifying  the  position  of  the  tele- 
graph office  it  may  in  general  be  arranged  that  the  use  of  such 
an  engine  shall  cause  no  extra  stoppage  of  the  train.  In  fact,  on 
many  lines  of  heavy  traffic,  as  for  instance  the  Hudson  River 
Division  of  the  New  York  Central  Railroad,  pusher  engines  are 
used  to  help  trains  over  short  grades  without  stopping  trains  at 
all,  the  pushers  coming  up  behind  the  train  as  it  passes  a  switch, 
running  two  or  three  milles,  and  returning  on  the  same  track,, 
protected  by  a  flag. 

1070.  The  best  method  of  determining  how  much  can  be  ef- 
fected in  these  various  ways  is  by  observations  of  the  variations 
of  velocity  in  the  handling  of  heavy  trains  on  the  present  line  in 
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a  manner  shortly  to  be  described.  In  this  way  we  eliminate  the 
necessity  of  considering  and  allowing  for  a  long  list  of  doubtful 
elements — which  throw  a  haze  of  uncertainty  over  any  computa- 
tion in  which  they  must  be  separately  estimated  or  guessed  at — 
by  simply  determining  by  direct  observation  the  resultant^  so  to 
speak,  or  net  effect  of  them  all.  For  lack  of  definite  knowledge 
on  a  number  of  variable  elements,  it  is  difficult,  if  not  impossible, 
either  to  compute  or  to  observe,  separately,  either  the  power  of 
the  engine  or  the  whole  resistance  of  the  train,  but  we  can  d<:- 
termine,  very  accurately  and  simply,  the  relation  which  the  one 
bears  to  the  other — which  is  all  that  really  concerns  us — in  this 
way : 

I.  When  the  engine  at  any  given  point  on  the  open  road 
LOSES  SPEED,  it  is  proof  that  working  with  the  given  steam-pres- 
sure and  point  of  cut-off  it  is  overloaded,  and  the  amount  of 
velocity  lost  can  be  made  a  measure  of  how  much  it  is  over- 
loaded (par.  400  €t  ai,). 

II.  Conversely,  if  the  engine  gain  spteD  at  any  point  on  the 
open  road,  under  given  conditions  of  steam -pressure  and  cut-off, 
it  is  a  proof  that  it  is  underloaded,  and  the  observed  variations 
of  velocity  can  be  made  to  accurately  indicate  how  much. 

III.  If  an  engine  acquires  speed  in  starting  very  quickly, 
under  given  conditions,  without  slipping  the  wheels  or  using 
sand,  etc.;  or,  on  the  contrary, 

IV.  If  the  engine  start  very  slowly,  or  not  at  all,  without 
sh'pping  the  wheels  or  using  sand,  or  both — the  observed  facts 
may  be  made  a  measure  for  accurately  determining  what  train  it 
could  start  under  similar  conditions  with  fair  working  efficiency. 

1071.  By  velocity  observations  of  the  nature  above  indicated 
under  varying  conditions  of  wind,  weather,  temperature,  long  and 
short  trains,  loaded  and  empty  cars,  etc.,  etc.  (all  of  which  can 
be  observed  on  trains  by  simply  waiting  for  suitable  opportuni- 
ties without  affecting  or  interfering  with  normal  operating  prac- 
tices), we  have  a  positive  basis  for  determining  from  what  is 
done  under  those  conditions  whether  or  not  the  comparative 
ratio  of  power  to  resistance  on  various  parts  of  the  line  is  seri- 
ously imperfect. 


As  respects  the  engine. . . 
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In  other  words,  we  can,  by  the  simple  observations  suggested 
and  to  be  described,  construct  a  virtual  profile  of  the  road 
under  all  extremes  of  external  conditions.  We  can  then  com- 
pare these  virtual  profiles  and  determine  whether  or  not  a  given 
set  of  improvements  which  produce  a  desired  uniformity  of  re- 
sistance under  one  set  of  conditions,  as  fair  summer  weather  and 
heavy-loaded  trains,  will  have  as  great  comparative  value  in 
stormy  winter  weather  with  long  trains  of  empty  cars. 

Positive  determinations  of  any  one  of  the  following  doubtful 
elements  we  save  the  need  of  altogether : 

The  ratio  and  amount  of  adhesion. 

The  cylinder-power. 

The  steam-power. 

The  head  resistance. 

The  roll inp^- friction  and  friction  of  machinery. 

The  gain  from  using  sand, 
f  The  rolling-friction. 

As  respects  the  cars \  The  wind  resistance. 

[  The  effect  of  number  and  load  of  cars. 

(The  effect  of  temperature,  state  of  rail. 
The  extent  to  which  momentum  may  be  re- 
lied upon  to  help  trains  over  short  heavy 
grades. 

1072.  To  accomplish  these  ends  the  system  of  observation 
should  in  detail  be  as  follows : 

The  only  apparatus  or  previous  preparation  necessary  is  a  series  of 
disunce-stakes  along. the  line,  a  stop-watch,  and  a  note-book,  with  an 
observer  on  the  engine  (at  times),  also  provided  with  a  note-book. 

The  stakes  are  set  at  various  governing  points  on  the  line  where 
speed  observations  are  desirable.  They  should  be  of  a  size  and  color  to 
be  easily  visible,  and  should  be  set  throughout  the  road  at  some  fixed 
and  uniform  distance  apart.  Boards  fastened  to  the  fence  may  be  more 
convenient  than  stakes.  It  is  unimportant  to  place  them  with  ref- 
erence to  mile-posts,  but  they  should  be  set  at  top  and  bottom  of  every 
doubtful  grade,  and  at  the  up-grade  starting-point  at  every  station  and 
stopping-place  which  either  is  or  may  become  in  any  way  a  difficult 
point,  requiring  consideration.  It  can  do  no  harm  to  place  them  at  all 
stations,  as  comparisons  may  be  instructive. 

A  train  moving  at  lo  miles  per  hour  passes  over  14.67  feet  per 
second.    As  our  time  observations  must  be  in  seconds,  it  will  be  more 


CHAP,  XXIV,--IMPROVEMENT  OF  OLD  LINES. 


795 


convenient  to  set  these  stakes  at  some  multiple  of  14.67  feet  apart,  thus 
making  all  velocity  records  throughout  readily  convertible  into  miles 
per  hour  from  speed  notes  in  seconds.  A  suitable  distance  is  14.667  x  20 
or  293.33  ^cc^*  ^^  sc^  ^^  ^h^^  distance  a  train  which  passes  over  the 
distance  between  any  two  stakes  in 

20  seconds  is  moving  at  10   miles  per  hour. 
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In  other  words,  reciprocal  of  A  seconds  X  200  =  veL  tn  miles  per  hour 
between  the  two  stakes ;  a  very  simple  computation  from  a  table  01  re- 
ciprocals which  the  following  Table  201  will  save  the  need  of. 


Table  201. 

Speed  in  Miles  Per  Hour  corresponding  to  the  Time  in  Seconds  in 
PASSING  over  a  Distance  of  293^  Feet. 


Seconds. 

Speed. 

Seconds. 

Speed. 

Seconds. 

Speed. 

Seconds. 

Speed. 

3 

66.7 

6i 

32.0 

9i 

21. 1 

17 

11.76 

3i 

61.6 

6i 

30.8 

9* 

20.5 

18 

II. II 

3i 

57.1 

6* 

29,6 

10 

20.0 

19 

10.53 

3* 

53-3 

7 

28.6 

loi 

19.0 

20 

10.00 

4 

50.0 

7i 

27.6 

II 

18.2 

22 

9.09 

4i 

47.1 

7i 

26.7 

iii 

17.4 

24 

•   8.33 

4i 

44.4 

7* 

25.8 

12 

16.7 

26 

7.69 

4* 

42.1 

8 

25.0 

I2i 

16.0 

28 

714 

5 

40.0 

8i 

24.2 

13 

15.4 

30 

6.67 

5i 

38.1 

8i 

23.5 

I3i 

14.8 

35 

5.71 

5i 

36.4 

8* 

22.9 

14 

14.3 

40 

5.00 

5* 

348 

9 

22.2 

15 

13.3 

50 

4.00 

6 

33.3 

9i 

21.6 

16 

12.5 

60 

3.33 

The  disposal  of  the  stakes  at  stations,  where  speed  is  slow, 
may  be  advantageously  modified  by  putting  in  half-stations,  so 
that  they  are  only  146.67  feet  apart,  thus  giving  more  accuracy 
to  the  observations ;  but  this  is  unessential,  and  does  not  modify 
the  principle. 


796 


CHAP.  XXIV.—IMPROVEMElfT  OF  OLD  LINES. 


B 

•Ql©- 

1073i  Stop-watches  suitable  for  this  purpose  may  be  bought  of  any  dealer 
for  $7  to  $io  each.  They  read  to  quarter  or  fifths  of  seconds,  being  stopped 
and  the  hands  fixed  at  any  instant  by  the  movement  of  a  little  button.  Pres- 
sure on  another  button,  B,  Fig.  255,  restores  the 
hand  to  zero,  ready  for  another  start.  They  are 
generally  durable  and  reliable. 

Two  stop-watches  may  advantageously  be  pro- 
cured and  mounted  together  on  a  board,  the  starting 
buttons  being  connected  to  a  single  lever,  as  shown 
in  Fig.  255.  in  such  manner  that  a  single  motion  of 
the  lever  will  start  one  watch  and  stop  the  other 
simultaneously.  This  will  throw  the  buttons  for 
turning  the  hand  to  o  on  the  outside,  so  that  they 
can  be  readily  used  without  danger  of  mistaking  one 
Pig.  9s$,  for  the  other.     It  is  not,  however,  essential  that  in 

caking  a  series  of  say  five  or  six  observations  we  should  return  the  hand  to  zero 
each  time.  We  may  simply  start  one  watch  and  stop  the  other  at  each  sution 
and  note  the  actual  readings,  as  below  noted.  The  attachment  of  the  lever 
should  be  so  devised  that  there  is  a  single  point  in  a  central  position  of  the 
lever  where  neither  watch  will  be  started,  which  is  a  simple  matter  to  do.  A 
single  "split-second"  watch  will  answer  the  same  purpose,  but  is  more  expen- 
sive. 

Some  brass  clips,  C,  for  inserting  a  memorandum  slip  near  to  the  watches 
may  advantageously  be  placed  upon  the  board  to  which  they  are  attached,  and 
brackets  or  angle-plates  may  well  be  provided  for  readily  screwing  the  whole 
firmly  to  the  side  of  the  car.  It  is  convenient,  although  not  essential,  to  have 
an  observer  to  watch  and  call  off  the  instant  of  passing  each  suke,  so  that  the 
attention  need  not  be  distracted  from  accurately  taking  the  time  observations. 
A  little  stand  or  hook  to  carry  an  ordinary  watch  for  time  records  may  well  be 
added. 

1074.  The  records  of  a  series  of  six  or  eight  successive  observations 
at  any  desired  point  may  then  be  jotted  down  on  the  memcrandum  pad. 
to  be  worked  up  later,  or  on  the  spot,  since  they  are  likely  to  be  needed 
at  infrequent  intervals  only.  It  answers  every  useful  purpose  of  a  dyna- 
mometer record,  for  the  fluctuations  of  speed  are  such  a  record. 

In  starting  out  from  a  station  the  intervals  of  time  will  be  consider- 
able, even  when  taking  half-stations  of  146.67  feet  each,  and  there  is  no 
difficulty  under  any  circumstances  in  taking  readings  with  all  essential 
accuracy. 

1075.  The  simple  preliminary  preparations  required  having  been 
made.. the  method  of  conducting  the  observations  of  the  actual  working 
of  trains  should  be  as  follows : 
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Before  beginning  the  more  careful  and  accurate  work  a  series  of  com* 
paratively  rude  observations  may  well  be  made  in  which  exactitude  is 
not  desired  or  attempted,  solely  for  the  purpose  of  observing  the  varia- 
tions of  velocity  in  the  ordinary  routine  of  service,  and  to  learn  what  to 
expect  and  where  to  observe  most  carefully.  No  observer  on  the  engine 
is  needed  for  this  purpose,  and  it  is  as  well,  or  perhaps  better,  that  the 
trainmen  should  know  nothing  of  the  particular  purpose  in  view. 

For  the  more  formal  and  careful  observations  an  observer  on  the 
engine  is  necessary ;  and  it  is  desirable  that  the  train  should,  in  several 
instances  at  least,  be  run  on  an  accelerated  schedule,  and  that  the  engine- 
man  should  have  full  liberty,  and  indeed  express  instructions,  to  get  over 
the  ground  (and  especially  to  pull  out  from  stations)  as  rapidly  as  is  con- 
sistent with  due  caution  and  safety ;  in  other  words,  to  see  how  quickly 
he  can  run  over  the  division,  remembering  always  that  the  cylinder 
tractive  power  of  locomotive  is  very  different  at  high  speed  and  low 
speed  (par.  557  etseg.). 

1076i  The  duty  of  the  observer  on  the  engine  is  to  take  notes  from 
point  to  point  of  the  following  details;  not  for  the  purpose  of  making 
any  absolute  estimates  or  computations,  but  simply  to  have  a  full  record 
of  the  work  of  the  engine : 

(i)  The  steam-pressure^  by  record  of  fluctuations  of  the  steam-gauge. 
It  depends  largely  on  the  skill  of  the  fireman ;  how  much,  can  only  be 
determined  by  trial  of  different  men,  or  by  their  record,  if  on  a  road 
which  has  a  fuel  premium. 

(2)  The  point  of  cut-off ,  or  "  notch." 

(3)  The  slipping  of  wheels  and  the  use  of  sand.  The  record  as  to  the 
last  depends  very  largely  (par.  501)  upon  the  skill — and  even  in  some 
cases  on  the  good-will— of  the  engineman.  It  should  be  remembered 
that  he  can,  if  he  chooses,  slip  the  wheels  almost  anywhere,  and  he  will 
slip  them,  whether  he  wishes  to  or  not,  if  he  have  not  the  requisite  skill, 
or  is  not  disposed  to  be  careful.  Starting  is  ordinarily  effected  by  set- 
ting the  valves  in  full  gear  ahead  and  regulating  the  admission  of  steam 
by  the  throttle.  If  a  full  pressure  of  steam  be  admitted  too  suadenly, 
slipping  of  the  wheels  is  certain  to  ensue,  even  if  the  engine  be  hauling 
no  train  whatever. 

1077.  Too  much  importance  must  not  be  attached  to  such  slipping, 
therefore,  since  it  is  more  or  less  a  regular  incident  to  handling  heavy 
trains  by  locomotives,  which  cannot  be  wholly  avoided  without  cutting 
down  trains  to  an  uneconomical  point,  nor  perhaps  even  by  doing  so,  as  is 
witnessed  by  the  slipping  which  goes  on  constantly  in  yard  work,  result- 
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ing  not  from  the  excessive  load,  but  from  too  great  haste  to  get  the  load 
under  way. 

1078.  The  duty  of  the  observer  on  the  caboose  (or  at  any  other  con- 
venient point  on  the  train)  is  confined  to  taking  the  time  records.  He 
should  know  the  points  at  which  they  are  to  be  taken  very  thoroughly. 
He  should  also*  before  starting  out  on  the  trip  or  after  completing^  it, 
note  the  following  details : 

Number  and  class  of  engine  and  name  of  engineman  and  fireman. 

Number  and  gross  weight  of  loaded  and  empty  cars,  and  whether  box 
or  flat  cars,  and  how  many  ends  of  box  cars  are  left  exposed  in  the  train* 
by  being  preceded  by  flat  cars,  to  cause  extra  air  resistance. 

Temperature^  condition  of  rail,  and  direction  and  velocity  of  the  wind. 
The  latter  may  well  be  determined  by  an  anemometer  and  wind-vane  on 
the  caboose,  which  will  give  directly,  what  is  really  required,  the  resultant 
in  magnitude  and  direction  of  the  wind  caused  by  the  motion  of  the  train. 
and  that  otherwise  existing.  With  a  head  wind  the  resultant  will  lie  in  the 
direction  of  the  train  and  have  a  velocity  equal  to  the  two  combined ; 
with  a  rear  wind,  it  will  have  a  velocity  equal  to  the  difference  of  the 
two,  which  may  be  zero ;  with  a  side  wind  equal  in  velocity  to  the  speed 
of  the  train  the  resultant  will  lie  at  an  angle  of  45''  therewith,  and  have 
a  velocity  1.414  times  greater,  etc.  It  is  not  really  essentia]  that  very 
accurate  wind  observations  should  be  made,  since  we  are  not  after  abso- 
lute but  comparative  results,  and  it  is  easily  estimated  whether  a  storm 
or  wind  is  or  is  not  about  as  unfavorable  as  is  often  encountered. 

1079.  The  records  having  been  taken,  the  velocities  at  various  points 
are  taken  from  Table  201  and  the  vertical  "  head  "  in  feet  corresponding 
to  that  velocity  taken  from  Table  1 18,  in  the  manner  which  has  been  dis- 
cussed in  par.  397  et  seq,  on  virtual  profiles,  which  we  are  now  ready  to 
construct,  preparatory  to  entering  upon  the  interpretation  of  the  oteer- 
vations  taken.    In  these  latter  steps  lie  the  delicate  parts  of  the  work. 

CONSTRUCTION    OF    THE   VIRTUAL    PROFILE; 

1080<  Taking  an  actual  profile  (which  need  not  necessarily 
cover  the  whole  line,  but  may  show  only  the  important  points; 
a  common  profile  to  working  scales  is  the  best),  lay  off  at  each 
point  where  time  records  have  been  taken  the  vertical  height  in 
feet  corresponding  to  the  velocity  which  the  train  had  at  that 
point.  By  an  assumption  which  is  practically  correct,  the  aver- 
age speed  which  a  train  has  between  any  two  stations  is  its  actual 
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speed  at  a  point  midway  between  them.  The  vertical  heights 
should  therefore  be  laid  off  at  corresponding  points  on  the 
profile. 

In  this  way  we  obtain  our  virtual  profile,  parts  of  which  may 
be  something  like  the  dotted  line  on  the  following  Fig.  256,  the 
solid  line  being  the  actual  profile. 


Fig.  956. 

1081.  This  virtual  profile,  as  we  have  seen,  is  that  which  alone 
needs  to  be  considered.  It  represents  a  line  over  which,  if  it 
were  actually  constructed,  a  locomotive,  exerting  at  every  point 
the  same  energy  and  overcoming  the  same  frictional  resistances^ 
would  move  at  every  point  without  either  gaining  or  losing 
speed.  On  this  profile  what  appears  to  be  and  what  is  coincide. 
K  the  virtual  profile  shows  a  low  enough  rate  of  grade  we  need 
not  be  disturbed  if  the  actual  profile  below  it  shows  a  consider- 
ably  higher  grade.  On  the  other  hand,  if  the  virtual  profile 
shows  a  short  heavy  grade  in  pulling  out  from  a  station,  which 
cannot  be  reduced  by  taking  more  time  in  starting  trains,  its 
disadvantage  is  no  whit  less  because  it  is  short  or  because  the 
actual  grade  below  it  is  almost  a  level. 

The  virtual  profile  will  differ  according  to  the  direction  the 
train  is  running,  as  well  as  more  or  less  with  each  record  taken; 
but  from  all  these  notes  together  a  safe  average  is  supposed  to 
have  been  determined  at  each  point. 

1082.  Studying  how  to  reduce  this  virtual  profile,  we  recog- 
nize three  ways: 

^/W/(and  simplest),  to  vary  the  velocity  by  increasing  ;»■ 
in  the  hollow  of  grades  and  decreasing  it  on  the  summits  and  by 
eliminating  or  taking  longer  time  for  stops.  By  carrying  this 
process  far  enough,  we  may  reduce  the  virtual  profile  of  an  un- 
dulating line  having  very  heavy  grades  to  a  level,  as  we  have 
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seen  (par.  399);  but,  practicaliyy  only  minor  variations  of  this 
kind  are  admissible. 

Secondly  (and  next  simplest),  by  using  pushers. 

Thirdly y  by  reconstruction  or  amendment  of  the  actual 
profile. 

1083i  Let  us  suppose,  as  examples  are  most  readily  followed, 
that  these  observations  have  been  taken  and  the  virtual  profiles 
made  over  a  given  division  with  the  results  at  various  points 
outlined  on  the  following  Figs.  257  to  264. 

Some  long  hard  pull  on  a  1.2  per  cent  grade  (63.36  feet  per 
mile)  shows  that  the  given  engines  can  handle  25  cars,  more  or 
less,  on  this  grade  with  great  ease,  except  in  very  unfavorable 
weather.  Under  fairly  favorable  conditions  the  velocity  gained 
without  overtaxing  the  boiler  capacity  is  such  as  to  indicate  a 
virtual  maximum  grade  of  1.4  per  cent,  or  even  more. 

The  same  is  true  at  a  number  of  minor  points  on  the  same 
division. 

In  pulling  out  at  stations,  by  comparison  of  many  observa- 
tions, it  is  found  under  average  conditions  that  the  virtual  grade 
was  1.3  to  1.5  without  using  sand  (being  somewhat  lower  be- 
cause of  the  greater  journal-friction,  and  lower  because  the  full 
adhesion  was  more  nearly  used  and  there  was  less  air  and  other 
velocity  resistance),  while  when  sand  was  used  the  virtual  grade 
was  raised  to  r.6  or  1.8.  On  the  other  hand,  with  very  unfa- 
vorable weather  and  a  bad  rail,  the  virtual  profile  in  starting  is 
1.2  to  1.4,  even  with  use  of  sand. 

1084.  Under  these  conditions  we  have,  in  the  first  place,  an 
indication  that  the  trains  now  handled  on  the  road  as  it  stands 
are  somewhat  smaller  than  they  might  be — an  indication  which 
is  alone  worth  the  trouble  of  an  investigation  of  this  kind,  and 
can  in  no  other  way  be  so  accurately  determined.  Passing  that 
question,  however,  as  not  now  under  consideration,  we  have  a 
very  positive  indication  that  we  shall  be  safe  in  assuming  that 
by  using  a  pusher  of  equal  power  over  the  worst  grade,  we  shall 
in  effect  reduce  it  to  the  equivalent  for  a  single  engine  of  a 
pusher  grade  of  1.2  per  cent,  wliich  is  (Table  182,  page  593)  0.45 
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per  cent  (23.8  feet  per  mile).  This,  therefore,  is  what  we  should 
try  for  over  the  remainder  of  the  division.  If  we  find  it  easy  of 
accomplishment,  we  may  consider  reducing  it  still  lower  and 
using  a  heavier  pusher  engine,  but  such  course  is  to  be  adopted 
with  caution. 

The  actual  grade  at  stations  on  this  grade  should  not  be 
more  than  0.5  for  at  least  700  ft.,  and  i.o  for  1000  ft.  beyond,  but 
by  use  of  sand  may  be  somewhat  higher  for  short  distances. 


Over  the  remainder  of  the  division  we  are  liable,  at  various 
points,  to  have  cases  like  the  following: 

1085.  A  station  grade  at  A,  Fig.  257,  on  an  actual  grade  of 
0.6,  is  operated  very  easily  now,  the  train,  quickly  getting  under 
way  even  without  the  use 
of  sand.  By  taking  more 
time  for  starting  heavy 
trains  (say  attaining  full 
working  speed  2X  S)  the  Fig.  258,  ^*'^*v^  ^ 

-virtual  grade  might  be  reduced,  perhaps,  to  .75,  but  it  is  neces- 
sary to  reduce  it  to  0.5  at  least,  and  if  possible  to  0.4,  the  actual 
grade  needing  to  be  considerably  less. 

The  neatest  and  most  effectual  method  is  to  remove  the  sta- 
tion at  once  from  A  to  B^  this  alone  having  the  effect  to  favor- 
ably modify  the  virtual  profile  far  more  than  was  desired,  giving 
that  shown  in  Fig.  258.  If  this  be  impossible,  the  next  best 
method  is  to  take  out  the  bad  gradient  in  the  virtual  profile  by 
raising  the  grade  at  A  on  the  actual  profile  to  A\  giving  it  the 
form  shown  in  Fig.  259.  Changes  of  this  kind  are  apt  to  be 
expensive  because  of  their  locality;  but,  on  the  other  hand,  they 
51 
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are  inexpensive  in  that  they  are  seldom  very  long.  Tlie  effect  ir 
to  substitute  (in  the  lower  half  of  the  diagram)  a  broken  actual 
but  good  virtual  profile,  in  place  of  a  good  actual  but  bad  virtual 
profile,  as  in  the  upper  half  of  Fig.  259. 

1086.  A  modification  of  the  same  case  may  be  as  follows:  A 

station  originally  well  situ- 
ated, as  S^  Fig.  260,  but 
which  has  been  complicated 
by  subsequent  additions  of 
grade-crossings  for  other 
lines  Cand  C\  at  which  alL 
trains  have  to  stop  and 
*°"  *^^'  start  again  on  a  grade. 

The  first  and  best  remedy  for  this  evil  is  the  use  of  inter-^ 
locking  signals,  saving  the  necessity  of  a  stop  except  to  let 
another  train  pass;  but  as  that  is  a  contingency  which  may  hap- 
pen not  infrequently,  it  can  never  be  a  perfect,  nor  in  some 
cases  sufficient,  remedy.     The  evil  may  also,  in  cases,  be  reme- 


Fig.  a6o. 


died  by  raising  the  grade  of  the  track  approaching  the  crossings 
as  outlined  at  Cand  C\  provided  the  virtual  grade  of  the  approach 
be  not  increased  thereby  to  an  inadmissible  rate.  The  only 
remaining  course  is  either  to  use  a  yard  engine  as  a  helper  over 
the  crossings  or  to  boldly  lower  the  grade  by  passing  under 
each  road,  and  grading  a  new  road-bed  or  lowering  the  existing 
one,  for  which  room  may  be  so  scant  as  to  require  retaining- 
walls.  This  will  make  the  improvement  a  costly  one,  and  yet 
the  cost  will  probably  be  small  in  proportion  to  the  gain, 
unless  it  is  only  one  among  many  costly  improvements  required 
for  the  desired  end. 

1087.  At  large  towns  it  is  a  very  common  thing  to  find  the 
station  located  at  some  point,  like  S  or  S'y  Fig.  261,  which  wa^ 


Fig.  961. 


CHAP,  XXIV.^OLD  LINES-^VJRTUAL  PROFILE.         803 

originally  fixed  more  with  reference  to  the  convenience  of  the 
town  than  to  the  grades.  This  is  of  course  the  proper  thing  to 
do,  and  a  decrease  of  station 
facilities,  or  a  change  causing 
inconvenience  to  the  patrons  of 
the  line,  will  in  general  be  inex- 
pedient. Such  large  stations, 
moreover,  are  generally  well  provided  with  side  tracks,  so  that 
the  result  is  that  they  are  largely  used  by  train-dispatchers  as 
passing  points. 

The  proper  remedy  in  such  cases  is  to  establish  sidings,  Y  or 
y,  to  serve  as  passing  points  for  through  trains  only,  with  a 
separate  telegraph-office,  leaving  the  local  facilities  undisturbed. 
This  requires  the  services  of  two  operators  to  do  the  work  of  one, 
and  perhaps  one  or  two  other  otherwise  needless  employ6s,  but 
the  wages  of  one  train  crew  for  a  single  trip,  it  should  be  re- 
membered, will  pay  the  wages  of  a  good  operator  for  a  week. 

1088.  The  case  sketched  in  Fig.  261,  moreover,  is  one  of 
those  where  the  whole  difficulty  irt  handling  heavier  trains  may 
be  made  to  vanish  by  a  modification  of  the  system  of  dispatch- 
ing, to  the  effect  that  only  trains  going  down  grade,  or  say  east, 
shall  be  held  at  this  station  and  compelled  to  take  side  track 
(except,  of  course,  in  emergencies),  especially  if  there  be  another 
regular  station  near  to  it,  as  Kor  y,  which  may  be  used  as  a 
passing  point,  by  holding  one  or  the  other  train,  in  case  it  is  im- 
possible for  the  eastward  train  to  reach  S  or  5'  first.  It  is  not 
essential,  although  it  is  convenient,  that  a  dispatcher  should  feel 
dt  liberty  to  hold  any  train,  bound  either  way,  at  any  station,  in 
ihe  regular  routine. of  business,  provided  that  to  do  so  interferes 
with  a  material  addition  to  the  train-load.  It  is  the  rule  and 
not  the  exception,  however,  that  he  can  and  does  do  so. 

1089.  The  decision  as  to  what  course  to  adopt  for  modifica- 
tions of  gradients  on  the  open  road  is  a  much  simpler  matter 
than  at  stations.  The  vital  point  to  be  determined  in  the  begin- 
ning, before  studying  the  details  of  the  various  difficult  points  at 
all,  is  what  rate  of  speed  is  practicable  and  allowable  at  the  foot 
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of  the  grade,  which  largely  depends  on  the  alignment.  The 
modern  tendency  is  very  decidedly  to  permit  of  higher  speed  in 
handling  freight  trains,  and  it  is  essential  to  do  so  at  points  to 
handle  the  maximum  train  on  all  undulating  gradients.  The 
probable  introduction  in  the  near  future  of  freight-train  brakes 
and  more  mechanical  coupling  devices  than  are  now  in  use  will, 
when  accomplished,  greatly  increase  the  admissible  maximum 
of  speed  for  equal  safety;  but  even  as  freight  equipment  stands 
at  present  it  is  probable  that  30  or  35  or  even  40  miles  per  hour, 
for  short  distances  at  special  points  (the  writer  must  not  be 
understood  to  recommend  the  latter  speed),  are  quite  as  safe  as 
50  to  65  miles  per  hourfor  passenger  trains.  It  has  been  tolerably 
well  determined  (par.  664  et  al.^  that  higher  speeds  than  15  miles 
per  hour  are  more  economical  for  freight  trains;  and  the  not  un- 
common feeling  that  any  speed  of  over  15  or  20  miles  per  hour 
verges  on  the  dangerous  is  in  part  a  relic  of  the  old  days  of  iron 
rails,  poor  ballast  and  road-bed,  and  less  solidly  constructed  roll- 
ing-stock. 

1090.  Therefore,  when  required  for  reducing  virtual  gradients 
by  taking  a  "  run  at  them,"  as  part  of  a  general  system  of  im- 
provements, a  speed  of  30  miles  per  hour  (which  takes  31.95  ver- 
tical feet  out  of  the  depth  of  a  hollow;  Table  118)  should  be 
freely  permitted  and  counted  on,  with  fair  alignment;  and  with 
a  tangent  in  the  hollow  of  the  gradients  this  limit  may  in  gen- 
eral be  safely  increased  to  35  miles  (43.49  vertical  feet),  if  that 
speed  seems  essential.  These  speeds  and  even  higher  ones  are 
now  frequently  used  in  handling  freight  trains  on  many  lines. 
Whatever  the  limit  adopted,  however,  it  should  be  determined 
In  advance,  by  reference  to  the  records  obtained  as  already  de- 
scribed, and  especially  with  careful  consideration  as  to  whether 
the  assumed  speed  can  with  certainty  be  counted  on  as  attcunoMe  at 
the  given  point.  Unless  there  be  a  descending  gradient  in  the 
approach  so  as  to  give  the  required  speed  quickly,  the  high  speeds 
mentioned  cannot  be  counted  on  safely. 

1091,  This  preliminary  being  determined  and  the  present  and 
desired  gradients  being  the  same  as  already  assumed,  viz.,  i.s 
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actual  and  0.45  desired,  Figs.  262  to  265  will  serve  as  types  of  all 
the  cases  which  can  arise  on  the  open  road.  In  Fig.  262  let  AB 
be  a  long  i.o  per  cent  grade  with 

curved  alignment  at  B  so  that      ^ 

more  than  30  miles  per  hour  is 
not  deemed  safe  at  that  point, 
but  that  or  even  higher  velocity 
is  easily  attainable.  With  the 
short  trains  heretofore  in  use  the  grade  has  not  been  a  difficult 
one,  so  that  the  virtual  profile  obtained  in  observations  on  trains 
as  now  run  has  been  nearly  parallel  with  the  grade,  the  speed 
being  lower  at  B  and  higher  at  A  than  was  necessary.  It  is  de- 
sired to  determine  to  what  extent  (i.e.,  for  what  length)  such  a 
grade  can  be  operated  as  a  virtual  0.5  gradient. 

1092.  A  certain  speed  at  A^  not  less  than  10  miles  per  hour 
(3.55  vertical  feet),  must  be  assumed,  as  a  margin  for  error, 
whether  there  be  a  station  at  A  or  not  (par.  1095).  Then  31.95  —  3.55 
=  28.4  vertical  feet,  as  the  maximum  through  which  momentum 
can  be  relied  on  to  lift  the  train.  Moreover,  the  actual  grade  i.o 
—  0.5  (assumed  virtual  grade)  =0.5  feet  per  station  as  the  defi* 
ciency  in  power  of  the  locomotive  which  must  be  made  up  by 

28  4 
momentum.    We  have  then  — '—  =  56.8  stations,  or  over  9  mile. 


or  56.8  vertical  feet  of  rise,  as  the  length  of  this  grade  which  it 
is  possible  to  operate  in  this  manner.  If  the  grade  be  longer  or 
shorter  than  this,  the  overplus,  but  the  overplus  only,  must  be 
taken  out  by  new  construction,  either  by  raising  the  grade  at  B 
or  (what  is  better)  lowering  it  at  A.    If  the  grade  were  ten  stations 
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longer,  those  ten  stations,  but  those  only,  must  be  reduced  to 
0.5  actual  grade  in  one  or  the  other  of  the  methods  outlined  in 
Fig.  263.  If  the  change  be  made  at  the  bottom  of  the  hill,  as  at 
B,  we  shall  have  the  disadvantage  that  on  the  whole  of  the  new 
0.5  gradient  a  speed  of  30  miles  per  hour  must  be  maintained  to 
have  the  desired  effect.  As  this  may  be  or  may  seem  objection- 
able, the  modification  may  need  to  be  more  extensive  to  effect 
the  desired  end,  and  should  be,  wherever  possible. 

1093.  The  same  is  true,  in  less  degree,  of  the  change  at  the 
top.  The  train,  under  the  assumptions,  will  not  be  able  to  move 
faster  than  10  miles  per  hour  until  it  has  passed  entirely  over  it. 
Therefore  the  maximum  figures  for  the  gain  by  momentum 
should  be  used  only  for  determining  whether  or  not  any  modification 
of  the  grade  will  be  required.  If  it  is  even  then  found  necessary,  a 
more  liberal  margin  should  at  once  be  adopted,  if  attainable  at 
moderate  increase  of  cost,  as  it  generally  will  be. 

In  fact,  when  some  construction  in  any  case  has  been  once 
found  necessary  it  may  often  be  best  and  almost  as  cheap  to  take 
the  whole  hill  out  at  once  by  a  detour;  perhaps  making  the  new 
and  old  lines  together  serve  as  in  effect  a  double  track. 

1094.  It  is  to  be  remembered  in  considering  what  allowance 
it  is  safe  to  make  for  assistance  by  momentum,  that  in  many 
cases  an  error  in  the  estimate  of  the  possible  gain  from  that 
source  will  have  no  disastrous  consequences,  since  if  it  be  found 
that  the  assumed  speed  was  too  great  to  be  relied  on  it  is  pos- 
sible at  any  time  to  raise  the  grade  three  to  five  feet  in  the  hol- 
low, as  outlined  in  Fig.  264,  and  thus  materially  reduce  the  speed 

required.      To  do  this  is  in 

'Tl     11'    ^-^"-^  most  cases  a  comparatively 

5 — .^^^^^  simple  matter,  since  the  fills 

^^..^'^''''^  need    not  be   very  long    to 

p,Q  ^  raise  the  hollow  between  two 

gradients  by  a  considerable  amount.  If  the  two  gradients  are  i 
per  cent,  the  total  length  of  the  fill  is  only  200  feet  per  foot  of 
lift;  with  0.5  gradients,  400  feet  per  foot  of  lift;  and  with  15 
gradients,  133  feet  per  foot  of  lift,  etc.     To  make  fills  by  train  in 
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-such  locations,  even  if  of  considerable  magnitude,  is  rarely  ex- 
pensive, and  it  can  be  done  at  any  time  when  found  convenient 
and  essential.  Therefore,  when  it  is  seen  that  a  not  excessive 
fill  will,  if  made,  fulfil  all  necessities,  it  is  proper  to  rely  quite 
larjj^eiy  on  momentum  for  the  time  being,  if  by  so  doing  the  fill 
can  be  dispensed  with  for  a  time  at  least,  and  perhaps  forever. 

1095.  On  the  other  hand,  there  is  a  danger  connected  with 
the  study  of  such  virtual  profiles,  which  has  been  alluded  to 
above,  but  which  should  be  still  more  explicitly  pointed  out. 
When  the  question  whether  or  not  we  can  keep  within  a  certain 
virtual  gradient  is  at  stake,  as  in  Fig.  265,  it  is  in  no  case  safe, 
even  when  there  is  a  station  at  r->~>, 

the  top  of  the  hill  at  A,  to  assume  ^^^^^nC/^^=^%--c**^ 

that  we  can  arrive  there  with  no  ^'**'*^<J  *"*>^^ 

velocity,  and    can    consequently  ^"^^v.,^^^   j 

lay  the  virtual  gradient   directly  '  ^ 

on  the  actual.     It  seems  plausi-  .     ^®'  ^^' 

ble  that  we  can  do  this,  as  we  are  certain  that  we  shall  need  no 
velocity  at  A\  but  what  we  are  not  sure  of  is  of  never  falling 
below  the  desired  velocity  at  B,  and  if  we  do,  our  virtual 
gradient  is  at  once  increased.  If  we  assume  a  certain  moderate 
velocity  at  A,  say  10  miles  per  hour  (3.55  vertical  feet),  and  any 
maximum  velocity  deemed  reasonable  at  B^  as  in  cases  where  no 
stop  is  contemplated,  we  are  safe,  because  our  velocity  at  -5  may 
then  fall  quite  a  little  below  that  assumed  without  endangering 
our  arriving  at  A  with  some  velocity,  so  as  to  float  the  train  over 
it;  but  if  we  assume  we  are  to  arrive  at  A  with  no  velocity,  sim- 
ply because  the  train  must  stop  there,  we  are  liable  not  to  reach 
there  at  all.  No  advantage  can  be  assumed,  therefore,  from  the 
fact  of  a  stop  at  the  top  of  the  gradient  more  than  would  exist  if 
there  were  to  be  no  stop  there  at  all.  In  either  case  we  must  be 
sure  of  reaching  the  top,  and  in  neither  case  is  it  important  to  be 
sure  of  more  than  that. 

1096.  The  temptation  may  be  great  to  fall  into  this  plausible 
-error,  when  an  estimate,  perhaps,  must  be  kept  very  close  to  have 
the  work  go  through  at  all,  and  when  there  maybe  an  expensive 
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bridge  at  B,  making  it  difficult  to  lift  up  the  grade  at  that  point; 
but  if  a  reasonable  velocity  at  £  and  some  velocity  at  A  will  not 
suffice,  there  is  nothing  for  it  but  either  to  raise  the  bridge, 
lower  the  station,  increase  the  distance  between  them,  or  g^iveup 
the  desired  virtual  maximum  as  unattainable. 

1097.  By  attacking  the  work  of  improving  old  lines  in  the 
method  here  outlined,  halving  the  more  formidable  and  inevi- 
table grades  at  once  by  using  a  pusher  on  them,  without  spend- 
ing a  dollar  on  them,  and  spending  all  our  money  on  what  were 
before  the  very  easy  grades,  and  hence  are  usually  in  light  work^ 
the  average  train-load  may  be  doubled  at  small  cost  on  thousands 
of  miles  in  this  country  ;  whereas  by  merely  attacking  the  heav* 
iest  grades  which  show  on  the  profile  with  force  and  arms,  so  to 
«peak,  a  great  deal  of  money  must  be  spent,  and  there  will  be 
mparatively  little  to  show  for  it. 
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CHAPTER  XXV. 

GRADE-CROSSINGS   AND   INTERLOCKING. 

1098.  The  multiplication  of  grade-crossings  has  become  a 
great  and  serious  question,  especially  in  the  West.  The  topo- 
graphical conditions  in  the  East  greatly  restrict  the  danger  from 
such  crossings,  as  well  as  their  frequency;  but  throughout  vast 
regions  of  the  West  there  is  absolutely  nothing  to  prevent  a 
railway  being  built  from  anywhere  to  anywhere  in  very  nearly 
an  air-line  by  accepting  "  moderate"  grades  of  40  to  80  ft.  per 
mile.  As  a  consequence,  many  important  lines  have  little  or  no 
assurance  that  crossings  may  not  be  demanded  of  them  sooner 
or  later  on  any  single  mile  of  their  track,  and  it  becomes  of  great 
importance  to  determine  how  strenuously  they  should  oppose 
such  crossings,  what  expense  they  may  and  should  incur  to 
avoid  them,  and  what  can  be  done  to  reduce  their  disadvantages 
to  a  minimum  when  unavoidable. 

The  problem  has  been  greatly  simplified  in  recent  years  by 
the  fact  that  the  disadvantages  of  grade-crossings  may  be  largely 
diminished,  and  sometimes  almost  destroyed,  by  the  use  of  inter- 
locking apparatus,  as  we  have  seen  in  par.  1086  and  elsewhere; 
but  while  there  were  in  1885  some  60  railways  in  the  United 
States  using  interlocking  more  or  less,  the  total  amount  in  use 
was  considerably  less  than  on  the  London  &  Northwestern 
alone. 

1099i  There  are  18  different  sizes  of  standard  signal-cabins  on  the  London 
&  Northwestern  Railway,  which  are  : 

A.  5   levers,    6    X   6  ft.  D.  20  levers,  16  ft.  2i  in.  X  12  ft, 

B.  10      **         9    X    9  ft.-  (and  so  on  to— ) 

C.  15       **        I3i  X  12  fL  T.  180  levers,  96  ft.  6  in.  X  12  ft. 

The  usual  rule  being  that  the  cabins  are  all  12  ft.  wide  and  are  6  in.  long  per 
lever,  plus  about  6^  ft.     There  are  1344  of  these  cabins  on  1753  miles  of  road. 
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i:ontaining  26,500  levers.  The  annual  average  cost  for  maintenance  is  $187,000, 
which,  divided  by  the  number  of  levers  in  use  on  the  line,  comes  to  $7.07  per 
lever.  This  amount  includes  not  only  the  renewal  and  repairs  of  the  locking 
apparatus,  but  that  of  the  signal-cabins,  signals,  and  all  subsidiary  apparatus, 
and  also  the  cost  of  providing  any  new  and  additional  apparatus,  when  under 
$50  The  amount  of  work  to  be  mainuined  has  increased  80  per  cent  since 
the  year  1874,  while  the  cost  of  maintenance  has  only  increased  5^  per  cent. 

In  the  whole  United  States  there  are,  of  all  systems  (1885),  somewhat  less 
than  250  cabins  and  3000  levers,  or  but  about  one  fifth  as  many  cabins  and 
about  one  ninth  as  many  levers  as  are  in  use  on  the  London  &  Northwestern 
alone. 

1100.  In  England  there  are  practically  no  grade-crossings 
of  railways,  and  this  apparatus  is  used  chiefly  for  yards  and 
junctions.  In  America  there  are  a  great  many  grade-crossings, 
even  on  important  lines;  but  the  clumsy  and  costly  precaution 
of  a  full  stop  of  every  train  at  every  crossing  is  still  the  rule,  al- 
though it  can  hardly  be  that  such  an  absurd  relic  of  barbarism 
will  linger  much  longer,  now  that  there  is  a  considerable  and 
increasing  number  of  grade-crossings  operated  without  a  stop 
by  the  aid  of  interlocking  apparatus,  and  always  with  perfect 
safety  and  success. 

1101.  In  part,  the  slow  progress  in  this  matter  is  easily  ex- 
plained. The  great  loss  and  delay  from  grade-crossing  stops 
goes  on  quietly  and  silently,  sapping  the  4ife-blood  of  the  com- 
pany, as  do  the  consequences  of  bad  location  (page  2),  without 
interfering  much  with  the  routine  of  operation,  and  at  points 
removed  from  the  managing  officers'  immediate  observation, 
whereas  the  difficulties  at  yards  obtrude  themselves  on  atten- 
tion, and  many  of  the  most  crowded  yards  have  passed  the  limit 
of  their  capacity  without  some  such  mechanical  aid. 

1102.  Nevertheless,  from  an  economical  point  of  view,  abol- 
ishing the  stop  at  grade-cross ing^s  is  by  far  the  most  important, 
especially  when,  as  is  so  frequently  the  case,  they  reduce  the  num- 
ber of  cars  hauled  below  what  it  otherwise  would  be.  To  reach 
this  conclusion  we  need  not  adopt  any  of  the  wild  estimates 
which  give  the  cost  of  a  stop  at  anywhere  from  a  dollar  up. 
Without  going  elaborately  into  the  details  of  the  estimate,  to 
•discuss  which  properly  by  items  would  take  considerable  space. 
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from  30  to  60  cents  may  fairly  be  taken  as  the  cost  of  a  stop, 
apart  from  all  effect  on  length  of  trains.  An  estimate  of  40  cts. 
per  stop  for  average  trains  on  lines  doing  considerable  through 
business  can  hardly  be  considered  excessive,  and  at  this  rate  the 
cost  per  year  of  each  train  per  day  stopping  at  the  crossings  is 
365  X  40  =  $146  per  year.  If  therefore  there  is  an  average  of 
ten  trains  per  day  each  way  for  each  of  the  roads  which  cross 
(and  the  average  at  grade-crossings  would  probably  be  "more 
rather  than  less  than  this),  we  have  $146  X  10X2X2  =  $5840 
as  the  annual  loss  to  both  roads  from  the  fact  of  the  existence  of 
this  crossing. 

1103.  The  cost  of  saving  this  loss  by  constructing  a  new  line 
or  by  interlocking,  will  vary  more  or  less  with  the  locality  and 
in  less  degree  with  the  system  of  interlocking  adopted  ;  but  the 
variation  in  the  latter  respect  is  not  important,  and  the  outside 
limit  for  a  complete  system  of  interlocking  switches  and  signals 
for.  either  single  or  double  track  (it  makes  little  difference 
which),  by  one  system  of  approved  excellence  may  be  stated  to 
.be  from  $2500  to  $4000,  averaging  $3000.  This  includes  eight 
signals  (four  "home"  or  near  signals,  and  four  distant  signals, 
two  for  each  track),  four  derailing  switches,  one  for  each  track, 
which  throwv  the  train  off  onto  a  graded  road-bed  (having  no 
rails  and  ties  for  only  a  short  way),  if  the  signal  be  carelessly  run 
by,  and  (for  a  separate  sum  of  $400),  electric  locking  apparatus 
which  renders  it  impossible  to  change  the  signals  after  a  train 
has  once  passed  the  first  distant  signal  until  it  is  over  the  cross- 
ing. The  cost  of  the  building  and  of  erection  is  included  in 
the  above. 

One  man  only  is  required  to  attend  to  the  signals,  as  is  re- 
quired without  interlocking,  and  his  wages  need  be  little  if  any 
higher,  so  that  this  item  may  be  considered  unaffected. 

1104.  Even  with  the  lightest  ordinary  traffic,  therefore,  the 
lowest  reasonable  estimated  cost  of  stop,  and  the  highest  prob- 
able rate  of  interest,  the  sum  saved  annually  is  far  more  than 
enough  to  cover  the  additional  expense  of  thoroughly  protecting  a  grade- 
crossing  so  that  no  stop  need  be  made^  without  considering   the 
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greater  safety  and  convenience.  At  more  important  crossings 
it  would  be  hard  to  find  a  clearer  case  of  an  expedient  improve- 
ment, even  if  the  stops  do  not  cut  down  the  length  of  train. 

1105.  If  the  length  of  train  is  cut  down,  so  as  to  take,  say^ 
21  instead  of  20  trains  per  day  to  handle  the  traffic,  the  very 
lowest  cost  for  which  the  extra  train  can  be  run  is  (Table  176) 
35  to  40  cents  per  train-mile  (for  an  average  cost  of  70  to  80 
cents),  or  say  $38  for  a  trip  of  100  miles,  amounting  to  $13,870  per 
annum,  or  $693.50  for  each  of  the  20  trains,  or  $1.90  per  stop  (if 
only  one  stop  causes  the  decrease  of  train-load)  in  addition  to 
THE  DIRECT  COST  of  the  stop.  In  such  cases,  of  which  there  arc 
many,  it  is  culpable  folly  to  delay  availing  one's  self  of  so  cheap 
and  easy  a  remedy  for  such  losses  as  interlocking  affords,  if  the 
conditions  are  not  favorable  for  the  still  better  and  in  the  end 
often  cheaper  remedy,  an  over-  or  under-crossing. 

1106.  A  fact  which  explains  rather  than  excuses  the  prevail- 
ing negligence  in  this  matter  is  this, — that  the  protection  of 
grade-crossings  requires  the  joint  action  of  two  roads,  usually 
under  different  and  often  under  antagonistic  management,  and 
it  requires  no  little  negotiation,  and  a  conciliatory  spirit  on  both 
sides,  to  arrange  the  details  of  the  distribution  of  the  expense. 

It  can  hardly  be  doubted  that  this  difficulty  is  a  serious  one, 
and  it  is  largely  the  fault  of  the  laws  which  authorize  the  use  of 
interlocking  as  a  substitute  for  stops.  By  some  singular  over- 
sight, all  these  laws  as  yet  passed  (1886)  authorize  roads  to 
"agree"  on  putting  in  interlocking,  but  do  not  provide  a  way  by 
which  one  road,  anxious  to  act  under  the  law,  can  compel  an- 
other road  to  accept  a  reasonable  settlement  by  arbitration  or 
otherwise,  unless  it  chooses  to. 

1107.  The  provisions  of  the  State  laws  as  to  dispensing  with  crossing  stops 
may  be  briefly  summarized  as  follows  : 

The  Massachusetts  law  passed  in  1882,  after  somewhat  urgent  recommen 
dations  by  its  Commission,  which  were  at  the  time  regarded  by  many  as  some 
what  heretical  (because  the  public  knowledge  of  interlocking  was  much  less  tbcn 
than  it  is  now,  even  among  railroad  men),  provides  that  "The  approval  of  the 
Board  shall  be  required  for  a  system  of  signals  to  be  established  and  main- 
tained in  concert"  by  railroads  which  cross  each  other,  but  that  a  full  stop  shall 
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fiot  be  dispensed  with  *'  unless  a  system  of  interlocking  or  of  automatic  signals, 
approved  in  writing  by  the  Board,  is  adopted  by  both  corporations** 

Ohio,  at  almost  the  same  time,  provided  by  law  that  **any  works  or  fix- 
tures'* approved  by  the  Commissioner  of  Railroads  and  Telegraphs  as  render- 
\v\^  it  safe  to  dispense  with  stops,  plans  having  been  filed  with  him,  shall 
dispense  with  the  necessity  of  a  stop;  and  if  the  Commissioner  shall  fail  to 
approve  the  plan  within  twenty  days,  ^^  such  companies**  may  apply  to  the  Court 
ot  Common  Pleas,  where  appropriate  action  will  be  held.  This  enactment 
seems  to  require  not  only  that  both  companies  shall  consent  passively,  but 
that  ihey  shall  unite  in  active  legal  proceedings  to  avert  a  decision  which  might 
be  not  unwelcome  to  one  of  them. 

Michigan  (1883)  passed  first  a  very  absurd  enactment  that  "authority  is 
hereby  given  to  said  Commissioner,  and  it  shall  be  his  duty,  if  he  shall  deem  it 
practicable,  to  prescribe  the  use  of  the  interlocking  switch  and  signal  system, 
provided  that  at  crossings  where  all  trains  come  to  a  full  stop  no  other  system 
than  that  requiring  such  stop  shall  be  prescribed." 

The  absurdity  of  thus  cutting  ofif  one  of  the  chief  advantages  of  interlocking 
signals  struck  the  Legislature  almost  immediately,  however,  and  another  act  of 
the  same  session  provided  that  **  whenever  there  shall  be  adopted  and  used  at 
any  such  crossing  an  interlocking  switch  and  signal  system,  or  other  device," 
which  the  Commissioner  thinks  makes  it  safe  to  dispense  with  a  stop,  he  may 
authorize  it  in  writing,  with  any  regulations  as  to  speed  or  other  matters  which 
he  deems  necessary,  and  with  power  to  revoke  his  action. 

In  the  strict  letter  of  these  laws,  the  Commissioner  may  prescribe  automatic 
signals  without  dispensing  with  a  stop,  but  can  only  authorize  the  stop  after  the 
apparatus  is  adopted  and  in  use.  Neither  is  he — what  is  a  more  serious  matter 
— ^given  any  specific  power  to  say  what  part  of  the  expense  each  of  the  two 
companies  concerned  shall  bear.  These  provisions  come  the  nearest,  however, 
of  those  of  any  State  to  providing  means  by  which  one  railway  which  is  anxious 
to  escape  from  the  burden  of  stopping  at  a  crossing  can  compel  the  other  bene- 
ficiary to  bear  its  fair  share  of  the  cost. 

The  Indiana  law  (1883)  is  merely  permissive,  authorizing  the  Auditor  of 
Slate  to  approve  interlocking  or  automatic  signals  at  crossings,  from  plans 
submitted  by  ^^  two  or  more  railroads,"  which  have  erected  or  are  about  to  erect 
them,  and  thereafter  to  authorize  the  omission  of  stops.  It  is  specifically  pro- 
vided that  such  signals  shall  not  be  "used  or  put  in"  at  any  crossing  *'  to  the 
detriment  of  any  other  railroad  company,"  unless  with  the  consent  of  that  com- 
pany in  writing.  Under  this  provision,  the  manager  who  wishes  to  dispense 
with  twenty  different  crossings  must  first  undertake  the  interesting  task  of 
persuading  twenty  dififerent  companies  that  it  will  not  be  "  to  their  detriment" 
to  do  so. 

The  New  York  law  (1884)  provides  that  the  requirement  of  a  full  stop  may 
be  dispensed  with  whenever  the   Board  of  Commissioners  "decide  it  to  be 
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impracticable"  or  where  ''interlocking  switch  and  signal  apparatus  is  adopted 
and  put  in  use  by  the  railroads  there  crossing  each  other  at  a  level,"  of  a  form 
approved  by  the  Board. 

Illinois  passed  through  one  house  in  1886  an  act  essentially  similar  to  that 
of  New  York,  which  was  expected  to  become  a  law  at  the  following  session. 

1108.  It  is  easy  to  see  how,  under  any  of  these  laws,  a  manager  aitemptiog 
in  good  faith  to  benefit  his  company  and  benefit  the  roads  crossing  and  the 
public  as  well,  by  perfectly  fair  and  equitable  arrangements  for  dispensing  with 
stops  at  crossings,  might  find  it  an  irritating  and  almost  hopeless  task,  and 
might  feel  compelled  to  give  it  all  up  in  disgust  before  be  had  fairly  begun. 

The  difficulty  of  agreement  is  precisely  the  same  as  would  exist  in  cities  as 
respects  party- walls,  without  the  law  which  authorizes  any  man  to  build  half  bis 
wall  on  his  neighbor's  land  and  compel  his  neighbor  to  pay  for  it  when  be  uses 
it.  The  equities,  and  the  great  advantage  to  both  sides,  are  here  exceedingly 
clear,  yet  how  often  would  it  be  impossible  to  arrange  the  matter  if  it  could 
only  be  done  by  mutual  consent  and  agreement  in  each  case? 

The  case  is  worse  with  crossings  because  they  are  very  frequently  so 
situated  that  the  joint  consent  of  three  or  four  lines  is  necessary  for  any  actioii, 
and  in  still  more  instances  a  great  part  of  the  advantage  to  be  realized  from 
dispensing  with  any  one  crossing  can  only  be  obtained  by  dispensing  with  a 
series  of  perhaps  a  dozen. 

1109.  To  require  that  grade-crossings  should  never  be  per- 
mitted would  unquestionably  be  going  too  far,  especially  now 
that  interlocking  apparatus  has  been  invented  and  perfected;  but 
the  unrestricted  freedom  with  which,  in  most  of  the  States,  grade- 
crossings  can  be  forced  over  any  line  at  almost  any  point,  regard- 
less of  the  injury  inflicted,  is  an  unfortunate  and  shameful  state 
of  things,  which  pressingly  requires  correction,  and  which  per- 
haps might  readily  be  corrected  if  the  older  and  more  important 
railways  would  make  a  united  effort  to  secure  reasonable  and 
proper  restrictions.  Unfortunately  they  overreach  themselves  by 
asking  far  too  much. 

1110.  The  theory  of  the  present  laws  is  a  very  simple  one; 
something  like  this  : 

1.  "  Railways  are  a  supreme  public  necessity,  and  no  private 
interest  or  ownership  shall  be  allowed  to  stand  in  the  way  of 
their  cheap  and  easy  construction. 

2.  **  When  two  railways  want  the  same  spot  of  ground  they 
shall  occupy  it  in  common." 
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Unfortunately,  like  most  short  and  easy  cuts  to  justice,  it  is 
unequal  and  unfair  in  practice. 

The  theory  of  the  great  existing  railways  is  equally  simple^ 
and  would,  if  it  were  allowed  to  prevail  in  practice,  be  equally 
unfair  : 

1.  "Our  railway  is  a  much  greater  public  benefit  than  these 
other  new  projects,  and  we  have  bought  and  paid  for  our  prop- 
erty. 

2.  "If  they  want  to  pass  over  our  property  they  must  keep 
out  of  our  way." 

1111.  This  preposterous  attitude — from  corporations  whose 
very  existence  was  made  possible  only  .by  the  exercise  of  the 
supreme  power  of  the  State,  and  whose  very  nature  is  to  per- 
form one  of  the  duties  of  the  State  to  the  public — is  all  but 
universally  assumed  by  established  corporations  in  discussions 
of  crossing  cases ;  except  in  those  cases  when  they  wish  to  build 
branches  or  sidings  over  a  rival's  road.  They  are  very  quick  to 
point  out  that  some  new  line  can  build  an  over-crossing  for  less 
money  than  they  lose  by  a  grade-crossing,  but  they  rarely  offer 
to  pay  a  reasonable  proportion  of  the  extra  cost  of  the  course 
they  desire.  Even  when  they  do  so,  there  being  no  recognized 
tribunal  to  decide  the  matter,  they  will  higgle  and  chaffer  over 
the  amount  to  be  paid  till  the  whole  negotiation  goes  for  naught. 

1112.  The  solution  of  the  whole  matter  seems  comparatively 
simple.  The  law  very  properly  takes  the  position  that  mere 
priority  of  construction  shall  be  allowed  little  or  no  weight.  All 
railways  alike  are  supposed  to  be  of  pressing  necessity  to  a  cer- 
tain number  of  people — many  or  few,  as  the  case  may  be;  and 
the  necessities  of  even  a  very  few  are  given  greater  weight  than 
a  loss  and  inconvenience  which  is  comparatively  trifling  to  each 
individual  affected,  and  can  only  become  very  large  when  dis- 
tributed among  a  large  number  of  people.  This  is  right  and 
proper  as  far  as  it  goes,  but  the  law  should  also  take  this  further 
precaution  :  without  paying  any  attention  to  the  vested  interests 
concerned,  as  such,  it  should  endeavor  to  enforce  that  course 
which  is  for  the  best  interest  of  the  community  as  a  whoky  and  which 
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involves  the  least  aggregate  waste  of  human  labor  and  property; 
I  and  it  should  endeavor  to  distribute  the  cost  of  so  doing  as 

I  nearly  as  may  be  in  proportion  to  benefits  derived,  and  in  such 

manner  that  each  party  shall  be  benefited,  by  takings  what  is 
abstractly  the  proper  course.  All  this  might  be  obtained  by 
something  like  the  following  simple  provisions  : 

1113.  I.  Every  railway  hereafter  attempting  to  cross  another 
at  grade  shall  be  obliged  to  erect  and  pay  for  a  system  of  inter- 
locking signals,  to  be  thereafter  maintained  at  the  joint  expense 
of  the  two  roads,  unless  it  shall  appear  that  less  than  twenty 
trains  per  day  pass  the  crossing. 

2.  Any  railway  maj  at  any  time  erect  interlocking  apparatus 
at  any  grade- crossing,  and  half  the  cost  of  erection  and  subse- 
quent maintenance  shall  be  chargeable  to  the  other  party  con- 
cerned, with  certain  provisions  for  exceptional  cases ;  and  also 
provided — 

3.  Either  party  wishing  to  avoid  a  grade  crossing  should  be 
at  liberty  to  locate  an  over-  or  under-crossing  on  unobjectionable 
gradients,  and  to  demand  the  appointment  of  arbitrators  in  the 
usual  manner.  It  should  be  the  duty  of  these  arbitrators,  ^rx/,  to 
determine  that  the  grades  and  alignment  of  the  new  line  are  of  a 
suitable  and  appropriate  character,  or  to  make  them  such; 
secondly ,  to  determine  the  excess  in  cost,  if  any,  of  the  over-cross- 
ing over  the  grade-crossing;  and,  thirdly^  to  assess  this  difference 
in  cost  upon  the  two  lines  in  proportion  to  the  benefit  to  each  of 
avoiding  a  grade-crossing. 

1114.  These  three  provisions  seem  calculated  to  accomplish 
what  every  good  law  ought  to  accomplish.  They  would  make 
it  for  the  interest  of  both  parties  to  take  that  course  which  would 
be  best  for  their  joint  interest,  if  they  were  one  corporation. 
Thus,  supposing  a  new  road  which  will  run  say  five  trains  a  day 
wishes  to  cross  a  trunk  line  running  50  trains  a  day.  The  actual 
loss  to  the  community  of  a  grade-crossing  at  such  a  place  is  the 
cost  of  stopping  55  trains  a  day,  and  no  one  has  a  right  to  en- 
force such  a  loss  upon  others  to  save  an  investment  of  a  few 
thousand  dollars.     On  tiie  other  hand,  if  the  new  project  wanted 
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to  cross  another  minor  line  like  itself,  running,  say,  five  trains  a 
day,  neither  road  would  be  likely  to  move  for  an  over-crossing, 
nor  perhaps  even  for  interlocking  signals;  nor  is  it  for  the  interest 
of  the  community,  considered  as  a  whole,  that  they  should  do  so. 
It  is  not  true  at  all  that  every  element  of  danger  must  be  wholly 
eliminated  before  any  saving  of  expense,  however  great,  is  per- 
missible, but  that  methods  which  are  at  once  more  dangerous 
and  more  costly  should  have  continued  in  such  wide  and  all  but 
universal  use  so  long  will  seem  in  later  years  a  strange  comment 
on  our  civilization. 
5a 
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CHAPTER  XXVI. 

TERMINALS. 

1115.  Terminal  facilities,  or  the  lack  of  them,  have  so  manv 
times  been  a  leading  factor  in  the  success  or  failure  of  railways, 
and  are  in  all  cases  so  important  a  factor,  that  it  seems  desiraDlc 
to  show  more  fully  than  has  been  yet  done  how  great  a  part  ttiej 
are  of  the  investment  in  and  the  expenses  of  prosperous  lines, 
and  hence  how  dangerous  it  is  for  a  new  line  to  neglect  ample 
provisions  for  them.  This  perhaps  can  be  best  accomplished  in 
a  small  space  by  presenting  some  details  as  to  the  terminal  facil- 
ities at  a  few  great  traffic  points. 

1116.  Table  202  gives  an  unofficial  approximate  estimate,  com- 
piled by  Gratz  Mordecai,  C.E.,  of  the  actual  capital  represented 
in  the  terminal  work  of  moving  and  handling  freight  by  the 
trunk-line  railroads  at  the  port  of  New  York.  It  includes  the 
work  of  handling  coal  on  the  Delaware,  Lackawanna  &  Western 
Railroad,  but  on  no  other,  and  only  includes  a  small  part  of  the 
expenses  of  handling  and  lighterage  o(  grain,  oil,  and  live-stock 
and  none  of  the  expenses  of  clerical  work  and  management  oa 
any  of  the  roads.     It  may  be  summarized  thus  : 

Estimated  Cost  of  New  York  Terminal  Facilities. 

Capiul     OmC       P  C. 

sum,        per  at 

millions,     year.      tocaL 

200  miles  track <^|io,ooo       2.0      0.13        M 

378  acres  yards ®    52,000     20.0 

2.2  millions  sq.  ft.  piers .(^        i.oo       2.2 

2.0  millions  sq.  ft.  floor  area ®,       0.80       1.6 

0.89  millions  sq.  ft.  N.  Y.  city  stations ®       6.00       5.4 

69  yard  engines  (cost) @      8,700       0.6 

44  propellers  (cost) @    25,000       i.i 

230  lighters  (cost) (^     9,000       2.1 

Totalinvestment  charges 35.0       2.1        )l3 

4.700  em ploy6s .@  $2  per  day  47.0       2.82      51.^ 

450  tons  coal  per  day ®i4i  90       0.54       9.9 

Total 91.0      5.46     mac 
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The  only  direct  return  received  from  the  merchants  by  these 
railways  for  this  work,  the  plant  of  wliich  represents  an  aggre- 
gate capital  of  at  least  $35,000,000,  and  the  power  and  force  em- 
ployed an  annual  expenditure  of  at  least  $3,500,000,  are  the 
charges  collected  for  long-distance  lighterage.  There  is,  how- 
ever, a  considerable  fixed  terminal  charge  of  five  cents  per  cwt., 
more  or  less,  which  is  credited  to  the  terminal  road  before  the 
division  of  rates  is  made  according  to  distance  (par.  210),  so  that 
the  roads  terminating  at  New  York  are,  perhaps,  less  burdened 
than  the  average  by  the  terminal  expenses.  Assuming  6  percent 
interest,  this  estimate  shows  a  total  annual  expense  of  $5,500,000, 
and  taking  into  account  clerk  hire,  management,  repairs,  taxes, 
light,  stationery,  insurance,  and  all  other  expenses,  the  total  is 
probably  not  far  from  $10,000,000,  or  an  average  burden  on  each 
road  of  $2,000,000  every  year. 

1117.  If  we  include  the  terminal  expenses  paid  by  the  indi- 
vidual shippers,  as  well  as  by  the  railways,  the  above  totals,  large 
as  they  are,  sink  into  insignificance.  It  was  estimated  in  1875 
by  a  committee  of  the  American  Society  of  Civil  Engineers  that 
on  some  4,632,000  tons  of  the  freight  delivered  at  New  York  the 
total  terminal  expenses  were  $3.07  per  ton,  or  about  three  fifths 
of  the  then  rate  (25  cts.  per  100  lbs.)  from  Chicaeo  to  New  York. 
The  total  receipts  at  New  York  in  that  year  were  about  15,000,000 
tons  of  all  kinds  of  freight,  and  on  half  of  this  the  cartage  charge 
^lone  was  estimated  at  $1.60  per  ton. 

Inasmuch  as  so  much  more  for  cartage  means  so  much  less 
available  for  freight  rates,  and  vice  versa,  on  a  large  proportion 
of  the  freight,  and  more  or  less  so  on  all  of  it  (par.  47),  we  have 
in  these  figures  some  indication  of  how  serious  a  deduction  the 
total  terminal  expenses  must  make  from  the  amount  available 
for  railroad  transportation  proper,  and  how^  important  it  is  to 
have  terminal  facilities  of  the  best.  New  York,  however,  is  a 
true  terminal,  in  the  strict  sense  of  the  word.  Some  of  the  ter- 
minal points,  which  are  really  only  yards  of  interchange,  are  of 
even  greater  magnitude,  if  not  cost.  Lest  the  g^rert  error  be 
fallen  into  of  assuming  that  the  terminal  facilities  at  New  York 
are  as  much  greater  than  those  at  other  cities,  as  New  York  is 
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greater  in  population,  some  notes  may  be  added  as  to  what  is 
really  only  the  largest  of  many  examples  of  interior  yards — those 
at  Buffalo,  N.  Y.  So  far  from  there  being  anything  exceptional 
in  the  New  York  terminals,  they  are  probably  smaller  in  extent 
and  cost  per  head  of  population  than  at  most  important  termi- 
nals, and  vastly  smaller  than  at  a  number  of  them. 

1118,  The  statistics  presented  in  Table  203  of  the  yards  in  Buf- 
falo leave  no  reasonable  doubt  that,  of  its  kind,  it  is  the  greatest 
in  the  world.  How  much  of  this  abnormal  magnitude  is  the 
healthy  and  natural  result  of  peculiar  traffic  conditions,  and  how 
much  of  it  is  mere  fungous  growth  from  diseases  of  management 
whose  existence  is  universally  felt,*it  would  be  useless  to  inquire 
here,  because  as  things  are  it  is  all  necessary,  and  there  is  no  im- 
mediate evidence  of  any  probable  change.  The  headings  to  Ta- 
ble 203,  in  which  fourteen  different  kinds  of  side  tracks  are  spe- 
cified, will  at  once  explain  in  part  why  so  much  of  some  of  them 
is  necessary.  In  the  aggregate  there  is  a  total  of  some  300  miles 
of  side  track  within  an  area  of  some  eight  square  miles  (about  i^ 
by  5^  miles,  5.63  square  miles  being  actually  owned  by  the  rail- 
ways within  the  city  limits),  which  it  is  expected  to  increase  in 
the  near  future  to  some  450  to  500  miles,  mostly  by  accessions  to 
the  trackage  of  the  newer  lines  entering  Buffalo,  and  required  by 
them — as  will  be  seen  by  the  detailed  table — to  afford  to  them  no 
greater  facilities  than  the  older  lines  already  enjoy.  The  lease 
of  the  West  Shore  to  the  New  York  Central  saved,  it  is  estimated 
(somewhat  liberally,  it  would  appear),  the  construction  of  as 
much  as  50  miles  of  track  which  would  otherwise  have  been  ne- 
cessary, but,  barring  that,  there  is — 

, Miles. . 

Siniple  track. 
Tracks  of  all  kinds  in  city  limits  of  Buffalo  or  immediately  ad- 
jacent iherelo 436.  i 

And  to  be  laid  by  the  new  roads  (chiefly)  now  imperfectly  sup- 
plied    176.0       6l2.I 

Of  this  there  is  main  tracks  including  three  double-track  lines 
swinging  around  the  city  to  a  connection  with  the  Interna- 
tional Bridge I55- 1 

And  projected  (minor  extensions) 5.7        160? 

Leaving  as  side  track 451-3 
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Of  the  main  track  a  considerable  portion  is  only  nominally  main 
track,  but  really  more  in  the  nature  of  track  for  yard  use 
only,  which  may  be  estimated  as  at  least 50.0         50.0 

(Main.)  (Side.) 
Leaving  as  the  true  proportions  of  main  track  and  side  track,  ac- 
tual and  projected I10.8  50Z.3 

Of  which  there  was  laid,  October,  1884 •. 109-3  326.8 

An  d  projected,  a  considerable  fraction  of  which  has  since  been 

constructed 1.5  174.5 

1119.  If  we  compare  this  with  the  figures  for  the  yards  of  New 
York  City,  as  given  in  Table  202,  we  shall  have  a  better  idea 
of  the  magnitude  of  the  Buffalo  yards.  The  total  miles  of  track, 
main  line  and  sidings,  at  the  two  points  compare  as  follows  : 

New  York  BafEalo 

yards.  yards. 

New  York  Central 28  157 

Erie  49  116 

Lackawanna 50  63 

West  Shore  (and  Ont.  &  West.) 34  23 

Pennsylvania 39 

Other  roads 77 

Total 200  436 

It  will  be  seen  that,  with  all  the  immense  traffic  of  New  York, 
there  is  less  than  half  as  much  track  at  New  York  as  at  Buffalo. 
In  the  yards  of  Boston  there  are  150  miles  of  side  track,  on  568 
acres,  with  26  acres  of  buildings;  the  total  side  track  on  all  the 
nine  roads  centring  there  being  765  miles  for  a  total  of  814  miles 
of  main  line. 

1120.  The  New  York  tracks  are  also  different  from  those  at 
Buffalo  in  not  being  all  bunched  together,  so  as  to  be  in  fact,  if 
not  in  form,  one  vast  yard,  whose  different  parts  are  constantly 
interchanging  business  with  each  other.  The  New  York  yards 
are  miles  apart  from  each  other,  and  have  comparatively  the 
most  insignificant  interchange  relations.  Most  of  them,  in  fact, 
could  be  most  fairly  compared  with  the  thirteenth  class  of  Buffalo 
side  tracks,  those  for  "  local  city  freight"  alone,  of  which  there 
are  in  Buffalo  2oi  miles,  with  as  much  more  projected  ;  for,  al- 
though there  is  a  very  large — in  fact  immense — coal,  steamer, 
and  stock-yard  traffic  at  New  York,  as  well  as  the  usual  shop 
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and  coaling  tracks,  yet  the  business  of  New  York  is  carried  on 
under  such  different  conditions  from  that  at  Buffalo  that  the 
same  traffic  requires,  as  is  apparent  from  the  figures,  several 
times  less  track  room.  For  example,  there  are  39  miles  of  shop 
and  coaling  track  at  Buffalo,  and  35  miles  more  projected,  of 
which  the  New  York  Central  and  the  Erie  have  each  some  13 
miles,  which  (without  being  able  to  present  the  exact  figures)  is 
undoubtedly  several  times  greater  than  the  same  roads  have  for 
the  same  purposes  at  New  York,  the  reason  being  that  sick  and 
wounded  cars  from  all  over  the  continent  tend  to  accumulate  at 
Buffalo,  while  they  are  kept  away  from  New  York  so  far  as  pos- 
sible. The  same  contrast  is  visible  in  the  16  miles  of  transfer 
tracks  at  Buffalo,  which  it  is  proposed  to  double  ;  and  the  enor- 
mous aggregate  of  87  miles  for  the  direct  use  of  trains  from  the 
East  and  West  and  Canada,  and  for  distributing  West-bound 
freight  (columns  3,  4,  5,  6,  7,  Table  203),  to  which  it  is  proposed 
to  add  over  40  miles  more,  mostly  by  the  newer  roads,  is  in 
itself  something  for  which  there  is  no  very  exact  parallel  in  New 
York,  either  in  quantity  or  quality,  although,  of  course,  the 
mileage  devoted  to  similar  uses  is  very  great. 

1121.  The  same  contrast  exists  to  an  even  larger  extent  in  the 
areas  of  land  occupied  in  the  two  cities,  which  compare  as  fol- 
lows : 

In  New  York,  land 378  acres. 

piers 5     *• 

383  acres. 
In  Buffalo,  land 3»6oo  acres. 

Land  in  Buffalo  is,  of  course,  a  very  different  and  much 
clieaper  thing  than  land  in  New  York,  and  this  area,  moreover, 
includes  several  hundred  acres  of  what  is  more  properly  main- 
line right  of  way,  not  properly  chargeable  to  yards.  But  after 
making  all  allowances  in  this  respect,  the  immense  proportion- 
ate magnitude  of  the  Buffalo  yard,  due  to  the  nature  rather  than 
to  the  absolute  volume  of  the  business  transacted,  which  makes 
Buffalo  a  point  where  innumerable  side  tracks  naturally  accumu- 
late, is  clearly  indicated. 
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1122.  While  Buffalo  seems  to  be  far  ahead  of  any  other  one 
point  in  its  yard  facilities  proper,  yet  that  it  is  only  the  leading 
example  of  a  general  tendency  may  be  indicated  by  the  figures 
given  in  Table  204  of  the  total  side-track  mileage  of  the  roads 
entering  there,  which  well  illustrate  the  immense  aggregates  of 
sice  track  which  even  ordinary  yard  demands  produce.  There 
seems  to  be  what  might  almost  be  called  a  rude  law,  that  trunk 
lines  proper,  as  distinguished  from  roads  of  the  next  grade 
below,  will  have  at  least  as  much  side  track  as  the  length  of 
their  main  line.  Thus,  the  Boston  &  Albany,  in  addition  to 
being  somewhat  more  than  double-tracked,  has  almost  exactly 
this,  amount  of  sidings,  viz.,  203.2  miles  against  201.6  miles  of 
main  line.  Exceptions,  no  doubt,  exist;  but  Table  204  indicates 
that  the  assumed  ''  law"  has  at  least  some  foundation  in  fact. 


Table  204. 

Mileage  of  Sidings  in  the  Aggregate  and  at  Buffalo  and  New  York, 
ON  THE  Leading  Lines  entering  Buffalo. 


Miles 
Main 
Line. 

Milks  of  Sidings. 

Per  Cent 
of  all 

Road. 

Buffalo. 

N.  Y. 

Else- 
where. 

Total. 

Sidings 

in 
Buffalo. 

New  York  Central. . . 
Lake  Shore 

442 
540 

94.1 
9.3 

28.0 

418.9 
539-7 

541.0 
549.0 

16.9 

Toul 

982 
460 
413 
430 
213 
426 
512 

103.4 

77.2 
30. 8* 
19.0* 

4-9* 
16.3; 

3.5* 

49.0 
50.0 

34.0 

958.6 
430.8 
442.2 

1,090.0 

557.0 

523.0 

'148.0 

530 

142.0 

89.0 

9.5 
13.9 

Erie  

Lackawanna 

B.,  N.Y.  &P 

Rochester  &  Pittsb'g. 
West  Shore 

N.  Y.,  C.  &St.  L.... 

.... 

*  These  roads  have  completed  less  than  one  half  of  their  proposed  Buffalo  sidings. 

The  immense  aggregate  of  capital  expenditure  represented 
by  these  aggregates  of  side  track,  and  the  still  larger  capital 
sum  represented  by  the  annual  expenditure  to  "operate"  the 
side  tracks,  are  plainly  factors  in  the  future  of  new  and  old  lines 
which  can  never  be  safely  forgotten. 
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1123.  It  is  estimated  that  fifteen  miles  alone  of  the  local 
tracks  at  Buffalo  have  cost,  or  would  cost  to  replace,  $350,000 
per  mile,  or  $5,250,000,  this  particular  fraction  of  the  local  track- 
age being,  as  is  often  necessary,  on  exceptionally  expensive  land, 
where  it  is  readily  salable  at  $300  to  $500  per  foot  front.  The 
railways  own  strips  varying  from  60  to  100  ft.  deep,  and  on  them 
are  hiid  three  to  five  tracks,  giving  the  following  estimate  for  four 
miles  of  track  : 

5280  ft.  of  land  at  $250  per  front  foot $1,320,000 

rlanking,  60x5280  ft.  X3  in. =  1050  M.  ft.,  or  with  sub-sills 

1200  M.  ft.  at  18  CIS 21,600 

Grading,  averaging  3  ft.  deep  at  25  cts.  per  cu.  yd        1 1,750 

4  miles  of  track  at  $6000 24,000 

Total $1,377,350 

Per  mile  of  track 344.340 

Add  for  approaches  of  paved  streets,  paving  many  of  the 

tracks  themselves,  and  incidentals 5,660 

Total  per  mile $350,000 

We  need  not  attempt  the  difficult  task  of  estimating  the  total 
exactly,  but  for  the  other  items  :  At  $10,000  per  mile  the  300 
miles  of  side  track,  more  or  less,  in  the  Buffalo  yards  represent 
$3,000,000.  At  $5000  per  acre  for  the  3600  acres  of  land  owned 
and  used  for  railway  purposes,  the  capital  investment  would  be 
$18,000,000.  The  shop  facilities  alone,  with  the  tracks  for  their 
use,  represent  $3,000,000.  Vast  as  these  sums  appear  and  are,  the 
interest  on  them  represents  but  a  small  part  of  the  addition  to 
the  cost  of  haulage  which  the  terminal  facilities  cause,  and  still 
less  is  the  bare  trackage  required  any  fair  criterion.  This  will 
be  clearly  indicated  by  referring  back  to  Table  202,  where  it 
w^ill  be  seen  that  at  New  York  the  bare  cost  of  the  track,  esti- 
mated at  a  very  liberal  figure,  and  exclusive  of  land,  amounts  to 
but  2.2  per  cent  of  the  total  cost  of  yard  work,  and  that  this 
total  is  as  great  a  tax  upon  the  five  lines  concerned  as  if  they 
had  $91,000,000  invested,  say  in  three  thousand  miles  of  idle,  un- 
operated,  and  tolerably  costly  railroad,  at  $30,333  per  mile,  on 
which  they  had  to  pay  interest,  but  which  contributed  nothing 
to  revenue. 
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1124.  Nothing  equal  to  this  in  degree  exists  in  Buffalo,  but 
the  analogous  tax  at  that  point  is  very  great  indeed,  and  is  in  ad- 
dition to  the  New  York  tax,  as  is  likewise  the  yard  tax  at  Chicago, 
and  all  other  intermediate  points.  Therefore,  vast  as  is  the  tax 
of  maintaining  within  the  city  limits  of  Buffalo  enough  track 
for  local  purposes  only  to  build  a  new  line  to  New  York,  that 
direct  expenditure  is  but  a  small  part  of  the  total  burden  repre^ 
sented  by  those  facilities,  even  if  a  many  times  larger  part  than 
at  New  York,  as  no  doubt  it  is. 

At  no  other  point  in  this  country,  not  even  at  Chicago,  do  so 
many  conditions  combine  to  bring  about  such  abnormal  growth, 
and  the  same  is  still  more  true  of  even  the  largest  cities  of  the 
old  world.  Buffalo,  therefore,  although  outdone  by  many  other 
cities  as  a  traffic  point,  will  doubtless  continue  to  be  the  greatest 
yard,  properly  so  called,  in  the  world,  even  after  that  consider- 
able fraction  of  its  trackage,  which  is  with  reason  felt  to  be  due 
to  profligate  and  discreditable  imperfections  of  management,  has 
been  done  away  with.  But  its  interest  for  our  immediate  pur- 
pose lies  in  the  fact  that,  large  as  it  is,  it  is  only  the  largest  out- 
growth of  universal  tendencies;  and  that  road  which  attempts  to 
compete  with  another  without  having  approximate  equality  in 
such  terminal  facilities,  competes  on  about  as  favorable  terms 
as  it  would  in  crossing  a  river  by  some  new  bridge  in  which 
every  span  but  the  last  had  been  built,  and  was  of  very  superior 
quality. 

Much  greater  sums  have  been  spent  in  Europe  than  here  in  building  stations 
in  the  trade  centres  of  cities  close  to  the  warehouses  and  wholesale  stores.  In 
Liverpool  (600,000  inhabitants),  the  London  &  Northwestern  Railway  up  to 
2881  had  expended  $9,300,000  in  providing  freight  stations  alone.  In  London 
it  had  expended  $11,200,000.  Interest  at  the  rate  of  4  per  cent  on  the  cost  of 
these  stations,  less  rents  received  for  warehouses,  etc.,  amounted  at  Liverpool 
to  14.6  cents,  and  at  London  to  32  cents  per  ton  of  freight  handled.  Thus  the 
mere  payment  of  interest  on  the  terminal  facilities,  excluding  any  charge  for 
handling  the  freight,  would,  on  a  haul  from  Liverpool  to  London,  amount  to 
46  6  cents  per  ton,  or  nearly  \  cent  per  ton-mile.  These  figures  do  not  include 
the  cost  of  collecting,  distributing,  and  sorting  sidings,  of  which  there  are  38 
miles  <v.  Edgehill  (Liverpool),  and  proportionate  lengths  at  other  places.     The 
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London  &  Northwestern  is  in  no  way  exceptional  in  this  respect  among  the 
great  English  railways. 

The  total  actual  average  cost  of  loading  and  unloading  freight  per  gross  ton, 
exclusive  of  interest,  was  given  as  under  for  the  year  1880,  at  the  following 
places  : 

London 70.1  cents. 

Manchester 41.0    " 

Birmingham 34.0    *' 

Liverpool 39  4    '* 

This  total  cost  includes  everything  incidental  to  carrying  on  the  business  oi 
the  station,  but  no  charge  for  risk,  breakage  and  pilferage,  or  for  cartage. 


PART  V. 
THE  CONDUCT  OF  LOCATION. 


**  O,  what  a  precious  book  the  one  would  be 

'  That  taught  obaerven  what  they're  not  to  seel  ** 

— O.  W.  Holmes:  A  Rkym$dLtS9m^ 
(toiiigicanbedoneaswellasothexs.''— Sam  Patch. 


PART  V, 
THE  CONDUCT  OF  LOCATION, 


CHAPTER  XXVII. 

THE   ART   OF   RECONNAISSANCE. 

1125.  An  art,  as  distinguished  from  a  science,  is  something  which, 
although  it  in  part  can  be  taught,  yet  cannot  be  written  down  in  definite 
fixed  rules  which  have  only  to  be  followed  with  exactness.  A  science, 
correctly  so  called,  however  diflScult  or  intricate  it  may  be,  is  always  m 
its  nature  susceptible  of  rigorous  and  exact  analysis.  An  art  is  not. 
Thus  we  may  speak  with  strict  propriety  of  the  science  of  bridge-build- 
ing, but  only  of  the  art  of  reconnoitring. 

Nevertheless,  just  as  there  is  no  scientific  branch  of  the  practical  work 
of  life  so  purely  a  science  that  it  is  possible  to  dispense  with  a  certain  apti- 
tude and  tact  which  is  outside  of  and  beyond  written  rules,  so,  on  the 
other  hand,  even  in  what  is  so  purely  an  art  as  discerning  the  physical 
possibilities  of  a  given  region  by  the  aid  of  the  eye  alone,  certain  general 
rules  and  cautions  will  greatly  diminish  the  danger — which  often  rises  to 
certainty — that  without  such  aid  an  inexperienced  engineer  will  fail  to 
discern  the  possibilities  which  lie  right  before  him,  and  reach  wholly 
mistaken  conclusions  as  to  what  he  can  and  cannot  do  with  the  region 
before  his  eyes. 

1126.  For  there  is  nothing  against  which  a  locating  engineer  will  find 
it  necessary  to  be  more  constantly  on  his  guard  than  the  drawing  of  hasty 
and  rnfounded  conclusions,  especially  of  an  unfavorable  character,  from 
apparent  evidence  wrongly  interpreted,  if  his  conclusions  on  reconnais- 
sance are  unduly  favorable,  there  is  no  great  harm  done  — nothinc:  more 
at  the  worst  will  ensue  than  an  ^innecessary  amount  of  surveying;  but 
a  hasty  conclusion  that  some  line  is  not  feasible,  or  that  iurther  improve^ 
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ments  in  it  cannot  be  made,  or  even  sometimes — often  very  absurdly— 
that  no  other  line  of  any  kind  exists  than  that  one  which  has  chanced  to 
be  discovered— these  are  errors  which  may  have  disastrous  consequences. 
On  this  account,  if  for  no  other,  the  locating  engineer  should  culti- 
vate and  habitually  preserve  what  may  be  called  an  optimistic  habit  of 
mind.  He  should  not  allow  himself  to  enter  upon  his  work  with  the 
feeling  that  any  country  is  seriously  difficult,  but  rather  that  the  problem 
before  him  is  simply  to  find  the  line,  which  undoubtedly  exists,  and  that 
he  can  only  fail  to  do  so  from  some  blindness  or  oversight  of  his  own, 
which  it  will  be  his  business  to  guard  against. 

1127.  The  chances  are  greatly  in  favor  of  his  ultimately  finding  this 
assumption  to  be  correct.  Occasionally  he  may  be  deceived,  but  the 
young  and  inexperienced  engineer  cannot  proceed  on  a  safer  hypothesis 
than  this :  That  however  forbidding  the  region,  a  line  exists  which  is 
conspicuously  better  than  any  other,  and  which  will  in  all  cases  be  found 
to  be — in  comparison  with  what  was  expected — a  line  cheap  to  build  and 
economical  to  operate;  and  that,  on  the  other  hand,  the  line  which  he. 
as  an  inexperienced  man  and  acting  without  special  training  for  the 
work,  will  be  likely  to  first  select  as  the  best,  is  perhaps  twice  as  costly 
in  first  cost  and  considerably  less  favorable  in  gradients  and  operating 
value  than  that  which  he  can  secure  by  greater  care,  attention,  and 
study.  Although  this  may  seem  a  sweeping  generalization,  it  is  so  near 
a  general  average  of  probabilities  in  both  easy  and  difficult  country,  that 
in  a  rude  way  it  may  be  assumed  as  truth. 

1128.  For  the  reason  that  there  is  so  much  danger  of  radical  error  in 
the  selection  of  the  lines  to  be  surveyed  (or,  rather,  of  the  lines  not  to  be 
examined),  it  results  that  the  worst  errors  of  location  generally 
ORIGINATE  IN  THE  RECONNAISSANCE.  This  truth  once  grasped,  the 
greatest  of  all  dangers,  over-confidence  in  one's  own  infallibility,  is  re- 
moved. 

1129.  The  most  fundamentally  important  technical  qualification  for 
entering  upon  the  reconnaissance  is  an  understanding  of  the  economic 
questions  considered  in  the  first  parts  of  this  volume,  especially  as  to 
what  a  railway  should  be  from  a  business  point  of  view,  and  what  the 
relative  importance  is  of  engineering  (or  geometric)  and  commercial  ex- 
cellence ;  for  if  the  engineer  cannot  correctly  distinguish  between  the 
financially  important  and  unimportant,  as  well  as  between  the  practically 
feasible  and  the  practicallv  impossible,  he  will  be  almost  as  liable  to  go 
astray  as  if  he  were  physically  blind,  by  omitting  to  examine  as  worthless 
the  very  possibilities  which  he  should  look  into  most  carefully.     It  fol- 
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lows  also  that  he  should  be  well  posted  as  to  the  relative  cost  and  diffi- 
culties of  construction. 

1130i  These  qualifications  being  presupposed,  before  beginning  the 
reconnaissance,  as  well  as  during  it  and  after  it,  the  nature,  extent,  and 
probable  sources  of  the  traffic,  and  especially  of  way  traffic,  should  be 
carefully  looked  into,  as  a  consideration  which  will  be  often — it  might 
almost  be  said  usually — so  important  as  to  fix  the  general  route  in  de- 
spite of  quite  important  engineering  disadvantages.  The  small  effect 
on  profit  and  loss  of  even  considerable  differences  of  distance,  and  the 
small  effect  on  distance  of  even  considerable  and  "ugly"  swerves  from  a 
straight  line,  may  well  be  especially  studied  up,  not  to  make  one  reck- 
less of  sacrificing  distance,  but  to  enable  one  to  sacrifice  it  and  save  it 
mtelligently. 

113K  On  the  other  hand,  the  engineer  should  with  especial  care  dis- 
abuse tiis  mind  of  the  very  natural  feeling  that  what  may  be  called  his 
own  particular  and  especial  department — getting  a  cheap  line  to  sub- 
grade — is  of  much  relative  importance  to  the  future  of  the  company.  He 
should  remember  that  it  requires  a  continuous  cut  or  fill  of  about  7  feet, 
or  say  an  average  maximum  cut  or  fill  of  10  to  12  feet,  with  its  ordinary 
accompaniments  of  masonry,  to  equal  the  cost  of  superstructure  ready 
for  operation;  that  the  total  investment  for  rolling-stock,  machinery, 
buildings,  and  miscellaneous  purposes  will,  on  a  line  of  active  traffic, 
very  nearly  equal  that  for  road-bed  and  track  complete,  and  that,  finally, 
and  more  important  than  all,  the  interest  on  the  total  de-facto  invest- 
ment for  all  purposes  rarely  absorbs  more  than  from  one  sixth  to  one 
fourth  of  the  gross  revenue.  Broadly  speaking,  therefore,  we  may  say 
in  general  terms  that — 

To  increase  gross  revenue  \  we  may  double  the  whole  investment. 

"  "  iV  "  cost  of  road-bed  and  track. 

"  ^  "  "      grading  and  masonry. 

These  percentages,  of  course,  are  subject  to  important  fluctuations,  but 
the  fact  still  remains  in  all  cases  that,  for  obvious  reasons,  the  tendency 
of  an  engineer  is  to  concentrate  his  attention  unduly  on  the  work  below 
sub  grade. 

1132.  As  a  more  direct  qualification,  the  engineer  should  prepare  him- 
self as  carefully  as  possible  to  form  reasonably  accurate  estimates  of  the 
probable  cost  of  the  work  per  mile  on  various  lines  and  grades.  The 
faculty  of  making  tolerably  close  approximations  of  this  kind,  assisted 
by  the  eye  alone,  is  not  so  very  difficult  to  acquire,  but  can  only  be  gained 
53 


834        CHAP,  XXVII,— THE  ART  OF  RECONNAISSANCE. 

by  careful  observation.  The  best  manner  of  obtaining  it  is  by  noting 
the  general  appearance  of  as  many  lines  as  possible,  either  before  or 
after  their  completion,  and  then  comparing  a  guess  based  on  this  appear- 
ance with  the  actual  cost  or  quantities.  Experienced  contractors  can 
guess  in  this  way  within  a  very  small  percentage  of  how  many  yards  per 
mile  a  given  piece  of  work  will  run.  The  engineer  should  by  previous 
practice  and  study  have  at  least  so  far  perfected  himself  in  this  art  as  to 
have  some  idea  as  to  his  '*  personal  equation"  or  probable  range  of  error. 

1133.  The  danger  with  most  young  and  inexperienced  engineers  in 
making  estimates  of  the  cost  of  work  is  decidedly  that  they  will  make 
too  small  estimates,  influenced  by  a  natural  hope  and  anxiety  to  show 
good  results.  But,  on  the  other  hand,  there  are  some  who.  esp>ecial]y  in 
preliminary  estimates,  go  to  the  other  extreme.  Just  as  it  is  the  mark 
of  an  untrained  engineer  to  make  estimates  too  low,  so  it  is  the  mark  of 
a  half-trained  man  to  persistently  make  estimates  too  high,  especially  on 
work  involving  difficult  or  doubtful  points,  which  it  may  be  in  question 
whether  to  attempt  at  all ;  a  practice  which  some  of  them  adhere  to 
through  life,  from  an  idea  that  they  are  being  thereby  more  prudent  and 
"practical."  Each  error  is  equally  discreditable.  An  estimate  should 
lean  in  the  direction  of  excess,  but  a  moderate  error  in  either  direction  is 
a  pardonable  fault  (par.  21). 

1134.  To  these  qualifications  is  to  be  added — not  by  any  means  as 
least  important,  but  as  last  in  order  of  importance,  if  the  intended  dis- 
tinction can  be  grasped — what  is  generally  known  as  an  "eye  for  coun- 
try," the  nature  and  importance  of  which  has  already  been  considered  in 
par.  18.  Such  rules  and  cautions  for  acquiring  an  "eye  for  country"  as 
can  be  committed  to  paper  (which  are  not  a  few)  will  be  given  in  the  fol- 
lowing chapter.  The  fundamental  rule  is  to  have  an  abiding  conviction 
that  a  much  better  line  than  at  first  sight  appears  can  be  found  by  open- 
ing one's  eyes. 

1135.  Undertaking  a  reconnaissance  with  a  reasonable  measure  of 
these  qualifications,  it  will  require,  often,  nothing  more  than  careful  ob- 
servation and  one  or  two  trips  over  the  line  to  definitely  determine, 
once  for  all,  which  is  the  proper  general  route  to  adopt,  and  so  save  all 
necessity  for  running  any  duplicate  lines  whatever  except  for  short  alter- 
nate sections  of  2,  10.  20,  or  30  miles,  which  are  almost  always  necessary 
at  points,  and  which  may  be  called  matters  of  detail.  It  would  be  dan- 
gerous, perhaps,  to  state  that  it  is  a  general  rule  that  only  one  line  will 
need  actual  survey,  but  the  writer's  experience  is  that  this  is  far  more  often 
true  than  not,  and  that  it  is  true,  perhaps,  of  a  larger  proportion  of  heavy 
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lines  than  of  light  lines.  When  all  the  traffic  and  business  considera-- 
tions,  as  well  as  engineering  differences,  have  been  duly  considered,  the 
writer  has  never  known  an  instance  where  there  seemed  the  slightest 
need  to  survey  more  than  two  general  routes,  although  such  instances 
may  well  occur.  In  any  case  the  reconnaissance  should  be  conducted 
always  with  as  much  care  as  if  it  was  expected  to  make  by  its  means  a 
final  selection  of  route. 

In  conducting  the  reconnaissance,  while  individual  habits  of  mind  no 
doubt  differ  greatly,  and  with  them  the  direction  in  which  error  is  most 
to  be  feared,  the  following  rules  and  cautions  are  believed  to  be  of  uni- 
versal application,  the  first  one  especially  being  fundamental : 

1136.  I.  The  reconnaissance  must  not  be  of  a  line,  but  of  an 
AREA,  including  at  all  times  in  the  mind  as  wide  a  belt  on  each  side  of 
an  air-line  between  the  two  fixed  termini  as  there  is  the  remotest  pos- 
sibility of  the  lines  reaching  to ;  "  remotest  possibility"  being  considered 
for  the  time  being  as  only  bounded  by  some  marked  and  decisive  topo- 
graphical feature  or  traffic  centre. 

Thus,  in  reconnoitring  a  proposed  line,  AB^  Fig.  266,  supposed  to  be  about 
100  miles  long,  we  may  reasonably  take  the  valley  line  V  to  the  right,  or  the 
town  C  to  the  left,  as  the  lateral  limits,  but  nothing  less  than  this,  and  the 
whole  area  between  them  should  be  studied  as  an  area,  and  a  topographical 
map  "  in  the  mind's  eye"  made  of  it  all ;  exact  comparative  knowledge  of  all 
the  various  passes  and  other  governing  points  being  obtained  on  teconnais- 
sance,  or  by  subsequent  survey  or  spur-lines. 

This  simple  rule  is  one  rarely  thought  of  or  acted  on  until  repeated  blunders 
have  enforced  it.  Error  is  particularly  liable  to  follow  from  neglecting  it,  as 
will  be  shown  later  by  a  few  examples  from  practice.  We  may  survey  lines, 
but  we  must  never  reconnoitre  them.     If  we  do,  it  is  not  a  reconnaissance. 

1137.  2.  All  prepossessions  in  favor  of  any  particular  line  must  be  aban- 
doned, especially  in  favor  of  that  line  which  seems  most  obvious.  The 
importance  of  this  is  too  obvious  to  need  dwelling  on,  yet  it  is  one 
thing  to  admit  it  in  theory  and  quite  another  to  dp  it  in  practice.  Not 
to  do  so  is  a  dangerous  and  frequent  error. 

1138.  3.  A  tendency  to  see  with  undue  clearness  the  merits  of  lines 
LYING  close  to  HIGHWAYS  Or  the  more  settled  and  open  districts  must 
be  carefully  guarded  against.  This  is  another  dangerous  and  frequent 
error,  which  is  always  imminent,  partly  because  it  seems  too  obvious  a 
danger  to  be  a  real  one.  The  writer  now  recalls  no  less  than  thirty  in- 
stances, some  of  them  of  the  first  importance,  in  which  the  deceptive 
convenience*   ''f  highways  alone  were  responsible  for  serious  error,  as 
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in  the  instances  of  Chapter  XXIX.  and  Appendix  C.     Allied  to  the 
above  are : 

4.  Lines  hard  to  get  over  on  foot,  or  overgrown  with  timber  or 
tangled  undergrowth,  seem  infinitely  worse  by  comparison  than  they 
really  are ;  and, 

5.  Raggedness  of  detail,  sharp  rocky  points,  steep  bluffs,  and  the  like, 
exert  an  entirely  undue  influence  upon  the  mind  as  compared  with  long 
rolling  slopes  spread  out  over  a  longer  distance. 

These  two  dangers  are  so  imminent  where  the  conditions  specified  exist  at 
all,  as  in  comparing  many  valley  lines  with  ridge  lines,  that  they  will  be  sepa- 
rately discussed  (par.  1162).  The  disadvantages  of  a  route  for  a  railway  must 
not  be  measured  by  its  disadvantages  as  a  foot-path,  even  after  all  brash  and 
dmber  have  been  removed,  yet  it  is  hard  not  to  do  so  to  some  extent. 

1139.  6.  A  complete  mental  map  of  the  watercourses  should  be  made 
as  the  reconnaissance  proceeds — sufficiently  exact,  at  least,  to  enable  the 
engineer  to  state  positively  where  the  water  of  every  stream  crossed 
joins  another,  and  what  streams  run  in  together,  until  they  have  passed 
oflf  the  limits  of  the  area  under  examination. 

It  is  not  always  convenient  to  do  this  for  each  stream  as  it  is  passed,  with- 
out undue  delay  ;  but  wherever  a  stream  is  passed  without  doing  it,  there ^  it 
should  bi  noted,  is  a  gap  in  the  necessary  knowledge  of  the  country ^  which  may  be 
dangerous. 

A  skeleton  framework  for  this  information  can  generally  be  obtained  from 
maps.  It  is  in  respect  to  the  minor  streams  that  the  caution  is  particularly 
necessary,  and  it  is  even  more  important  to  adhere  to  it  in  the  smoother'  than 
in  very  rough  country.     Neglect  of  it  often  carries  one  off  on  a  false  track. 

1140.  7.  False  summits,  or  those  which  appear  to  interpose  between 
two  water-sheds,  when  in  reality  they  are  only  between  different  parts  of 
the  same  water-shed,  are  very  liable  to  deceive  under  certain  circum- 
stances. The  latter,  fortunately,  do  not  often  occur;  but  when  they  do 
occur  the  deception  is  often  very  perfect,  introducing  an  apparently  im- 
passable obstacle  to  the  progress  of  the  line  which  is  only  apparent^  One 
of  many  reasons  for  the  preceding  rule  is  to  avoid  this  danger. 

See  also  overlaps  (par.  it6i).  which  are  a  kind  of  imaginary  false  summits. 

1141.  8.  As  a  very  necessary  safeguard  as^ainst  error,  the  engineer 
should  MAKE  IT  A  RULE  to  invariably  discredit  all  unfavorable  reports, 
from  whatever  source  derived,  which  do  not  accord  with  what  he  expects. 

This  merely  means  that  if  he  has.  or  thinks  he  has,  any  reasonable  shadow 
of  ground  for  hope  that  certain  things  are  possible  at  controlling  points,  he 
should  go  there  and  look  for  himself  before  he  finally  abandons  hope.     Not  un- 
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frequently  he  will  see  reasons  to  be  glad  he  did  go.  The  time  of  a  man  who 
may  have  been  previously  sent  to  the  point  is  not  therefore  lost.  Assurance  is 
at  least  made  doubly  sure,  and  he  might  have  brought  back  a  favorable  repon  ; 
but  the  most  trusted  assistants  are  liable,  with  the  best  of  intentions,  to  reaqh 
entirely  wrong  conclusions  by  looking  in  the  wrong  place  or  seeing  the  wrong 
things. 

1142.  The  reconnaissance,  it  should  be  understood,  although  spoken 
of  as  one  continuous  and  complete  examination  of  the  territory,  is  not 
necessarily  completed  all  at  once.  On  the  contrary,  it  should  in  a  sense 
be  always  in  progress  until  the  final  location  is  complete,  and  may  well 
be  made  in  part  while  a  party  is  running  some  first  experimental  line. 
It  may  also  continue  over  a  number  of  separate  and  complete  trips 
over  the  route,  which  in  a  literal  sense  are  examinations  of  so  many  dis- 
tinct lines;  but  it  should  never  be  felt  to  be  so  while  making  the  trips, 
but  as  broad  a  belt  should  be  taken  in,  in  imagination  at  least,  as  it  is 
possible  to  keep  in  mind.  The  feeling  should  always  be  present  in  the 
mind  of  the  engineer  that  he  ought  to  be  somewhere  over  the  edge  of 
the  horizon,  or  on  the  other  side  of  the  valley  or  ridge,  instead  of  fol- 
lowing his  nose  where  he  is. 

1143.  The  whole  reconnaissance  is  not  ordinarily  carried  on  in  the 
field,  but  a  part  of  it,  small  as  respects  time,  but  often  important  and 
even  decisive  as  respects  results,  is  obtained  from  the  study  of  such  maps 
of  the  region  as  may  exist.  The  same  arguments  apply  to  such  exami- 
nation as  to  examinations  in  the  fields,  and  the  same  methods  should  be 
used.  The  obvious  should  be  mistrusted  and  the  improbable  looked  for 
hopefully.  An  examination  of  maps  may  in  some  cases  be  the  only  recon- 
naissance, properly  so  called,  needed,  as  when  a  line  follows  for  its  entire 
length  a  deep  valley  of  known  character  between  points  both  situated  in 
the  same  valley.  On  the  other  hand,  the  reconnaissance  may  show  such 
nicely-balanced  possibilities  that  three  or  four  exploration  lines  will  be 
necessary,  merely  to  form  a  clear  idea  of  what  lines  to  examine  in  earnest. 

But,  as  a  general  rule,  neither  of  these  conditions  prevail.  A  careful 
reconnaissance  is  necessary,  but  it  is  also  decisive ;  showing  beyond  doubt 
(at  least  any  doubt  which  a  survey  by  the  same  persons  could  remove) 
that  some  one  route  is  alone  worth  careful  survey,  or  at  most  two. 

1144.  The  method  of  making  a  reconnaissance  may  be  in  detail  some- 
what like  that  sketched  in  Fig.  266.  Such  ordinary  matters  as  that 
water  runs  down  hill ;  that  streams  start  at  their  source  from  the  lowest 
point  in  their  immediate  vicinity  and  flow  toward  still  lower  ground; 
that  large  streams  usually  lie  lower  than  contiguous  smaller  streams,  and 
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tnat  an  aneroid  barometer  will  be  of  assistance  to  fix  the  approximate 
elevation  of  points,  if  too  great  confidence  be  not  placed  in  it, — may  be 
supposed  to  be  understood. 

A  hand-level  is  a  more  important  tool,  which  should  always  be  at 
hand.  In  looking  through  it  do  not  close  one  eye,  but  while  one  eye 
looks  through  the  tube  of  the  hand- level  let  the  other  look  at  the  na- 
tural landscape.  The  bubble  will  then  be  seen  superimposed  on  the 
latter.     Hand-levels  are  very  often  out  of  adjustment,  and  still  more  often 

nave  very  dull  bubbles, 
which  read  quite  different- 
ly if  the  tube  has  been 
raised  or  lowered  to  posi- 
\        X ^^J^ife  \^  "^^VrH^-^i^  tion.     A  guess  should  al- 

ways be  made  first,  before 
using  the  hand-level,  but 
no  man  ever  acquires  a 
very  trustworthy  faculty  of 
guessing  at  a  horizontal 
line.  In  ordinary  locali- 
ties a  practical  eye  will 
estimate  elevations  and  a 
horizontal  line  with  a  good 
deal  of  precision,  but  there 
are  peculiar  topographical 
conditions  which  make 
the  evidence  of  the  eye 
worse  than  worthless  (par. 
1 1 60).  and  no  one  can  tell 
where  they  are  in  advance. 
An  odometer  may  be 
fastened  to  the  wheel  of 
the  carriage,  if  a  vehicle 
be  used  :  but  distances  can 
usually  be  guessed  or  as- 
certained, by  time  esti- 
mates or  otherwise,  nearly 
<:.jough  for  preliminary  purposes.  A  pocket  compass  is  a  necessity,  and 
a  succession  of  travelling  companions  with  a  local  knowledge  of  the 
c^/untry  are  very  desirable.  More  outfit  than  this  and  the  best  attainable 
m^ps  will  not  be  particularly  useful. 
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1145.  As  a  preliminary  to  starting  out  to  explore,  say  from  B  to  A^ 
Fig.  266,  one  should  strike  an  arc  mentally  across  the  country  with  B  as 
a  centre,  and  with  a  radius  of  2  to  20  miles,  according  as  some  definite 
topographical  feature  may  indicate.  In  country  at  all  rough  this  arc 
should  be  at  least  200**  long.  In  smoother  country  it  maybe  less.  A  pass 
through  a  range  of  hills  at  e  on  the  direct  line  to  A  may  determine  where 
to  strike  this  arc. 

Before  allowing  himself  to  pass  by  this  arc  at  any  point  the  engi- 
neer should  mentally  ask  himself  this  question,  and  either  answer  it  posi- 
tively and  definitely  on  the  spot,  or  note  that  he  must  find  an  answer: 
How  many  different  routes  are  there,  and  what  are  their  comparative 
merits,  for  passing  from  B  TO  beyond  this  arc  at  any  point  in  its  whole 
extent  ?  If  ther/e  be  some  point  like  e  or/  which  is,  in  the  first  place,  out  of 
the  proper  direction ;  secondly,  difficult  of  access ;  and,  thirdly,  highly  un- 
promising in  appearance, — it  must  not  be  passed  until  it  is  known  that  it 
is  not  feasible,  or  else  noted  as  a  point  to  be  continually  remembered  as 
of  unknown  and  presumably  great  capabilities. 

Usually  there  will  be  three  or  four  routes  for  crossing  this  first  arc, 
which  will  appear  distinctly  better  than  any  others,  and  perhaps  be  the 
only  possible  ones.  Noting  every  one  of  those  which  have  not  been  ex- 
amined, and  assuming  that  everything  is  possible  which  is  not  clearly 
seen  to  be  impossible,  the  imaginary  arc  may  be  crossed  to  the  next  belt, 

1146.  Here,  at  some  fixed  topographical  feature  where  obstacles  occur, 
or  at  some  town,  a  second  mental  arc  may  be  struck,  likewise  with  B  as 
a  centre,  but  it  is  no  longer  necessary  to  make  it  200''  long,  but  merely 
long  enough  to  cover  a  route  to  A  from  every  possible  pass  of  the  first 
arc,  and  the  method  should  be  the  same.  The  question  should  be  :  In 
THIS  ANNULAR  BELT  what  is  the  best  way  to  pass  from  some  attainable 
point  in  the  first  arc  to  beyond  the  second,  and  which  will  give  the  best 
complete  route  from  B} 

By  this  time  we  shall  be  so  far  away  from  B  that  we  cannot  really  cover 
mentally,  even  in  the  rudest  way,  all  the  area  we  should  investigate,  and 
we  must  drop  the  furthest  half  of  it  entirely  from  mind  for  the  time 
being.  Remembering  that  it  is  dropped,  however,  the  method  is  the  same, 
so  far  as  it  goes.  By  assumption,  all  the  most  hopeful  chances  are  in  the 
region  beyond  the  horizon,  but  it  is  necessary  to  leave  them  for  the  time 
being. 

1147.  As  the  reconnaissance  approaches  A  it  will  be  more  natural  that 
our  work  should  be  carried  on  with  that  as  a  centre,  and  as  soon  as  pos- 
sible the  examination  of  the  whole  possible  area  at  once,  in  a  cursory 
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way  at  least,  should  be  resumed.  On  reaching  A,  before  the  territory 
passed  over  is  again  examined,  all  the  remaining  possible  area  should  be 
gone  over  in  the  same  way,  and  it  should  not  be  regarded  as  completed 
until  the  limits  of  the  water-shed  of  every  stream  in  the  whole  area  are 
well  understood,  and  the  lowest  passes  through  the  ridges.  It  is  not  by 
any  means  the  roughest  regions  which  require  the  most  care  in  this  re- 
spect. Thus,  in  Fig.  266,  if  the  country  were  very  rough  the  chances 
would  be  very  strong  indeed  that  the  valley-line  BVA  would  be  the  best, 
and  a  very  cursory  examination  of  some  cross-line  VD  might  suffice  to 
prove  it.  In  moderately  easy  country  the  line  BCDA  would  be  far  more 
likely  to  be  the  best,  and  there  might  of  course  be  considerable  variations 
in  it ;  or  the  valley  at  be  might  be  so  low  and  the  town  C  so  small  that 
the  preference  clearly  lay  with  the  most  direct  line.  It  does  not  by  any 
means  follow  that  the  whole  area  should  be  examined  with  equal  care. 
If  one  part  is  positively  known  to  be  worse  than  another,  it  matters  little 
to  determine  how  much  worse  ;  only,  it  must  be  known,  and  not  guessed 
at. 

By  following  strictly  on  the  line  of  these  suggestions  serious  over- 
sights are  not  probable  ;  otherwise  they  are  exceedingly  probable.  Such 
assistance  as  it  seems  possible  to  give  for  training  the  eye  to  take  in  the 
meaning  of  what  it  sees  before  it,  is  given  in  the  following  chapter.  One 
general  caution  may  be  added  :  **  Rough  country  "  is  a  purely  relative 
term.  To  the  tyro,  the  rolling  hillocks  of  Ohio,  Michigan  and  New  Jer- 
sey are  rough.  The  same  man,  with  a  little  experience  in  really  rough 
country,  will  take  the  worst  the  Rocky  Mountains  or  the  Andes  can  offer 
with  equanimity  :  and  equanimity  is  in  every  calling  essential  for  success. 
No  country  in  which  most  of  the  surface  has  a  layer  of  soil  over  it  de- 
serves the  name  of  rough.  It  needs  but  little  study  and  care  to  get 
several  lines  of  reasonable  cost  through  it.  The  art  of  location  consists 
merely  in  making  a  judicious  choice, — not  in  getting  a  line,  which  is 
always  easy  in  such  regions. 

1148.  An  accomplishment  which  is  not  very  difficult  to  acquire,  and  which 
i^  constantly  useful  on  reconnaissance,  is  to  estimate  the  rate  of  fall  of  streams 
from  their  general  appearance.  No  general  rules  can  be  laid  down,  because  so 
much  depends  upon  the  volume  of  the  stream.  A  fall  of  4  to  8  feet  per  mile 
will  give  a  good-sized  stream  or  river  a  very  rapid  current,  with  many  stretches 
where  it  will  seem  to  the  careless  eye  as  if  there  were  nearly  that  fall  at  a  single 
point,  succeeded  by  pools  above  and  below.  On  the  other  hand,  a  fall  of  30  or 
35  feet  per  mile  does  not  necessarily  give  10  a  small-sized  river  the  character  of 
a  torrent,  and  large  brooks  or  small  creeks  must  fall  100  feet  per  mile  or  more 
before  they  have  any  violent  current. 
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1149i  A  special  report  on  the  Water-Power  of  the  United  States  in  the 
Tenth  United  States  Census  gives  a  tabular  sutement  of  the  slopes  of  the 
principal  streams  flowing  into  the  Atlantic  and  the  Eastern  Gulf,  which  might 
perhaps  be  profitably  abstracted.  It  shows  that  the  slope  of  the  streams  is 
pretty  much  the'same  per  mile  from  the  Merrimack  to  the  Chattahoochee;  the 
average  slope  of  twenty-one  main  streams  being  5.4  feet  per  mile,  with  the  Sus- 
quehanna the  flattest,  at  2.8  per  mile,  and  the  Hudson  River  the  steepest,  at  10 
feet  per  mile. 

The  slope  of  some  of  the  southern  tributaries  of  the  Ohio  River  is  very  light, 
ranging  from  0.41  foot  per  mile  for  the  Green  River  to  2.84  feet  for  the  Alle. 
gheny  as  a  maximum.  The  falls  in  these  streams  generally  take  the  form  of 
long  shoalsi  As  an  example,  however,  of  how  very  quickly  some  jf  these 
rivers  descend  from  their  elevated  sources  to  the  gentle  slope  of  their  subsequent 
course,  Mr.  Dwight  Porter  mentions  that  the  Cheat  River,  in  West  Virginia,  falls 
2400  feet  in  the  last  eighty  miles  of  its  way  to  the  Moilongahela,  while  the  latter 
river  descends  but  75  feet  in  the  ninety  miles  between  the  mouth  of  the  Cheat 
and  Pittsburg.  The  northern  tributaries  of  the  Ohio  have  usually  steeper  slopes, 
but  the  average  is  far  below  the  rivers  on  the  upper  Atlantic  coast.  The  Ohio 
River  itself,  from  Pittsburg  to  its  mouth,  a  distance  of  967  miles,  falls  430  feet, 
or  an  average  of  0.44  foot  per  mile.  At  Louisville  there  is  a  fall  of  26  feet  in 
two  miles. 

The  Upper  Mississippi,  from  its  extreme  sources  to  St.  Paul,  500  miles  by 
the  river,  falls  1000  feet.  The  Missouri  River  falls  2464  feet  in  the  2644  miles 
of  its  course  below  Fort  Benton,  being  navigable  to  that  point.  The  tributaries 
of  the  Mississippi  from  Eastern  Iowa  have  a  general  slope  of  about  3  feet  per 
mile,  ranging  from  1.84  to  3.83  feet  per  mile. 

The  Arkansas  River,  from  its  source  to  Pueblo,  Colorado,  averages  34.11 
feet  per  mile.  In  the  upper  120  miles  the  river  falls  40  feet  per  mile,  then 
flattens  out  to  8  feet  per  mile  for  500  or  600  miles,  and  at  150  miles  above  its 
mouth  its  slope  is  only  0.46  foot  per  mile. 

The  Niagara  River,  in  its  short  course  of  37  miles,  descends  333  feet  to  Lake 
Ontario  with  a  vertical  plunge  of  160  feet  at  the  Falls,  discharging  a  volume  of 
water  nearly  half  as  great  as  the  Mississippi  River,  or  166,600  cubic  feet  per 
second.  From  Buffalo  to  3  miles  above  the  Falls,  the  river  descends  20  feet,  or 
about  a  foot  per  mile,  yet  the  stream  is  readily  navigable;  from  this  point  to  the 
brink  of  the  Falls  it  descends  about  53  feet,  or  18  feet  per  mile. 
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CHAPTER  XXVIII. 


OCULAR   ILLUSIONS. 


1150.  The  natural  eyesight  is  readily  deceived  even  where  the  ap- 
parent differences  are  so  great  as  to  seem  clear  and  positive.  Among 
the  more  serious  ways  in  which  this  danger  may  make  trouble  are : 

I.  The  eye  foreshortens  the  distance  in  an  air-itm  and  mater ieUIy  ex- 
aggerates the  comparative  length  of  a  lateral  offset*  so  as  to  greatly  exag- 
gerate the  loss  of  distance  (and  hence  of  curvature)  from  any  deflection. 
A  deflection  which  will  not  in  reality  add  more  than  lo  to  15  per  cent  to 
the  length  of  a  line  will  seem  to  the  eye  to  double  it.  This  marked  ten- 
dency to  great  exaggeration  results  from  the  effect  of  two  concurrent 
causes :  (i)  the  foreshortening  alluded  to,  and  (2)  the  tendency  of  the  mind 
to  exaggerate  the  distance  lost  by  lateral  deflections  even  when  looking 
down  upon  a  map — as  Fig.  13.  page  237,  where  the  loss  of  distance  in  C 
might  be  easily  estimated  at  four  or  five  times  what  it  is. 

These  two  causes  combined,  both  of  them  having  much  effect  in  the 
same  direction,  make  the  judgment  of  inexperienced  men  on  this  subject 
almost  absurdly  deceptive. 

1 1  SI .  2.  The  eye  exaggerates  the  sharpness  of  projecting  points  and  spurs, 
and  the  degree  of  curvature  necessary  to  pass  around  them :  an  exceed- 
ingly common  difficulty,  leading  to  serious  consequences.  It  results  from 
a  combination  of  natural  causes,  viz.:  (i;  The  eye,  in  looking  at  all  nat- 
ural slopes,  from  any  point  of  view  whatever,  greatly  exaggerates  their 
steepness.  A  60**  slope  seems  almost  vertical ;  a  45",  fully  75**;  a  li  to  i 
slope  (the  rate  of  the  very  steepest  mountain  sides),  at  least  i  to  i  ;  etc., 
etc.  This  tendency  is  especially  strong  in  looking  at  slopes  from  above. 
(2)  Such  points  are  generally  looked  at  from  above ;  but  whether  looked 
at  from  above  or  below,  the  eye  instinctively  searches  for  something  fixed 
and  definite  to  start  from,  which  is  usually  found  in  the  crest  or  ridge  lin€4 
especially  if  the  latter  runs  nearly  to  a  knife-edge.  Likewise  the  eye  al- 
most invariably  tends  to  exaggerate  angles,  from  whatever  point  the  view 
is  taken  on  which  the  judgment  is  formed.  If  formed  from  the  side 
(Fig.  267),  it  exaggerates  the  distance  C  in  comparison  with  AB\  making 
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it  seem  half  as  long,  for  example,  when  it  is  only  one  fourth  as  long,  thus 
making  the  point  seem  to  require  a  curve  of  180"  where  perhaps  no* 
only  will  suflSce.  If  formed  from  in  front  of  very  sharp  points,  Fig.  268, 
the  tendency  is  to  look  upon  the  two  range-sights,  B,  C  as  at  a  mucli 
sharper  angle  U  to  each  other  than  they  really  ^x^.because  the  eye  ranges 
along  both  slopes  at  once — an  unusual 
circumstance,  the  more  common  case 
being  that  of  Fig.  269,  in  which  the 
tendency  is  in  the  opposite  direction. 
In  Fig.  268  one  tends  to  approximate 


Fig.  267. 

the  angle  V  to  180*;  or,  in  other  words,  to  think  of  B  and  C  as  nearly  par- 
allel to  each  other,  as  if  we  were  looking  from  E  at  an  infinite  distance. 

1193.  From  these  causes  combin«d,  the  eye  at  E  first  fixes  on  the 
crest-line  and  then  exaggerates,  say,  a  li  to  i  slope  into  a  i  to  i  slope ;  in 
other  words,  makes  the  chord-line  A,  Fig.  268,  one  third  shorter  than  it 
is.  This  alone  gives  a  1 5**  curve  where  lo*  will  suffice.  But  having  first 
got  our  chord-line  too  short,  we  then  proceed  to  mentally  exaggerate  the 
angle  to  which  it  is  a  chord,  and  thus  still  further  shorten  the  supposed 
radius,  so  that  we  may  easily  picture  a  20"  curve  where  lo*  would  prove 
on  survey  all-sufficient. 

Whether  this  explanation  of  the  philosophy  of  the  tendency  to  error 
be  correct  or  not,  the  fact  of  its  existence  in  about  the  degree  stated  is 
beyond  question,  especially  with  those  who  are  for  the  first  time  con- 
fronted with  "rough  country."  They  are  almost  sure  to  exaggerate 
greatly  the  difficulties  of  such  localities. 

1154.  3.  An  opposite  tendency — to  decrease  the  probable  angles  re- 
quired— exists  in  looking  at  smooth  gentle  slopes,  especially  from  a 
distant  point  of  view,  for  reasons  hinted  at  in  part  in  Fig.  269.  Smooth- 
ness and  gentleness  of  slope  mean  that  we  must  either  go  out  a  long  way 
to  gain  a  little  difference  of  elevation,  or  must  put  up  with  very  long,  if 
not  very  deep,  cuts  or  fills.     In  order  to  bring  down  the  work  to  reason- 
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able  lightness,  therefore,  we  must  often  adopt  a  quite  crooked  alignment 
on  the  smooth  and  (for  foot  travel)  very  tractable  slopes,  and  even  then 
have  pretty  heavy  work. 

This  error  is  especially  liable  to  occur  on  the  long  gentle  rolling  slopes 

which  are  met  over  vast  areas  of  the  far- 
^Va,.  y  n^        western  United    States,   Mexico,  South 

//.  V<///  ...f^\  >..  "^  :vV      America,  and  (the  writer  believes)  much 

Asia,  Africa,  and  Australia,  in  all 
of  which  regions  Nature  seems  to  have 
planned  all  her  works  on  a  vast  scale  and 
taken  plenty  of  room  to  spread  out  in. 
In  the  Eastern  United  States  and  in 
Europe  west  of  Russia  it  is  less  immi- 
nent. 

When  we  happen  to  be  com{>aring  two 
lines,  one  of  which  lies,  say,  in  a  valley,  where  the  tendency  is  to  exaggerate 
the  sharpness  of  curves  and  angles,  while  another  lies  on  a  smoother  and 
higher  region,  where  the  tendency  is  in  the  other  direction,  these  two 
opposite  tendencies  may  combine  to  cause  most  calamitously  mistaken 
conclusions,  one  line  being  made  up  in  large  part  of  points  like  Fig. 
268  and  the  other  like  Fig.  269. 

1195.  The  unassisted  eye  is  also  liable  to  be  deceived  in  many  ways 
as  to  gradients  and  elevations,  as  noticeably  in  the  following : 

4.  A  slope  looked  at  from  a  distance  always  appears  steeper  and 
higher  than  it  really  is,  especially  if  we  are  standing  on  ground  descend- 
ing towards  it,  when  the  eye  tends  to  look  on  the  slope  where  we  stand 
as  more  nearly  level  than  it  is,  and  to  exaggerate,  often  to  an  absurd  ex- 
tent, the  steepness  of  the  rising  ground  in  front.  This  is  a  familiar  ex- 
perience, which  most  men  have  learned  to  allow  for,  more  or  less.  The 
best  training  for  the  eye,  to  check  the  danger,  is  to  study  the  phenomenon 
on  highways  or  constructed  railways,  where  the  effect  of  a  given  vertical 
angle  is  far  more  marked  than  on  a  natural  unbroken  surface,  for  the 
reason,  probably,  that  where  the  mind  looks  for  uniformity,  as  on  a  rail- 
way or  road,  it  is  forcibly  impressed  by  a  deviation  from  it,  but  where,  on 
the  other  hand,  irregularities  are  looked  for  and,  as  it  were,  "discounted" 
in  advance,  the  very  same  surface  angle  produces  less  impression. 

1196.  Another  and  perhaps  truer  explanation  of  this  and  many  other 
ocular  illusions  is  that  it  is  simply  lack  of  practice  and  training  of  the 
eye  under  those  particular  conditions.  The  child  has  absolutely  no  per- 
ception of  distance  or  perspective,  and  hence  of  size,  but  puts  out  bis 
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hand  to  touch  everything  he  sees  within  his  field  of  view,  even  on  the 
distant  horizon.  To  measure  distances  and  sizes  as  accurately  as  we  do 
by  the  aid  (i)  of  the  short  base-line  of  2\  inches  between  the  two  eyes, 
and  (2)  of  our  gradually  acquired  knowledge  of  the  probable  sizes  of  ob- 
jects, is  really  a  mental  process  of  extraordinary  difficulty  and  delicacy, 
which  is  only  acquired  by  the  incessant,  unconscious  practice  of  years. 
Under  the  conditions  in  which  we  have  been  most  trained  we  do  toler- 
ably well ;  but  whenever  we  strike  the  unfamiliar  and  unusual,  then  the 
eye  reverts  to  its  original  untrained  tendency  to  bring  everything  ii^  the 
distance  up  into  its  own  vicinity,  with  an  inevitable  distorting  effect  on 
what  the  mind  makes  out  of  the  picture  seen.  Thus  it  is  that  the  sun 
and  moon  appear  to  the  eye  a  great  deal  larger  when  they  are  rising  or 
setting,  the  mind  never  admitting  that  they  can  be  very  far  off,  except  when 
forced  to  do  so  by  seeing  them  beyond  the  immediate  horizon.  Thus, 
rather  than  by  the  common  explanation  that  there  are  no  intermediate 
objects  to  fix  on,  distances  across  water  are  always  under-estimated  by 
those  unaccustomed  to  it.  For  the  same  reason,  possibly,  the  eye  brings 
forward  the  farther  end  of  a  long  line  of  rails  beyond  a  hollow  until — 
aided  somewhat  by  the  further  assumption  that  we  are  .standing  on  a 
level — they  seem  almost  to  stand  up  and  down.  For  the  same  reason, 
the  steepness  of  the  slopes  of  mountains  are  exaggerated  ;  and  possibly 
for  the  same  reason,  in  part  at  least,  the  immense  scale  on  which  the 
topc^^phical  features  of  the  great  West,  Mexico,  South  America,  and 


Fig.  370. 
similar  regions  are  laid  out,  deceives  j»s  to  distances  the  Eastern  man  or 
European,  accustomed  to  a  pettier  topography. 

11S7.  A  comparison  of  the  different  effect  upon  the  eye  of  railway 
gradients  and  natural  slopes  of  the  same  rate,  wherever  two  descending 
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gradients  can  be  found  nearly  following  the  natural  surface,  is  an  in- 
structive training  of  the  eye.  By  standing  first  on  the  track  and  then  a 
few  hundred  feet  to  one  side,  the  difference  in  the  degree  of  the  decep- 
\  tion  is  marked ;  but  trial  from  various  points  of  view  will  show  that  it 
always  exists,  even  on  the  natural  surface. 


Fig.  97X. 


1158.  5.  Allied  to  the  above,  but  operating  more  obscurely  and  on  a 
larger  scale,  is  the  deception  which  comes  from  THE  propinquity  wF 
LARGE  MASSES  OF  HILLS  OR  MOUNTAINS  when  looked  at  from  a  nis- 
tance,  or  even  from  a  mere  general  slope  in  one  direction  of  the  whole 
foreground  within  view,  especially  if  it  be  much  broken  up  in  detail  by 
minor  liillocks  and  ridges,  so  that  the  general  trend  of  the  surface  is  not 
readily  detected.  The  best-trained  eye  is  quite  incapable,  under  these 
circumstances,  of  estimating  horizontal ity  so  as  to  detect  the  lowest  points 
with  the  same  success  as  under  ordinary  circumstances.     Fig.  212,  page 


Fig.  372.— a  Distant  Vibw  of  an  Ovbrlaf. 

6S0,  reproduces  admirably  an  ocular  illusion  of  this  kind.  The  grades 
against  the  stream  seem  enormously  steep,  and  those  with  it  nearly  level. 
The  reverse  is  the  case  at  the  viaduct  in  the  background,  yet  everywhere 
the  rate  is  the  same.  In  Fig.  270  the  pass  A,  which  seems  to  the  eye  of 
a  distant  observer  to  be  slightly  lower  than  B,  may  be  counted  on  wiih 
great  certainty  to  be  considerably  higher.  To  be  in  fact  on  a  level  with 
it,  it  must  appear  to  the  eye  very  much  lower.     Fig.  270  was  sketclied 
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from  an  instance  where  half  a  dozen  skilled  men  under-estimated  the 
height  of  A^  and  over-estimated  B,  by  nearly  200  feet,  from  a  point 
of  view  less  than  3  miles  off,  over  an  apparently  level  plain,  on  a  line  of 
sight  nearly  parallel  with  the  slopes  of  the  mountain,  and  with  A  and  B 
hardly  more  than  half  a  mile  apart ;  the  pass  having  been  looked  at, 
likewise,  from  both  sides. 

11 59.  Another,  the  most  extraordinary  ocular  deception  which  the 
writer  has  ever  encountered,  and  for  which  he  could  not  then  or  later 
imagine  an  explanation,  is  badly  sketched  from  memory  in  Fig.  271.  In  a 
gently  rolling  but  much  **  accidented  "  country,  through  a  little  pass  with 
(seemingly)  long  gentle  slopes  on  each  side,  the  little  hut  appeared  only 
10  feet  above  the  bottom  of  the  notch  less  than  400  ft.  off.  when  in  fact 
it  was  80  ft.,  there  being  in  this  case  no  preponderance  of  large  masses 
on  either  side  of  the  field  of  view  to  unbalance  the  eyesight.  This  decep- 
tion, likewise,  was  common  to  every  man  of  a  large  and  experienced 
corps,  and  perhaps  came  from  an  obscure  train  of  association  with  a  sharp 
and  tremendous  descent  a  short  distance  back  (1500  feet  in  a  six-mile 
view),  which  might  have  been  seen  in  part  by  eyes  in  the  back  of  one's 
head  while  looking  at  the  hut,  but  which  neither  existed  in  fact  nor  ap- 
peared to  exist  in  the  view  taken  in  by  the  natural  eyesight,  as  rudely 
and  very  inadequately  sketched  in  Fig.  271.  The  hut  looks  far  too  high 
in  the  cut,  and  the  very  bottom  of  the  valley  was  in  sight. 

1160.  Similar  ocular  illusions,  and  p)erhaps  more  remarkable  ones, 
may  be  seen  wherever  there  are  irrigating  or  other  nearly  level  ditches 
winding  around  the  slopes  of  mountains  above  rapidly  descending  val- 


FiG.  273.— The  same  Overlap — Near  Vibw. 

leys.  They  invariably  appear  to  run  up  hill,  and  often  in  a  very  marked 
and  extraordinary  way,  as  with  many  of  the  irrigating  ditches  of  Colorado. 
These  examples  are  but  pronounced  types  of  frequent  topographical 
irregularities,  which  make  the  eyesight  utterly  worthless  for  measuring 
important  elevations  and  slopes  in  certain  localities;  and  where  those 
localities  are,  unfortunately,  cannot  be  determined  in  advance.  The 
aneroid  barometer,  altazimuth,  or  hand-level,  consequently,  should  be 
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constantly  used  on  reconnaissance,  and,  in  general,  all  such  points,  if 
important,  should  be  actually  visited,  for  another  reason: 

1161.  6.  Overlaps  of  hills  or  elevated  ground  at  a  distance  are  a 
frequent  source  of  deception  and  error.  Views  which  from  a  distance 
appear  like  Fig.  272  are  found  on  nearer  acquaintance  to  be  more  like 
Fig.  273,  with  an  easy,  open  valley,  and  perhaps  a  running  stream  pass- 
ing through  what  seemed  to  be,  '*  beyond  question,"  a  solid  ridge.  '  Illu- 


FiG.  274.— Better  Countrv  than  it  Looks. 

sions  of  this  kind  are  often  very  perfect,  even  in  the  near  vicinity  of  the 
observer.  An  example  on  a  small  scale  (small,  because  the  mind  realizes 
that  it  must  be  a  deception)  may  be  seen  in  ascending  the  Hudson  River 
when  approaching  Peekskill,  especially  in  the  early  summer  evening?, 
when  the  lights  and  shades  are  such  as  to  produce  a  very  vivid  feelinp: 
that  it  is  a  closed  basin  without  further  outlet  to  the  north.  It  is  said 
to  be  on  record  that  it  deceived  Hendrick  Hudson  himself,  and  almost 
induced  him  to  turn  back. 
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The  great  safeguard  against  errors  of  this  kind  is:  Form  a  complete 
picture  of  the  water-shed  over  the  area  to  be  reconnoitred,  so  that  it  is 
known  where  water  falling  on  it  anywhere  will  flow  to. 

1162.  7.  The  eye  often  deceives  itself  in  estimating  quantities,  for 
reasons  which  in  part  result  from  what  has  preceded.  Most  serious  con- 
sequences flow  from  this,  leading  to  the  abandonment  without  survey  of 
lines— especially  valley-lines — which  should  have  been  regarded  as  the 


Fig.  975. — WoRSB  Country  than  it  Looks. 

most  promising  of  all.  The  root  of  the  difficulty,  in  addition  to  the 
various  causes  of  deception  which  have  been  noted,  lies  in  the  inability 
of  the  mind  to  distinguish  (i)  between  what  seems  rough  and  what  is, 
and  (2)  between  what  is  rough  for  foot  or  horse  travel  and  what  is  rough 
for  railway  construction. 

The  extent  of  the  first  cause  for  deception  will  be  better  appreciated, 
by  those  who  have  had  any  considerable  experience  in  construction,  if 
they  will  but  recall  what  a  tremendous  reduction  in  the  apparent  diffi- 
54 
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culty  of  work  follows  from  the  mere  act  of  thoroughly  clearing  the 
ground,  even  if  there  were  nothing  on  it  before  but  light  undergrowth 
and  brush.  To  a  thoroughly  trained  eye  this  should  make  no  appreci- 
able difference,  yet  the  unconscious  feeling  of  every  one  is  "  well  begun» 
half  done." 

1163.  When  to  ordinary  timber  we  add  tangled  vines  and  under- 
growth, making  progress  on  foot  exceedingly  slow  and  difficult,  this 
effect  is  increased.  We  are  apt  to  measure  distances  by  time  under  such 
circumstances,  so  that,  if  we  went  over  an  aggregate  of  lo  miles  at  one  mile 
per  hour,  and  of  90  miles  at  five  or  six  miles  per  hour,  in  exploring  100 
miles,  we  shall  finish  with  a  feeling  that  fully  a  third  of  the  line  has  been 
very  rough.  On  the  other  hand,  when  we  strike  a  highway  and  go  along 
rapidly  over  the  ground,  we  at  least  never  exaggerate  the  difficulties 
which  we  walk  over  the  hill  to  take  a  glance  at,  and  the  long  stretches 
of  easy  country  are  what  we  have  been  most  conscious  of  and  remember 
most  vividly. 

In  Fig.  274  we  have  a  sketch  of  a  jagged  rocky  point  in  a  river  valley; 
in  Fig.  275  a  sketch  of  a  line  on  a  gently  rolling  side-hill.  Nine  men  in 
ten  will  be  rather  appalled  by  the  rocky  bluffs  and  take  the  side-hill  line 
very  calmly;  yet  the  chances  are  very  strong  that,  mile  for  mile,  the  val- 
ley-bluff line  will  be  the  cheapest,  in  addition  to  having  the  best  grades. 
1164.  This  results  from  the  fact  that  in  following  a  valley-line  it  is 
exceedingly  difficult  to  make  due  allowance  for  the  fact  that  Nature 
HAS  MADE  OUR  FILLS.  It  may  be  necessary  to  hit  such  a  rocky  point 
as  that  in  Fig.  274  pretty  hard,  but  never  very  hard,  because  before  we 
have  done  very  much  work  on  it  we  have  excavated  enough  material 
to  carry  the  line  past  it  on  a  fill,  even  in  a  raging  torrent;  and  hence  we 
are  not.  obliged  to  hug  into  the  point,  as  on  ordinary  ground,  to  avoid 
running  our  line  above  all  supp>orting  ground  in  the  hollow  beyond. 
There  are  no  hollows  beyond.  As  soon  as  we  have  passed  this  point  we 
come,  probably,  to  a  narrow  but  sufficient  stretch  of  bottom-land,  already 
ri;)-rapped  with  vegetation,  and  already  standing,  as  all  bottoms  do  (when 
liiere  are  any)  in  such  valle5rs  as  that  pictured,  just  above  the  ordinary 
level  of  high-water,  so  that  they  are  not  often  overflowed  deeply  (usually 
once  in  10  to  30  years),  or  else,  when  they  are  overflowed,  are  not  sub- 
mitted to  a  destructive  current.  The  more  violent  and  rapid  the  ordi- 
nary current  the  less  likelihood  there  is  that  the  bottoms  are  often  de- 
structively overflowed.  If  overflowed,  the  current  cannot  be  rapid,  or  the 
bott'  m<;  would  wash  away. 

1  ".V  re  fore,  when  we  have  passed  the  rocky  bluff  in  Fig.  274  we  have 
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comfortable  running,  and  can  get  a  good  alignment  until  we  come  to  the 
next  similar  point.  At  every  one  of  them,  although  we  are  thrown  out  to 
and  into  the  water.  Nature  has  provided  the  material  to  resist  the  water  on 
the  spot.  The  profile  of  such  a  line  is  very  apt  to  be  quite  light ;  rather 
deceptively  so  in  fact,  since  there  will  be  a  great  deal  of  work  in  protect- 
ing banks  and  working  very  steep  slopes,  which  will  not  show  on  the 
profile  i»t  all. 

1165.  On  I  he  other  hand,  in  Fig.  275.  gentle  as  is  its  general  effect,  we 
must  cut  into  our  hills  far  more  than  the  eye  will  appreciate  in  order  to 
avoid  enormous  fills.  If  the  slopes  be  at  all  steep  (they  might  well  be 
steeper  in  the  view  to  bring  out  the  effect  desired),  the  eye  when  reconnoit- 
ring will  underrate  the  depth  of  these  fills,  especially  from  a  distance,  by 
taking  a  mental  section  of  them  on  a  plane  normal  to  the  slope  instead  of 
on  a  vertical  plane.  The  loss  from  the  side-hill  slope  of  the  ground, 
likewise,  will  be  very  likely  to  be  under-estimated :  not  that  the  eye  will 
not  exaggerate  the  slope  of  the  ground  relatively  to  the  horizontal,  for  it 
will,  but,  by  a  seeming  paradox,  the  angle  of  the  ground  with  the  side- 
slopes  of  a  cut  or  fill  will  be  rather  underrated,  because  the  mind  men- 
tally exaggerates  the  latter  also,  and  still  more. 

It  is  almost  an  invariable  rule  that  fills  turn  out  deeper  than  they  are 
expected,  and  on  a  side-hill  line  most  of  the  water-ways  are  in  fills  of 
considerable  depth.  The  water  channels  are  also  more  ramified,  and 
hence  more  numerous,  on  high  slopes  than  lower  down  in  the  valleys, 
where  the  total  discharge  is  more,  but  the  water  has  collected  in  larger 
streams. 

Much  expense  can  be  saved  on  side-hill  lines,  and  danger  of  washouts  as 
well,  by  catching  the  water  in  a  ditch  at  or  a  little  below  grade  and  carrying  it 
under  the  road-bed  in  a  small  structure,  with  the  foundations  of  the  discharging 
end  of  the  structure  properly  secured,  instead  of  putting  the  structure  in  the 
very  bottom  of  the  gulch. 

1166.  CuL-DE-sACS  are  another  incessant  source  of  deception  and  error,  al- 
though rather  due  to  negligence  or  inexperience  than  to  ocular  illusion  proper. 
It  constantly  happens  that  men  walk  into  them  as  a  mouse  into  a  mouse-trap, 
and  for  the  same  reason — blindly  following  one's  nose;  or  rather,  from  recon- 
noitring a  LINE,  foot  by  foot  and  mile  by  mile,  instead  of  an  area  as  a  whole.  A 
man  sees  a  beautiful  open  area  ahead  of  him  as  far  as  the  eye  can  reach,  prob- 
ably with  a  highway  through  it.  He  is  satisfied,  and  looks  no  farther,  until  he 
comes  to  the  end  of  it.  Then  it  is  too  late.  He  has  accepted  his  line  so  far 
as  a  finality,  and  knows  no  other.  He  assumes  that  he  can  do  nothing  better 
behind,  and  '*  therefore"  must  get  out  of  his  trap  ahead  as  best  he  can.  Unless 
he  is  confronted  with  very  great  difficulties,  he  is  likely  to  do  so.     To  read  in 
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cold  print,  this  seems  an  improbable  bit  of  stupidity.     It  is  one  of  the  common- 
est of  faults. 

1167t  A  single  instance  on  an  important  survey,  affecting  40  miles  of  line, 
will  illustrate  how  it  happens.  In  a  very  broad  flat  valley  which  extended  for  six 
or  eight  miles  farther  a  dry  run  was  encountered.  It  was  assumed  to  drain  to 
the  west,  and  passed  as  of  no  moment.  It  really  drained  to  the  east,  through 
a  small  rocky  overlap  about  two  miles  off,  which  opened  out  half  a  miie  be- 
yond into  a  broad  open  valley  leading  directly  to  the  desired  terminus.  The 
cul-de-sac  gave  a  fine  line  as  long  as  it  lasted,  and  then  over  20  miles  of  rather 
heavy  work,  with  bad  grades  and  bad  curves,  yet  it  was  run  by  an  engineer  of 
large  experience,  and  came  very  near  being  built. 

1168.  Of  all  these  types  of  ocular  deceptions  there  are  many  varia- 
tions. To  thoroughly  guard  against  them  conies  with  experience  alone, 
and  rarely  with  that.  Until  they  have  been  learned  by  experience,  and 
the  engineer's  "  personal  equation  '  determined,  very  wide  limits  of 
error  alone  can  be  safely  assumed.  Nevertheless,  provided  the  danger 
of  error  be  realized,  it  is  not  a  particularly  serious  one,  because  errors 
of  the  eye  will  be  checked  by  surveys.  The  greater  danger  is  that 
the  untrained  eye  will  tell  such  wholly  delusive  tales  as  to  make  the 
worse  appear  the  better  course,  and  cause  that  line  or  part  of  a  line  to 
be  rejected  without  survey  which  was  really  the  best.  To  guard  against 
this  danger,  and  not  to  advise  substituting  the  eye  for  the  precision  of 
surveys  except  within  known  limits  of  safety,  this  chapter  has  been 
written. 


1169.  A  single  example  of  the  way  in  which  ocular  illusions  and  some 
of  the  causes  mentioned  in  the  previous  chapter  may  combine  to  lead  to 
wrong  conclusions  by  errors  of  reconnaissance,  pure  and  simple,  may  be 
of  value  to  save  the  student  from  underrating  the  magnitude  and  im- 
minence of  the  dangers  against  which  he  has  been  cautioned.  It  sum- 
marizes the  facts  of  a  very  important  piece  of  line  on  which  a  number 
of  causes  combined  to  bring  about  calamitously  wrong  conclusions. 
Those  particular  causes  for  wrong  conclusions  against  which  cautions 
have  been  given  are  printed  in  italics.  The  map  is  modified  somewhat, 
but  the  other  conditions  are  in  no  way  exaggerated.  Appendix  C  con- 
tains another  example,  and  the  writer  had  made  a  list  of  nearly  a  dozen 
others  which  he  had  intended  to  annotate  similarly,  but  space  forbids. 

The  line  was  about  100  miles  long  from  A  to  G,  Figs.  276-7.  through 
a  region  of  much  difficulty  after  reaching  the  crucial  point  B  or  B , 
where  an  exit  was  to  be  found  from  an  easy  open  basin  surrounci'^p 
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A,  An  established  and  much-travelUd  highway  followed  the  general 
route  selected,  ABCFG.  The  pass  B  was  a  little  easier  than  B\  and 
seemed  for  special  reasons  much  easier  than  it  was.  The  difficulties  of 
construction  were  distributed  over  almost  the  entire  line  ACG,  so  that* 


Fto,  aye* 


Fig.  277. 


although  a  costly  line  in  the  ag^egate,  the  work  was  at  no  point  of  a 
specially  forbidding  character. 

Another  route,  AB'DEG,  for  the<?e  and  other  more  pardonable  rea- 
sons, was  not  even  examined  until  too  late.     The  pass  B'  was  slightly 
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higher  and  more  difficult  of  approach.  Upon  reaching  it  the  outloolc  for 
the  next  few  miles,  to  the  pass  A— which  was  indeed  visible  from  B,  but 
could  not  be  recognized  as  a  pass  from  that  distance  owing  to  an  overlap, 
80  that  the  mountain  range  appeared  unbroken, — was  over  a  deep  and 
ugly  basin,  and  so  was  exceedingly  forbidding,  admitting  of  easy  grades 
but  plainly  requiring  heavier  work  and  worse  alignment  to  get  them  than 
any  stretch  of  equal  length  on  the  other  line.  On  the  other  hand,  the  en- 
tire difficulties  of  construction  were  concentrated  on  this  short  stretch  of  6 
to  8  miles.  Once  through  the  pass  D  {which  could  be  reached  from  B 
only  with  much  difficulty  and  a  long  detour),  an  open  and  unobstructed 
valley  admitted  of  a  light  and  straight  surface-line  for  some  6o  miles  to 
the  point  E, — a  traffic  of  special  value  to  the  line  being  distributed  from 
Eto  H.  Ax.  Edi  valley  was  struck  leading  by  a  comparatively  easy  de- 
scent directly  to  the  terminus  G,  whereas  the  other  line  at /^' was  so  high 
above  the  valley  that  a  costly  side-hill  descent  on  a  heavier  grade  was  the 
only  resource.  The  comparative  profiles  of  the  two  lines  are  shown, 
without  exaggerating  the  contrast,  in  Fig.  277. 

The  dotted  line  was  in  this  case  superior  in  every  detail,  unless  pos- 
sibly in  cost,  for  the  stretch  B'D,  although  not  over  8  miles  long,  was 
more  costly  than  any  40  miles  on  the  other  line.  But  the  grades  were 
materially  better,  the  line  shorter  and  with  less  curvature,  and  the  local 
traffic  it  offered  was  many  times  more  valuable  than  all  on  the  other  line 
put  together. 

1170.  The  error  on  reconnaissance  lay  in  passing  the  point  B  with- 
out completely  investigating  all  the  possibilities  of  the  line  B^D  before 
leaving  it,  and  so  determining  for  a  certainty  that  the  possible  line  turn- 
ing off  through  the  gap  to  the  left  not  only  began  bad,  but  continued 
bad.  Once  having  passed  through  B,  and  accepted  that  pass  as  a 
finality,  the  case  was  hopeless.  The  two  lines  then  speedily  diverged 
from  each  other  completely,  till  they  were  40  miles  apart  and  1500  feet 
different  in  elevation.  C  then  became  another  fixed  point,  from  which 
there  was  no  possible  escape.  F  and  H*  in  their  turn  followed ;  and 
when  at  last  the  long  and  open  valley  E  came  within  sight,  the  false 
premise  that  B  must  be  the  pass,  now  70  miles  behind,  made  it  a  legiti- 
mate and  logical  conclusion  that  it  offered  no  possibilities  for  considera- 
tion. 

1171.  Had  the  reconnaissance  happened  to  begin  from  G,  the  error 
would,  in  this  particular  instance,  have  been  avoided,  for  the  natural 
line  GEHD  would  almost  certainly  have  been  followed  in  the  first  in- 
stance, no  natural  line  whatever  existing  in  the  directionC///'/''tSO  that  a 
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large  portion  of  the  whole  cost  of  the  line  was  concentrated  on  the  initial 
stretch  CH\ 

This  very  circumstance,  however,  with  the  conditions  of  relative  ad- 
vantage reversed  (especially  with  the  pass  B  a  little  less  tempting  and 
no  highway  along  GFCA),  would  have  been  almost  certain  to  result  in  an 
error  precisely  similar  in  principle,  with  a  reverse  result.  Starting  at  G, 
the  fine  open  line  GEH  "woxiid  have  been  followed  with  increasing  cer- 
tainty that  it  was  the  only  line  to  take,  the  possibility  C/T' having  been 
turned  from  as  out  of  the  question  or  perhaps  impossible  (almost  cer- 
tainly the  latter  with  an  inexperienced  man,  for  it  took  much  skill  to 
obtain  it).  Arriving  at  Z>,  the  reconnoiterer  would  find  himself  in  a  cul- 
de-sac,  caught  in  the  mazes  of  his  own  negligence  and  hasty  preposses- 
sions. A  beautiful  line  was  behind  him,  but  8  miles  of  tunnels  and  via- 
ducts were  before  him,  from  which  there  was  absolutely  no  escape  with- 
out going  back  again  to  G,  mentally  as  well  as  physically,  and  picking 
out  the  line  GHFC,  every  foot  of  which,  while  nowhere  excessively  diffi- 
cult, was  a  forced  line,  resulting  from  having  got  into  the  hole  C  and 
having  to  get  out  of  it  somehow  in  the  direction  G,  Under  these  cir- 
cumstances, there  being  but  the  two  lines,  so  widely  separated,  it  would 
have  been  well-nigh  a  certainty  that,  had  the  reconnaissance  began  at 
G  instead  of  -<4,  the  tempting  plains  GD  would  have  proved  an  even  more 
irresistible  bait  than  the  pass  B  to  bias  the  mind  against  fair  and  com- 
plete examination  of  even  the  possibilities  of  the  other  line. 

1172.  The  writer  is  able  to  give  no  more  apt  illustration  than  this  of 
the  importance  of  following  the  seemingly  over-minute  instructions  of 
this  and  the  preceding  chapter,  whether  because  of  the  importance  of  the 
instance,  or  because  of  the  salient  and  marked  topographical  features, 
which  do  not  confuse  the  mind  with  a  multitude  of  detail.  There  was 
just  one  point  on  the  line  of  reconnaissance,  and  that  point  one  affording 
a  most  forbidding  and  helpless  outlook,  where  there  was  reasonable 
chance  to  discover  the  error.  Guessing  that  an  overlapped  mountain 
eight  miles  off  had  no  pass  through  it,  and  that,  even  if  it  had,  the  ragged 
eight  miles  which  could  be  seen  meant  a  ragged  eighty  miles  beyond  it 
which  could  not  be  seen,  and  which  was  smooth  as  a  prairie,  caused  the 
error.  Examples  might  easily  be  multiplied  of  similar  errors,  and  some 
of  them,  as  in  the  instance  mentioned  in  Appendix  C,  of  much  greater 
magnitude.  Valley  lines  are  particularly  apt  to  be  rejected  in  this  way, 
without  thorough  examination,  because  of  supposed  obstacles  which  are 
largely  imaginary. 
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CHAPTER  XXIX. 

WHEN    TO    MAKE   SURVEYS 

1173.  The  reconnaissance  having  been  thoroughly  and  carefully  made; 
the  most  important  part  of  the  location  is,  in  general,  concluded.  For. 
assuming  all  business  as  well  as  topographical  questions  to  have  been  as 
carefully  weighed  as  is  possible  in  advance  of  surveys,  a  difference  be- 
tween any  two  lines  which  cannot  be  detected  by  such  an  examination 
can  hardly  be  a  vital  one,  seriously  affecting  the  future  of  the  property. 

Nevertheless,  although  really  ruinous  errors  can  rarely  come  from  an 
inadequate  amount  of  surveyiilg  or  from  imperfect  balancing  of  their 
nice  results,  good  or  bad  judgment  in  the  conduct  of  surveys  may  well 
make  a  large  difference  in  the  earning  capacity  of  the  line,  and  a  still 
larger  difference  in  first  cost, — that  so  often  vital  consideration  for  the 
original  projectors. 

1174.  Drawing  an  analogy  from  the  construction  of  a  building,  the 
reconnaissance  is  like  the  selection  of  the  site  for  a  building,  the  deter- 
mination of  its  size  and  general  plan,  and  the  rough  but  (in  skilled  hands) 
close  guessing  at  the  cost  of  comparative  plans.  The  survey  is  like  the 
preparation  of  the  detail  plans  and  exact  estimation  of  cost.  The  con- 
struction of  a  railway  is  like  the  construction  of  a  building  after  all  these 
details  have  been  determined. 

1175.  The  seeming  paradox  is  yet  true,  that  both  too  much  and  too 
little  time  and  money  is  generally  devoted  to  surveys.  Too  many  miles 
of  line  are  surveyed,  but  that  which  is  surveyed  is  not  surveyed  as  well 
and  thoroughly  as  it  should  be.  The  perhaps  dangerous  assertion  (dan- 
gerous because  it  may  give  an  excuse  for  hasty  and  over-confident  con- 
clusions) has  already  been  made  (par.  1 128),  that  more  often  than  not  there 
is  only  one  general  route  between  two  points  to  be  connected  by  railway 
of  sufficient  comparative  promise  to  justify  even  a  flying  line  over  it;  but 
good  and  certain  reasons  should  appear  for  failing  to  run  at  least  two 
lines.  Doubtless  sometimes  there  may  be  real  necessity  to  survey  three 
or  more  lines,  but  the  writer  has  never  happened  to  meet  such  a  case. 
Considerations  of  policy,  however,  often  require  the  running  of  numerous 
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lines  for  which  no  engineering  necessity  exists;  and  in  the  study  of  the 
details  of  location,  over  distances  of  one  to  twenty  miles,  there  are  often 
a  dozen  or  more  different  lines  or  modifications  of  lines,  which  will  re- 
quire to  be  attentively  studied. 

1176.  The  true  method  of  determining  whether  or  not  there  is  need 
to  survey  more  than  one  general  route  is  this : 

Having  carefully  examined,  in  the  manner  detailed  at  length  in  the 
preceding  chapter,  every  possible  line,  and  having  gathered  as  full  details 
as  possible  of  the  actual  cost  and  gradients  and  resulting  traffic  and 
earnings  of  other  lines  from  previous  experience  and  study  of  recorded 
results,  a  maximum  and  minimum  estimate  should  be  made  of  each ; 
that  is  to  say,  it  should  be  said  of  each,  "  This  line  will  apparently  af- 
ford gradients  of  —  per  cent,  which  estimate  cannot  (guarding  well 
the  'cannot')  be  in  error  more  than  —  per  cent  either  way,  giving 
a  range  for  possible  error  of  judgment  of  from  —  to  —  per  cent.     Its 

cost  will  apparently  be  about  $ ,  and  cannot  range  above  or  below 

this  estimate  more  than  —  per  cent  either  way.  It  will  reach  (such  and 
such)  sources  of  traffic  more  (or  less)  than  the  other  lines,  which  cannot 

add  less  than  % per  annum  to  the  net  revenues  of  the  com  pan  v. 

and  might  add  as  much  as  $ .     In  the  minor  details  of  distance, 

curvature,  and  rise  and  fall  it  has  advantages  (or  disadvantages)  which 
may  be  considered  as  liable  to  affect  the  future  revenues  per  annum  of 
the  company  by  from  % to  % ." 

If,  then,  after  making,  with  more  or  less  elaboration,  an  estimate  of 
this  kind  for  each  of  the  various  possible  lines,  it  be  found  that,  taking 
the  most  unfavorable  view  deemed  possible  of  that  line  which  seems  the 
best,  it  is  still  a  better  line  than  the  most  favorable  possible  result  from 
any  of  the  others,  it  is  a  waste  of  time  and  money  to  survey  more  than 
one  line. 

1177.  In  the  application  of  this  rule  there  is  real  danger  of  error,  but 
the  danger  lies,  not  in  the  rule  itself,  but  in  careless  or  over-confident 
application  of  it ;  not  in  taking  mere  guesses  at  maxima  and  minima  as 
decisive,  but  in  failing  to  make  the  limits  wide  enough.  Even  with  the 
most  elaborate  precautions  all  human  judgment  is  fallible.  No  amount 
of  surveys  will  do  much  to  prevent  an  incompetent  man  from  selecting 
and  building  one  of  the  many  possible  wrong  lines  instead  of  the  one 
right  line  which  he  should  have  chosen.  On  the  other  hand,  no  amount 
of  skill  and  experience  will  make  a  man's  unassisted  judgment  as  to  the 
absolute  results  of  a  possible  future  survey  anything  more  than  the  rudest 
of  rude  approximations.     Nevertheless,  the  most  mexperienced  engineer 
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knows  that  a  line  in  average  country  cannot  cost  more  than  the  St 
Gothard  Railway  nor  less  than  the  cheapest  line  he  can  find  record  of 
over  the  Illinois  prairies,  and  that  the  grade  which  he  can  certainly  attain 
lies  somewhere,  say,  between  a  level  and  2  percent.  A  moderate  amount 
of  experience  and  skill  enables  these  limits  to  be  much  contracted,  while 
still  leaving  margin  enough  to  afford  as  nearly  absolute  safety  as  is  pos- 
sible in  human  affairs.  It  is  in  the  rash  and  over-confident  fixing  of  the 
limits  that  the  danger  lies, — and  it  is  a  great  one, — and  not  in  the  delib- 
erate and  conscious  acting  upon  them  after  once  fixing  them  ;  for  it 
must  be  done  consciously  or  unconsciously  in  any  case,  sooner  or  later. 

1178.  Acting  upon  the  rule  given  will  generally  lead  the  quite  inex- 
perienced man,  moreover,  to  survey  two  lines  at  least,  as  it  is  but  right 
that  it  should,  because  his  limits  of  error  are  so  very  wide.  The  unduly 
great  importance  attached  to  the  minor  details  of  alignment,  distance, 
curvature,  and  rise  and  fall  is  responsible  for  much  unnecessary  survey- 
ing. In  these  details  large  differences  very  often  exist,  and  how  large 
they  are  can  only  be  determined  with  any  degree  of  precision  by  actual 
survey.  But  this  is  not  so  of  traffic  advantages,  nor  even  of  grades,  nor 
do  surveys  help  to  develop  the  former. 

1179.  Even  in  the  case  of  lines  through  difficult  country,  passing  over 
one  or  more  high  sum  mits  and  with  no  local  traffic  to  consider,  connect- 
ing terminals  only,  it  will  in  general — although  with  not  infrequent  ex- 
ceptions— be  found  that  thorough  and  faithful  reconnaissance  will  remove 
all  doubt  as  to  which  is  the  proper  route;  many  details,  of  course,  requir- 
ing extensive  examination.  The  lowest  pass  or  passes  are  so  commonly 
the  only  proper  place  for  the  line,  that  it  may  almost  be  said  to  be  a  law 
of  nature,  and  the  lowest  pass  can  be  determined  with  close  approxima- 
tion by  the  barometer  and  study  of  the  drainage  lines  alone.  The  natural 
advantages  of  routes  by  the  lowest  j>ass  result,  not  alone  from  its  lowness. 
but  from  the  fact  that  at  such  points  natural  causes  have  produced  more 
manageable  slopes,  a  greater  proportion  of  good  material,  and  a  shorter 
distance  to  pass  over  before  reaching  the  easier  and  more  practicable 
country,  affording  favorable  grades  and  cheap  construction.  The  lines 
from  Vera  Cruz  to  the  city  of  Mexico,  described  m  Appendix  C,  are  an 
example  on  an  immense  scale  of  the  certainty  with  which  a  single  gen- 
eral route  can  be  picked  out  as  alone  worthy  of  instrumental  examination, 
even  in  regions  of  the  most  extreme  difficulty.  Too -much  is  trusted 
to  surveys,  because  only  the  facts  determined  on  survey  are  taken  into 
consideration.  As  a  rule,  the  general  route  may  safely  be  selected  in 
advance  by  reconnaissance  merely.     If  the  engineer  be  not  able  to  selec» 
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wisely  without  surveys,  he  will  be  no  better  able  after  the  surveys  are 

completed.     But  to  this  rule  there  are  exceptionis. 

1180.  In  such  cases  as  Fig.  278,  where  there  is  a  certain 
natural  line  which  manages  to  miss  three  or  four  consider- 
able towns,  CDEF,  lines  running  to  and  into  those  towns 
should  always  be  run,  as  shown  by  the  dotted  lines,  whether 
the  other  line  is  run  or  not.  This  is  a  very  common  case, 
because  towns  are  apt  to  be  in  hollows  or  otherwise  incon- 
venient of  access,  and  a  better  grade,  as  well  as  cheaper 
right  of  way,  can  often  be  had  by  keeping  away  from 
them. 

The  dotted  line  in  Fig.  278  is  a  very  awkward  looking 
line  by  comparison  with  the  solid  one,  but  if  its  comparative 
length  be  carefully  measured,  it  will  be  found  to  differ  but  a 
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trifle  in  length  while  its  operating  advantages  are  materially  greater, 
unless  its  grades  should  be  decidely  against  it. 

1181.  In  such  cases  as  Figs.  279,  280,  the  line  running  through  BC 
should  likewise  be  always  run.  This  is  more  likely  to  be  done  with 
Fig.  279  than  with  Fig.  280.  In  each  the  distances  AB,  BC,  and  CD  are 
precisely  the  same;  but  the  angular  deviation  from  the  desired  direction 
is  greater  in  Fig.  280,  making  it  correspondingly  repellent.  By  varying 
the  intermediate  distances,  leaving  the  aggregate  the  same,  much  greater 
contrasts  can  be  obtained,  as  the  reader  can  find  out  in  a  rather  in- 
structive way  with  a  piece  of  black  thread  and  a  few  pins. 
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CHAPTER  XXX. 

THE   FIELD-WORK   OF   SURVEYS. 

1182.  In  general,  the  economical  manner  of  making  surveys  of  a  route 
which  it  has  once  been  decided  to  survey,  and  which  offers  any  ppprcci- 
able  difficulties,  is  as  follows : 

The  surveys  should  be  planned  from  the  beginning  with  the  idea  that 
not  less  than  three,  generally  four,  and  frequently  five,  successive  hnes 
will  be  run  over  the  route  for  the  purpose  of  fully  completing  the  final 
location,   viz.:    An    exploration  line,   first    preliminary,    ski:ond 

PRELIMINARY,  FIRST    LOCATION,    FINAL   LOCATION.      The  attempt  tO  do 

with  less  than  this  on  lines  of  any  considerable  difficulty  is  false  economy; 
or  rather,  it  is  an  attempt  at  economy  which  does  not  usually  result  m 
any  real  saving  of  cither  time  or  money,  even  in  the  mere  direct  cost  oi 
the  survey,  while  it  does  seriously  endanger  the  excellence  of  the  com- 
pleted work.  Running  »vhat  may  appear  to  be  so  many  lines  does  not 
necessarily  involve  devoting  much  more  time  to  surveys,  but  onlv  dis- 
tributing the  work  somewhat  differently. 

1183.  First,  the  exploration  line,  or  what  is  popularly  callei)  a 
"  slioo-fly"  line,  should  be  run  as  rapidly  as  possible  over  the  entire  route 
which  it  is  contemplated  will  ultimately  constitute  the  road.  In  the 
case  of  very  long  lines,  circumstances  may  make  it  necessary  to  cany  on 
and  complete  the  surveys  by  sections,  but  this  is  to  be  regretted  and 
avoided. 

The  purpose  of  this  first  line  should  be  merely  to  get  a  general  idea 
of  the  topography  of  the  country,  and  especially  of  the  gradients,  and  it 
should  be  passed  over  all  alternate  routes  which  it  is  propose<i  to  siirxev 
later  as  they  are  encountered.  No  attempt  to  study  the  location  in  de- 
tail should  be  made,  except  to  make  sure  that  the  line  being  passed  over 
IS  certainly  feasible,  and  probably  on  the  most  favorable  ground  in  the 
vicinity,  especially  in  respect  to  gradients. 

For  this  line  a  mere  compass  line  will  not  only  answer  as  well,  but  is 
in  general  decidedly  preferable  to  a  transit  line,  except  in  easy  open  coun- 
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try,  for  reasons  discussed  in  par.  1185.  It  gives  a  mere  string  of  distances 
and  elevations  from  which  to  construct  a  scheme  of  grades  and  lay  out 
the  line  as  a  whole.  The  following  line  is  not  guided  by  it  in  any  ac- 
curate way,  nor  is  even  a  map  of  it  to  a  large  working  scale  generallv 
worth  the  making. 

The  limit  of  speed  will  lie  in  the  levelling,  and  accordingly  tworodmen 
should  be  used  if  there  be  only  one  leveller,  or  better,  two  complete  level 
parties  (especially  if  the  country  is  at  all  rough),  to  be  jumped  over  each 
other's  heads.  This  extra  force  does  not  expedite  the  work  enough  to 
pay  if  the  levelling  only  were  to  be  considered,  but  as  the  time  of  the 
whole  party  is  to  be  considered,  it  does  pay,  and  it  is  to  some  extent  a 
safeguard  against  errors,  as  the  levellers  are  not  so  hurried.  Sometimes 
an  extra  man  to  keep  notes,  with  two  rodmen,  may  be  preferable  to  two 
level  parties. 

A  full-scale  profile  of  the  ordinary  form  may  or  may  not  be  made : 
it  will  probably  be  a  waste  of  time  to  make  it  for  the  entire  distance; 
but  a  small  scale  profile,  to  about  one  tenth  the  usual  horizontal  scale 
and  one  fifth  the  usual  vertical  scale  (par.  905),  should  by  all  means  in  all 
cases  be  made.  Fig.  281  shows  one  form  of  such  profile  for  a  completed 
road,  to  a  scale  of  about  one  inch  per  mile,  as  engraved,  which  was  origi- 
nally 4000  feet  per  inch,  or  ten  times  the  usual  profile  scale.  It  is  un- 
necessary to  encumber  a  similar  profile  for  location  purposes  with  details 
of  the  minor  structures. 

Following  this  line  comes — 

1184.  Secondly,  THE  PRELIMINARY  LINE  proper  (which  may  be  two 
successive  lines),  which  is  to  serve  as  the  basis  for  the  final  location.  On 
this  line,  in  all  but  very  easy  country,  careful  topography  should  be  taken, 
and  taken  in  the  field,  in  the  manner  considered  in  Chap.  XXXI.  The 
purpose  of  the  preliminary  is  to  serve  as  a  framework  for  this  topog- 
raphy and  the  located  line,  and  it  is  run  to  follow  closely  the  ground 
where  the  location  is  likely  to  lie,  as  nearly  as  the  eye  can  estimate  it, 
using  any  angles  which  come  handy  for  this  purpose.  Fig.  282  shows 
how  a  very  well  located  preliminary  is  apt  to  lie  with  relation  to  the  lo- 
cated line,  being  very  close  to  it,  and  yet  entirely  independent  of  it.  The 
average  preliminary  will  diverge  from  the  location  more  than  that  shown. 

This  line  also  may,  without  any  serious  disadvantage,  and  with  cer- 
tain considerable  advantages,  be  a  compass  lin*.  if  any  time  is  thereby 
^aved  to  be  devoted  to  more  important  matters.  The  only  advantage  of 
a  transit  hne  (and  it  is  a  slight  one)  is  that  it  enables  the  map  to  be  some- 
what more  accurately  made.    The  located  line  does  not  coincide  with 
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the  preliminary  at  any  point,  unless  by  accident,  nor  is  there  any  inten- 
tion that  it  should,  nor  is  the  location  checked  by  the  preliminary,  to  any 
great  extent,  but  by  the  profile  and  topography. 


Fig.  28a.— Pkbliminary  and  Located  Linb. 


TRANSIT  VS.  COMPASS  LINES. 

1185.  An  unreasonable  prejudice  exists  in  the  minds  of  some  engi- 
neers against  compass  lines,  because  of  a  false  assumption  that,  because 
there  is  a  certain  lack  of  precision  in  it,  the  work  is  therefore  inaccurate. 
On  the  contrary,  the  chances  of  substantial  accuracy  in  the  final  result, 
considered  as  a  whole,  are  better  with  the  compass  than  with  a  hasty 
transit  line  (it  being  assumed  that  no  local  attraction  exists),  since  large 
cumulative  errors  cannot  occur  in  the  one  case,  while  they  can  in  the 
other.    This  is  evident  if  we  consider  how  the  two  lines  are  run. 

A  compass  line,  strictly  so  called,  is  run  entirely  by  foresight,  guided 
by  the  needle  alone.  The  chief  of  party  goes  first,  accompanied  by  the 
"  back  flag,''  who  is  now  a  front  flag,  and  picks  out  the  points  to  which 
to  run  (unless  a  straight  line  is  being  run,  where  the  line  is  given  from 
the  instrument  as  soon  as  the  compass  has  come  to  rest).  The  chain- 
men  follow,  the  head  chainman  behind,  chaining  in  a  straight  line  as 
nearly  as  the  eye  can  determine  from  the  point  where  the  instrument  is 
standing  toward  the  flag.  As  the  line  is  sighted  in  by  foresight  this  is 
near  enough  for  all  practical  purposes,  since  more  than  two  or  three 
inches  deviation  is  not  probable. 

The  transitman,  or  rather  compassman.  is  at  the  rear  of  the  whole 
party,  and  simply  takes  the  bearing  of  each  line  by  the  needle,  or,  if  a 
given  line  is  to  be  continued,  gives  the  proper  line  to  the  flagman  in  ad- 
vance as  nearly  as  it  can  be  determined  from  the  needle.  If  a  tree  or 
other  obstruction  is  met,  the  instrument  is  simply  moved  to  the  other 
side  of  it,  placed  on  the  same  line  prolonged  as  nearly  as  may  be  (it  may 
be  a  foot  or  even  two  or  three  feet  of!),  and  reset  to  the  same  bearing.  If 
accurately  reset,  it  will  give  a  line,  not  the  same  as  the  original,  but  par- 
allel  thereto.     Usually  there  is  a  few  minutes' error  in  each  bearing  to 
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one  side  or  the  other.  On  the  other  hand,  when  the  line  behind  is 
visible,  it  is  very  common,  even  in  running  compass  lines  to  run  by  back 
sight  for  considerable  distances,  as  on  a  transit  line,  or  at  least  to  check 
the  bearings  thereby.  This  practice  does  not  especially  conduce  to  real 
accuracy,  however,  but  rather  the  contrary. 

1186.  A  transit  line,  on  the  other  hand,  is  run  entirely  by  back  sight, 
from  an  accurate  sight  on  a  plug,  and  all  angles  are  measured  exactly  by 
the  vernier.  It  is  very  much  more  precise  than  a  compass  line,  and  is 
the  only  suitable  method  for  running  in  location  lines,  and  the  only 
method  now  practised,  although  it  was  not  used  in  the  earlier  days  of 
railways.     It  has  these  disadvantages : 

1.  It  requires  the  cutting  away  of  all  obstructions,  or  tedious  offsets 
around  them,  thus  causing  great  loss  of  time  and  needless  destruction  of 
vegetation. 

2.  Any  error  in  measuring  or  laying  off  an  angle  is  cumulative,  or 
continued  indefinitely  in  plotting  the  notes.  To  guard  against  this,  the 
angles  in  well-conducted  transit-work  are  always  checked  by  the  needle, 
but  nevertheless  this  danger  causes  frequent  annoyance  in  practice. 

3.  The  angles  measured  are  never  used  as  such  in  properly  conducted 
mapping,  but  have  to  be  reconverted  into  bearings.  This,  however,  is  a 
small  matter, and  may  and  should  be  avoided  in  the  manner  described  in 
par.  1242. 

1187.  On  the  other  hand,  there  is  this  to  be  said  for  the  transit  line- 
that  it  is  not  unfrequently  the  case  that  no  time  is  saved  by  using  the 
compass  instead  of  the  transit,  since  the  level  limits  the  rate  of  progress 
in  any  case.  When  this  is  so,  it  is  undoubtedly  as  well  to  run  the  more 
accurate  line,  and  wherever  there  is  danger  of  local  attraction  it  is  the 
only  proper  one  to  run.  But  it  should  be  clearly  recognized  that  the 
transit  line  is  to  be  preferred  only  for  these  reasons,  and  that  wherever 
they  do  not  obtain,  the  true  engineer  will  immediately  adopt  the  compass 
instead.  The  not  infrequent  notion  that  the  use  of  the  compass  is  de- 
rogatory to  his  skill  and  unworthy  of  him,  simply  because  it  is  less  pre- 
cise, is  absurd.  Under  the  doctrine  of  chances,  which  is  as  well  estab- 
lished as  the  law  of  gravitation,  the  probable  average  error  in  a  series 
of  observations  decreases  as  the  square  root  of  their  number.*  If  in  a 
single  observation  it  be  10  ft.,  in  100  observations  it  will  be  only  i  ft. 
each,  and  in  10,000  observations  onlyo.i  ft.  For  all  the  legimate  uses 
of  preliminary  lines  (they  are  sometimes  used  illegitimately)  such  crroif 
in  no  way  detract  from  its  value  and  utility. 

*  i.e.,  as  the  square  root  of  their  number  increases. 
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1188.  The  writer  has  not  found  that,  even  when  the  imperfections  of 
-mapping  are  reduced  as  they  should  be  hj  the  use  of  large  scales,  the 
superior  precision  of  the  transit  is  of  much  practical  moment,  and  he 
feels  a  preference  for  the  use  of  the  compass  on  preliminaries,  other 
things  being  equal,  believing  that  it  is  easier  for  all  concerned,  and  that 
there  is  less  danger  of  giving  thought  to  splitting  tacks  with  the  cross- 
hairs which  might  better  be  given  matters  of  importance.  It  is  well  for 
the  locating  engineer  to  be  frequently  reminded,  especially  in  acquiring 
his  training,  that  instrumental  accuracy  is  not  an  end  in  location,  as  in 

-ordinary  surveying,  but  simply  a  means  to  an  end;  that  a  thoroughly 
excellent*  location  may  be  made  with  the  level  and  chain  alone  with- 
out other  instruments,  and  that  a  bad  line  is  not  a  whit  better  for  being 
instrumentally  precise.  No  angular  or  lineal  error  which  is  not  great 
enough  to  affect  the  riding  of  the  locomotive  over  the  track  is  of  ulti- 
mate importance,  while  on  the  other  hand  errors  of  judgment,  or  unwill- 
ingness to  disturb  an  accurately  run  line  with  a  "  good  "  profile,  are  evils 
of  great  importance.  As  it  is  always  easier  and  in  the  end  less  costly 
to  be  accurate  than  inaccurate,  the  good  engineer  always  will  be  accu- 
rate in  all  essentials,  but  he  will  not  waste  time  in  attempting  unneces- 
siiry  precision  which  does  not  add  appreciably  to  the  final  value  of  his 
work. 

1189.  The  levels  should,  on  the  preliminary  lines,  be  kept  correct  by 
checking  on  the  exploration-line  benches  and  re-running  all  doubtful 
sections,  at  any  seeming  cost  to  the  prepress  of  the  survey.  No  time  is 
saved  in  the  end  by  doing  otherwise.  No  time  should  be  wasted  in  try- 
ing to  keep  the  stationing  continuous. 

1190.  Whenever  the  country  becomes  quite  rough,  and  especially 
where  a  grade-line  is  to  be  fitted  to  the  ground,  the  preliminary  line 
should  from  the  beginning  be  divided  up  into  two  by  running  a  first  and 
second  preliminary.  It  might  seem  a  better  way  of  expressing  the  same 
truth  to  say  that  whenever  it  is  found  that  any  section  of  the  preliminary 
does  not  come  sufficiently  near  to  where  the  final  line  will  be,  it  should 
be  run  over;  but  that  is  not  true,  and  that  plan  of  conducting  surveys  is 
more  likely  to  result  in  loss  of  time  and  bad  work.  The  true  way  of 
conducting  surveys,  from  beginning  to  end,  is  to  recognize  in  the  begin- 
ning where  there  is  likely  to  be  difficulty  and  to  run  additional  preliminary 
lines  COMPLETE  over  those  sections,  thus  gaining  opportunity  for  more 
>careful  study  and  more  thorough  knowledge.  Even  then,  there  will  be 
occasions  enough  when  it  will  be  necessary  to  "  back  up"  and  correct 
false  steps  from  time  to  time  on  all  the  lines,  to  doing  which  occasionally. 

55 
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of  course,  it  is  not  intended  to  object ;  but  in  cases  where  there  seems 
more  than  an  even  chance  that  the  '*  backing  up"  will  be  a  large  fraction 
of  the  advance,  it  is  always  good  practice  to  give  up  from  the  first  all 
idea  of  completing  the  preliminary  work  with  one  line. 

1191.  When  two  preliminaries  are  thus  run  in  succession,  they  should 
in  general  be  frequently  tied  together  and  plotted  on  the  same  sheets  so 
as  to  give  continuous  topography,  all  errors  in  the  plotting  (which  with 
good  work  should  be  small)  being  left  in  the  tie-lines,  and  the  angles 
and  distances  of  the  second  preliminary  not  distorted  to  make  a  fit. 

1192.  In  extreme  cases,  as  in  that  shown  in  Fig.  216  and  others,  the 
difficulties  of  location  are  so  great,  for  short  distances,  that  all  idea  of 
determining  the  final  location  from  lines  must  be  abandoned,  and  a  com- 
plete topographical  study  of  the  difficult  section  made,  after  the  fashion  of 
what  was  formerly  customary  on  surveys  for  English  railways.  But  such 
cases  are  very  rare,  and,  in  general,  working  from  single  lines  is  all- 
sufficient. 

1193.  Thirdly,  The  LOCATION  LINE.— This  line  also  should  in  genera) 
be  divided  into  two  and  done  twice  over,  complete. 

It  will  save  time  often  and  money  always,  and  is  the  only  safe  way  to 
insure  good  work,  especially  where  it  is  necessary  to  entrust  a  part  of  the 
work  to  men  of  little  experience.  The  first  location  should  be  made  ap- 
proximately correct  as  it  goes  along,  by  backing  up  to  correct  the  more 
serious  and  evident  defects,  but  it  is  far  better  that  all  minor  changes 
and  modifications  should  be  merely  studied  and  thought  over  as  the  first 
location  advances,  and  that,  after  completing  the  first  line  and  taking 
adequate  cross-sections  of  it  or  of  a  considerable  part  of  it,  the  party 
should  be  recalled  to  run  the  whole  of  it  over  again,  aided  by  its  plotted 
cross-sections. 

1194.  This  results  not  only  from  the  direct  advantage  of  having  the 
details  of  the  whole  line  at  once  to  study,  but  from  the  fact  that  the 
problem  is  studied  more  coolly  and  dispassionately,  with  the  aid  of  more 
extended  knowledge  and  experience  (the  whole  party  being  now  skilled 
in  their  work),  and  without  that  strong  inducement  to  tolerate  bad  work 
and  "  let  well  enough  alone"  which  is  derived  from  the  tedious  and  fret- 
ting process  of  "  backing  up."  A  little  consideration  of  the  weaknesses 
of  human  nature  will  make  it  clear  why,  for  many  reasons,  this  should  be 
so ;  and  the  writer  cannot  urge  too  strongly  that  really  good  work  can- 
not be  otherwise  secured,  under  the  conditions  which  usually  prevail 
Unnecessarily  sharp  and  frequent  curvature  will  be  left  in  the  line ;  side- 
hill  work  on  steep  slopes  will  have  its  centre  line  a  foot  or  two  out  of  its 
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proper  place,  and  be  unnecessarily  heavy ;  rock  cuts  will  be  run  into  to 
save  fills,  and  many  similar  imperfections  be  left  in  the  line,  which  are 
not,  indeed,  of  great  com[>arative  moment  to  the  line  itself,  since  they  do 
not  injure  its  earning  capacity*  but  which  are  often  of  serious  moment  to 
the  temporary  owners  of  the  line,  by  increasing  its  first  cost  beyond  the 
limits  of  their  means,  so  that  it  finally  passes  out  of  their  hands. 


ORGANIZATION  OF  PARTY. 

1195.  A  locating  party  should  be  full-handed,  especially  in  the  lower 
ranks.  To  do  otherwise  is  false  economy.  The  organization  should  in 
general  be  as  follows  : 

1.  Chief  of  party,  with  nothing  to  do  except  to  keep  his  eyes  open. 
Even  in  the  easiest  country  it  is  mistaken  economy  to  attempt  to  have 
him  run  the  transit,  and  it  is  now  rarely  attempted. 

2.  Tke  transit  party,  consisting  of  transitman,  head  and  rear  chain- 
man,  back-flag,  stakeman,  and,  in  wooded  country,  a  superabundance  of 
axemen.  From  four  to  eight  can  be  advantageously  used  where  there  is 
much  wood.  At  least  one  besides  the  stakeman  is  generally  economy, 
even  where  there  is  no  clearing. 

3.  The  level  Party,  consisting  of  leveller,  rodman,  and,  in  wooded 
country,  one  axeman  and  peg-maker.  In  open  country  this  axeman  is 
unnecessary;  but,  on  the  other  hand,  in  such  country,  since  the  level 
limits  the  speed  of  the  whole  survey,  two  rodmen  can  generally  be  em- 
ployed to  advantage,  since  they  expedite  the  work  somewhat. 

4.  The  topographical  party,  varying  from  one  to  three  or  four  men. 
according  to  the  country.  This  party  is  usually  not  full  enough  for  true 
economy. 

5.  The  transportation  and  camp  outfit,  in  a  full  party  usually  consist- 
ing of  a  cook,  and  one  or  more  teamsters,  with  a  commissary,  who  looks 
after  all  camp  movements  and  expenses. 

Thus  a  fully-organized  locating  party  in  difiicult  country  will  often 
consist  of  as  many  as  20  or  24  men ;  but,  on  the  other  hand,  in  thickly- 
settled  regions  and  easy  country  often  not  more  than  8  or  10  are  neces- 
sary. 

RUNNING  IN  THE  LOCATION. 

1196.  In  smooth  and  nearly  level  regions  the  notes  for  the  location 
line  may  be  made  up  from  the  notes  of  the  preliminary  surveys,  almost 
without  mapping  them  at  all,  and  certainly  with  very  little  topography. 
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Ordinarily,  however,  a  narrow  belt  of  topography  is  both  expedient  and 
necessary.  If  the  preliminary  work  has  been  skilfully  conducted,  it  will 
need  to  be  but  narrow.  On  this  topography  a  "  paper  location"  is 
made,  in  the  manner  we  shall  consider  later;  full  notes  of  the  projected 
alignment,  and  of  the  i)oints  of  curve  and  tangency  taken  off,  and  a  pro- 
file of  the  paper  location  made. 

The  purpose  of  the  location  field-work  \%,  first,  to  put  this  paper  Icxa- 
tion  on  the  ground  so  as  to  afford  at  least  as  good  a  profile  as  the 
*'  paper"  profile,  and,  secondly,  to  study  the  line  thus  put  upon  the  ground 
in  more  detail  than  was  possible  before  the  precise  position  of  the  line 
had  been  so  accurately  fixed. 

In  running  in  the  notes  of  such  a  paper  location,  the  most  experienced 
chief  of  party  never  expects  that  the  notes  can  be  followed  in  the  field 
without  some  slight  correction  at  almost  every  curve.  The  profile  will 
be  found  to  be  running  too  high  or  too  low ;  errors  in  the  field- work  and 
the  topography  will  be  discovered  ;  new  changes  of  alignment  will  sug- 
gest themselves,  and  in  other  ways  changes  will  be  made.  Nevertheless, 
the  correspondence  in  general  will  be  very  close  ;  so  much  so  that  it  will 
be  difificult  to  distinguish  the  paper  and  actual  location  profile.  They 
may  both  be  wrong  and  bad,  but  they  are  apt  to  agree  with  each  other 
quite  closely. 

1197.  No  new  topography  should  be  taken  with  this  line,  but  instead 
of  it  cross-sections  only,  extending  from  30  to  100  feet  on  each  side, 
according  to  locality.  These  cross-sections  should  be  plotted  as  closely 
together  as  clearness  permits,  with  the  even  stations  at  uniform 
DISTANCES  apart,  even  at  the  expense  of  crowding  the  sections  so  that 
they  overlap  each  other  greatly,  which  does  no  particular  harm.  The  ' 
character  of  the  material,  and  especially  the  precise  limits  of  the  rock, 
should  be  carefully  determined.  Boring  tools  of  many  different  forms 
(the  simplest  of  which  is  the  common  post-aug^ur)  are  readily  obtained, 
by  which  it  may  be  positively  determined  where  the  rock  lies,  at  no  great 
cost,  and  much  perhaps  needless  expense  saved.  It  is  a  very  common 
thing  to  have  shallow  rock-cuts  turn  up  in  the  bottom  of  excavatk>ns. 
which  are  always  disproportionately  expensive,  and  often  might  as  well 
as  not  have  been  avoided  altogether. 

Aided  by  these  cross-sections,  the  location  should  be  carefully  re- 
studied,  not  by  the  construction  parties,  who  have  other  things  to  think 
of  and  are  often  incompetent  for  the  work,  but  by  a  location  party  who 
re-run  the  entire  line  complete.  There  will  still  be  chances  enough  for 
the  construction  engineer  to  improve  on  it. 
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IIMt  This  last  work  especially,  and  in  fact  all  running  of  curves  and 
tangents,  is  greatly  facilitated  by  the  use  of  a  proper  system  of  transition 
curves.  What  transition  curves  are,  and  why  they  can  never  be  omitted 
if  an  easy-riding  road  is  to  be  obtained,  have  been  already  stated  (pars. 
279-81).  and  the  proper  method  of  running  them  in  is  given  in  the  field- 
book  which  follows  this  volume.  It  would  lead  us  too  far  to  attempt  it 
in  this.  The  nature  of  the  advantage  which  they  give  in  making  a  good 
location  is  this : 

All  transition  curves,  by  whatever  method  they  are  run,  must,  from 

their  very  nature,  have  the  form  shown  in  Fig.  283.     The  actual  tangent 

,^  must  lie    parallel   with 

—••«•••..•...  "*"^^^^"^^**^  ^^^    outside   of    (at    a 

f  **~^^^Ki^^  given  offset  from)  what 

I  ^  ^*S^  would  be  the  tangent  if 

?  I  ^s.       the    main    curve    were 

^^  }  /     \  prolonged     to    include 

«^  i  /  the  whole  angle  turned. 

M  I  /  In  all    the   systems  of 

\  /  transition  curves  which 

•        /  have  been  put  before  the 

I     /  public   by  others    than 

}  /  the  writer,  so  far  as  he 

knows,  these  offsets  are 
Fig.  983.--TYPICA1.  T«Aii«nai  Cu«v«.  fixed,  which  makes  run- 

ning them  in  a  considerable  addition  to  the  field-work,  but  even  then 
they  are  likely  to  have  a  certain  beneficial  effect  on  the  construction,  for 
the  reason  that  the  curves  of  natural  slopes  generally  ease  themselves  off 
in  this  manner. 

1199.  But  in  any  entirely  satisfactory  system  of  transition  curves  any 
offset,  great  or  small,  within  wide  limits,  should  be  capable  of  use  with 
any  curve,  because  it  will  very  materially  add  to  the  flexibility  of  the  line 
and  facilitate  its  adaptation  to  the  topography.  If  we  consider  the  tran- 
sition curve  as  a  cubic  [>arabola,  the  only  difference  which  the  offset 
makes  in  the  curve  is  to  increase  its  length  in  proportion  to  the  SQUARE 
ROOT  of  the  offset,  so  that  if  the  latter  be  four  times  as  great  the  curve 
will  be  twice  as  long.  In  any  case,  the  curve  remains  a  cubic  parabola, 
and  is  readily  put  in,  either  directly  with  the  transit,  as  the  line  reaches 
it.  by  methods  similar  in  their  nature  to,  and  quite  as  simple  and  easily 
remembered  as,  those  for  running  circular  arcs,  or  by  offsets,  after  run- 
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Pic.  984. 


ning  in  the  full  circular  arc  from  an  offsetted  tangent,  as  indicated  in 
Fig.  283. 

The  former  of  these  methods  is  generally  preferable  for  large  offsets, 
and  the  latter  for  small.  The  immense  advantage  which  the  method 
gives  for  making  the  finer  adjust- 
ments of  the  line  may  be  made 
evident  by  one  or  two  illustrations, 
but  it  should  be  remembered  that 
the  chief  object  of  the  curves  is 
not  to  facilitate  location,  but  to 
obtain  a  line  which  trains  will  run 
over  smoothly. 

1200.  Example  i.  It  is  found 
to  be  desirable  to  swing  a  located 
tangent.  Fig.  284,  in  2  ft.  at  a  and 
out  3  ft.  at  b. 

The  angle  between  the  old  and 
new  tangent  can  be  at  once  calculated.  Then  the  two  adjacent  curves 
must  be  extended  (in  Fig.  284 — or  cut  off,  had  the  change  of  tangent 
been  in  the  other  direction)  by  the  same  angle.  This  can  be  done  at 
once;  the  offset  determined  by  measure,  whatever  it  may  be.  and  the 
corresponding  transition  curve  put  in  by  offsets  from  the  curve  and  the 
new  tangent ;  or  the  tangent  points  /  and  /  of  the  new  curve  may  be 
determined  and  the  transition  curve  run  in  by  the  transit. 

1201.  Example  2.  It  is  desired  to  take  out  a  "  broken-back"  curve. 
Fig.  285.  Governing  points  which  it  seems  desirable  the  curve  should 
pass  through  are  a  and  b,  at  any  off- 
set from  any  point  on  the  tangent. 

The  angle  between  the  new  and 
old  tangent  ran  be  calculated  as  be- 
fore ;  the  curves  extended  or  reduced 
by  an  equal  angle,  the  actual  offsets 
measured,  and  the  proper  transition 
curves  put  m.  If  the  change  has  been 
well  planned  and  the  conditions  are 
at  all  favorable,  the  two  curves  will  come  very  near  to  meeting  at  some 
point  near  the  middle  of  the  tangent. 

If  it  leaves  a  little  tangent  between  the  two  curves  it  will  not 
greatly  matter.  The  two  desired  ends  will  have  been  accomplished, 
viz.: 


JL.=^ 
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The  two  shocks  to  the  train  in  entering  and  leaving  the  tangent 
will  have  been  avoided. 

2.  The  ugly  appearance  of  a  broken-back 
curve,  which,  owing  to  the  abrupt  transition 
from  curve  to  tangent,  always  has  the  appear- 
ance of  being  out  of  line  and  somewhat  re- 
versed, will  have  been  corrected. 

If  the  two  transition  curves  of  the  required 
lengths  for  the  offset  chance  to  overlap  each 
other  even  by  a  considerable  distance  it  will 
not  mych  matter.      It  simply  introduces   (for 
reasons  which  cannot  be  given   here  without 
discussing  the  whole  theory  of  the  curve)  a 
short  CIRCULAR  ARC  of  Very  long  radius  be- 
tween the  two  transition  curves. 
1202.  Example  3.  A  curve  is  found  not  to  lie  on  precisely  the  right 
ground.    It  is  desired  to  throw  it  out  two  feet  at  a,  and  in  3  feet  at  b^ 
Fig.  286. 

This  implies  that  there  will  be  a  certain  point  r,  at  which  the  new  and 
old  curves  will  coincide.  The  whole  curve,  radii,  centres  and  all,  will  be 
practically  rotated  around  c.     The  distances  ca  and  cb  can  be  deter- 
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mined  by  the  proportion 


ca\cb  w  offset  a  :  offset  b. 


The  angle  of  rotation  is  readily  calculated  by  computing  the  change 
in  position  of  the  chord  ab^  and  from  these  notes  we  may  either  start  at 
^.  and  run  in  the  new  curve,  or  start  at  a  or  b,  or  compute  the  new  posi- 
tions of  the  original  P,  C,  and  P,  T, 

If  the  new  curve  is  found  to  crowd  too  closely  upon  or  to  overlap  the 
tangents  we  must  change  the  latter  also.  This  we  do,  however,  entirely 
independent  of  the  curve,  if  it  appears  desirable  to  do  so ;  putting  tne 
tangent  upon  the  ground  which  will  suit  it  best,  measuring  the  actual 
offset  which  the  locations  chosen  give,  and  then  putting  in  the  corre- 
sponding transition  curves. 

1203.  These  examples  will  illustrate,  as  well  as  more,  the  peculiar  ad- 
vantage of  transition  curves,  thus  used ;  that  they  enable  each  part  of  the 
line  to  be  studied  and  modified  in  detail,  independently  of  the  rest;  and 
the  new  and  old  lines  to  be  then  connected  together  in  what  is  at  once 
the  very  best  possible  and  the  simplest  possible  way.  without  any  of 
the  puzzling  geometrical  problems  and  the  confusing  field-work  which 
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are  as  apt  to  result  from  slight  changes  as  great,  if  certain  geometrically 
exact  connections  at  all  points  of  circular  arcs  are  taken  as  essential. 

Differences  of  offsets  of  20  ft.  or  more  are  readily  admissible  under 
this  plan,  and  in  projecting  location  it  is  unnecessary  to  consider  what 
the  actual  offsets  will  be.  Figs.  208, 216,  and  others  illustrate  how  this 
is  done.  The  advantages  of  the  method  in  such  rough  localities  are  evi- 
dent from  those  engravings,  and  these  advantages  become  even  g^reaier 
if  one  knows  how  to  save  unnecessary 
trouble  in  field-work,  which  will  not  -i  • 

tell  beneficially  in  the  final  result.  ^^^^^"'Xf^ 

1204.  As  a  single  example,  if  one  /^  ! 
has  a  curve  formerly  terminating  at  /  \^*  i 
7;  Fig.  287,  which  is  to  be  extended  \  I 
to  T'  in  order  to  connect  with  the  tan-  \  | 
gent  00  ;--to  determine  the  offset  O  it                        Vj 

is  quite  unnecessary  to  run  in  T'  with  '^  ■•^ 

a  transit.    The  offset  Oo  to  the  old  point  T  may  be  measured  instead^ 

Then  will 

0=^00  —  0,        and  jg^o  -  iii*D, 

in  which  D  =  the  degree  of  the  curve,  n  =  the  distance  in  stations  from 
the  tangent  point  T'  to  the  point  where  the  offset  to  the  curve  is  de- 
sired, and  O  =  the  desired  offset. 

1205.  This  latter  formula  is  one  of  the  most  useful  of  all  location 
formulae,  being  almost  indispensable  for  the  correct  and  expeditious 
conduct  of  field-work.  It  is  closely  approximate  (in  all  cases  suffiiciently 
so  for  what  is  required)  within  the  widest  possible  range  of  values  of  /> 
and  n,  and  it  is  one  of  the  few  formulae  which  should  be  indelibly  en- 
graven in  the  memory  of  every  locating  engineer,  ready  for  instant  use. 
It  applies  equally  well  for  offsets  from  one  curve  to  another  having  a 
common  tangent  point,  letting  D  =  the  difference  in  the  degree  of  cur- 
vature. 
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CHAPTER  XXXI. 

topography:  its  uses  and  abuse, 

1206.  TOPOG&APHY,  in  the  limited  technical  sense  of  the  word  which 
is  given  to  it  in  railway  location,  is  the  representation  upon  a  map  by 
"  contour  lines"  of  the  comparative  or  absolute  elevations  on  the  area 
covered  by  the  map.  In  a  broader  and  more  literally  correct  sense,  it  in- 
cludes the  representation  of  all  the  details  of  the  surface  by  any  method 
whatever,  including  its  form,  character,  and  artificial  structures. 

Topography,  in  the  broader  sense,  may  be  represented  approximately 
either  by  hatchings  or  "  hachures,"  or  by  washes  of  color.  Very  beauti- 
ful effects  may  be  produced  in  this  way  by  skilled  and  patient  work,  but 
the  results  are  only  of  pictorial  value,  to  give  a  general  idea  of  the 
region,  and  are  of  no  assistance  for  the  details  of  location.  Topography^ 
when  spoken  of  in  connection  with  the  latter,  means  an  exact  repre- 
sentation of  the  form  of  the  surface,  so  that  the  elevation  of  any  point 
can  be  determined  from  the  map,  and  hence  a  line  be  drawn  on  the  map 
and  a  profile  of  it  called  off,  as  well  (barring  a  margin  of  error)  as  if  the 
line  had  been  run  in,  and  levels  run  over  it,  in  the  field.  Figs.  208,  216, 
and  others  are  representations  from  actual  practice  of  such  maps,  re- 
duced photographically  from  the  working  scales. 

1207.  The  nature  of  contour  lines  may  be  thus  explained  :  Conceive 
a  certain  area,  the  topography  of  which  is  to  be  taken,  to  be  entirely 
flooded  with  water.  Conceive  the  level  of  the  surface  of  this  water  to 
be  lowered  by  a  certain  fixed  distance,  say  ten  feet  at  a  time.  At  each 
lowering  of  the  water  a  new  shore-line  would  be  developed  :  The  con- 
tour lines  are  these  imaginary  shore-lines.  If  the  slopes  be  very  steep 
these  successive  shore-lines  will  be  at  small  distances  from  each  other 
horizontally.  If  the  slopes  be  flat  they  will  be  at  greater  horizontal  dis- 
tances, and  if  the  slopes  are  very  flat  they  will  be  at  very  great  distances 
apart,  and  only  a  few  will  appear  on  a  moderate  area.  Thus  the  lower 
part  of  Fig.  288  shows  a  contour  map  of  a  slightly  oblique  cone,  and  the 
lower  part  of  Fig.  289  a  similar  contour  map  of  a  hemisphere.  In  each 
case,  if  the  nature  of  contour  lines  has  been  grasped,  they  enable  the 
mind  to  form  a  very  correct  picture  of  the  form  of  the  surface. 
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1208.  It  will  be  obvious  that  working  with  such  topographical  maps 
has  both  advantages  and  disadvantages.     The  advantages  are : 

I.  The  eye  is  able  to  take  in  a  large  surface  at  once,  with  exact  in- 
formation as  to  the  form  of  every  part  of  it,  and  without  those  confusing 
optical  illusions  which  result  from  looking  at  a  natural  surface  horizon- 
tally instead  of  from  above,  and  in  successive  bits  instead  of  all  at  once. 


..„.^, 


Fig.  288. 


Fig.  989. 


2.  Various  projects  can  be  studied  with  great  ease,  and  the  effect  of 
different  changes  considered  at  once.  A  curve  can  be  struck  in  with  a 
compass  in  a  moment,  and  three  or  four  different  ones  in  as  many  differ- 
ent positions  almost  as  quickly,  each  one  of  which  would  take  perhaps  a 
day's  hard  work  to  run  in  on  the  ground,  with  the  chance  after  they 
were  run  that  they  would  lie  considerably  out  of  the  position  intended. 

3.  By  dotting  on  the  grade-contour  (pars.  1246-8)  or  line  where  the 
plane  of  the  road-bed  cuts  the  natural  surface,  it  can  be  seen  almost  at 
once  whether  the  alignment  is  as  favorable  as  the  topc^raphy  permits, 
or  not. 

1209.  Each  one  of  these  advantages  is  a  great  one.  On  the  other 
hand  the  disadvantages  of  working  from  contours  are : 

1.  The  making  of  good  contour  maps  is  expensive — which  is  a  very 
weak  objection,  even  if  their  cost  were  much  greater  than  it  is. 

2.  It  is  difficult  to  insure  accura<:v. 
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3.  They  afford  no  evidence  of  material. 

4.  They  do  not  impress  upon  the  mind  the  magnitude  of  the  works 
projected,  as  it  does  to  study  the  actual  surface. 

5.  They  are  of  assistance  only  for  doing  the  least  important  part  of 
the  work,  making  the  first  approximation  to  the  detailed  location  of  the 
line. 

These  and  other  difficulties  which  we  shall  shortly  consider  are  like- 
wise great  and  valid  ones.  They  indicate  what  is  the  fact,  that  topog- 
raphy has  both  its  uses  and  abuses,  and  which  predominates  is  often 
the  subject  of  heated  discussion. 

1210.  In  such  discussions  one  is  reminded  of  the  old  fable  of  the  two 
knights  who  fell  to  fighting  over  the  shield  which  seemed  gold  or  silver 
according  to  the  "point  of  view  ;"  for  the  disputed  question  is  emphati- 
cally one  of  the  same  kind.  It  is  only  by  losing  sight  of  one  side  or  the 
other  that  one  becomes  a  strong  [>artisan  of  either  view. 

The  difference  between  the  two  views,  in  fact,  is  more  imaginary  than 
real.  On  the  one  hand,  there  are  no  engineers  of  any  standing  or  ex- 
perience who  believe  that  location  offering  any  difficulties  can  be  made 
to  advantage  in  any  other  way  than  from  topographical  notes  embodied 
in  a  more  or  less  elaborate  topographical  map;  while,  on  the  other  hand, 
there  are  no  engineers  of  experience  who  would  think  of  claiming  that 
more  topography  than  is  really  necessary  for  intelligently  completing  the 
location,  and  making  sure  that  it  is  correct,  should  be  taken. 

The  true  question  to  be  decided,  therefore,  is  simply  how  much 
topography  should  be  taken,  and  where  the  line  should  be  drawn.  There 
is  no  such  difference  of  opinion  as  would  appear  from  an  error  into  which 
many  have  fallen — an  error  which  well  shows  how  completely  the  views 
of  those  who  take  one  side  of  this  question  are  misapprehended  by  those 
who  think  they  disagree  with  them  ; — that  is  to  say,  there  is  no  class  of 
engineers  who  attempt  to  make  a  final  location  assisted  by  the  natural 
eyesight  alone,  or  in  any  other  way  than  by  working  from  a  preliminary 
line  as  a  basis,  which  is  intended  to  lie,  and  if  skilfully  run  does  lie,  very 
close  to  the  line  on  which  the  final  location  is  placed,  as  in  Fig.  282. 

1211.  To  mark  the  limits  of  the  debatable  ground  still  more  closely, 
it  cannot  be  reasonably  questioned  (i)  that  in  proportion  to  the  skill  of 
the  engineer  the  preliminary  line  (often  at  difficult  points,  necessarily,  the 
result  of  two  or  three  trials)  will  approximate  more  and  more  closely  to 
where  the  final  location  will  ultimately  lie ;  (2)  that  it  should,  and  in 
general  will,  lie  nearer  than  300  or  400  feet  as  an  outside  limit ;  (3)  that 
the  placing  of  this  preliminary  line  upon  the  ground  is  and  must  be 
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purely  a  matter  of  individual  "  eye  for  country"  and  good  judgment ;  and 
(4}  that  the  really  Tital  and  dangerous  errors  of  location,  the  selection  ot 
the  general  route,  the  system  of  gradients,  the  going  to  or  passing  by  the 
local  towns,  etc.,  etc.,  are  committed,  if  committed  at  all,  before  any  to- 
pography whatever  has  been  taken,  in  locating  this  preliminary  line;  the 
usefulness  of  the  topography  beginning  only  after  the  more  momentous 
question  of  where  to  put  the  preliminary  has  been  decided,  and 
serving  only  for  the  more  ready  and  perfect  adjustment  of  details — de- 
tails which  have  an  important  effect  upon  the  cost  of  construction,  in- 
deed, but  do  not  otherwise  seriously  modify  the  earning  capacity  of  the 
line. 

1212.  The  remaining  ground  for  difference  between  extreme  advo- 
cates of  either  view  is  this :  The  extreme  believer  in  topography  is  indif- 
ferent to  getting  his  preliminary  very  near  to  its  ultimate  location,  look- 
ing  upon  400  or  500  feet  average  distance  apart  as  near  enough,  and 
takes  or  causes  to  be  taken  a  wide  belt  of  accurate  topography  to  save 
the  need  of  a  new  or  a  better  preliminary.  But  the  advocates  of  the  other 
view  say,  "No;  the  engineer  who  can  be  trusted  to  put  a  preliminary 
line  within  even  500  feet  of  the  true  location  can  and  ought  to.  in  gen- 
eral, put  it  much  nearer ;  or  if  not,  it  is  cheaper  to  put  a  new  line  through 
still  closer  to  the  ultimate  location  than  to  take  so  wide  a  belt  of  topog- 
raphy. By  one  method  or  the  other,  the  good  engineer  can  and  will 
bring  the  line  so  near  to  where  his  location  should  lie,  that  the  topog- 
raphy which  he  will  really  need  will  be  only  a  very  narrow  belt — ^usually 
no  more  than  a  few  series  of  cross-sections,  and  hardly  amounting  to  a 
topographical  map  at  all." 

1213.  The  truth  lies  between  these  two  limits.  Since  the  amount  of 
topography  ultimately  needed  and  used  (when  its  use  is  not  abused  by 
making  it  serve  as  a  substitute  for  the  careful  placing  of  the  preliminary) 
can  be  seen  on  any  location  map  to  be  very  little,  covering  a  map  all 
over  with  accurate  topography  is  a  sign  of  weakness  and  not  of  strength. 
On  the  other  hand,  accurate  topographical  contour  lines  for  a  reasona- 
ble and  moderate  distance  on  each  side  of  the  line  are  an  immense  as- 
sistance for  the  ready  projection  of  lines,  and  at  points  can  hardly  be 
dispensed  with.  It  is  also  an  important  truth  that  the  usefulness  of 
topography  is  not  confined  simply  to  that  portion  of  it  which  is  used  to 
project  the  line  adopted,  but  extends  also  to  the  portion  which  enables 
one  to  make  sure  that  no  other  and  better  alignment  might  have  been 
adopted.  However  confident  an  engineer  may  feel  that  he  has  in  fact 
studied  his  work  to  the  best  of  his  ability,  he  owes  it  to  himself  and  to 
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his  employers  to  hare  the  ocular  evidence  of  that  fact  before  him,  to  be 
placed  before  others  if  need  be ;  and  it  <s  but  reasonable  that  no  study  of 
the  ground  alone,  unassisted  by  accurate  maps,  can  be  as  complete  as 
one  which  has  been  so  assisted.  Yet,  on  the  other  hand,  it  is  even  more 
emphatically  true  that  no  study  of  maps  alone,  unassisted  by  study  of  the 
ground  in  detail,  both  before  and  after  the  making  of  the  maps,  can  be 
as  complete  as  it  should  be. 

1214t  No  skilled  engineer,  even  among  those  who  are  strong  believers 
in  the  proper  use  of  contour  maps  will  approve  of  such  elaborate  reli- 
ance upon  maps  alone,  as  is  sometimes  taught  and  advocated ;  such  as 
taking  the  nicest  precautions  for  computing  notes  for  8  or  10  miles  of 
location  at  once,  so  that  it  shall  fit  geometrically  onto  the  preliminary, 
and  so  dispense  with  renewed  and  more  detailed  study  of  the  ground. 
Not  but  that  the  field-work  and  mapping  might  be  done  so  accurately 
that  this  would  be  all  that  would  be  necessary,  and  not  but  that  much  of 
a  location  so  made  may  prove  on  examination  to  be  beyond  improve- 
ment, at  least  by  the  same  engineer  ;  but  that  for  practical  reasons  it  is 
inexpedient  to  rely  so  largely  upon  paper  location.  Among  these  rea- 
sons are — 

1219.  I.  As  above  suggested,  the  length  and  depth  of  cuttings,  and 
especially  the  classification,  do  not  impress  themselves  upon  the  mind  so 
forcibly  in  studing  a  topographical  map  as  in  studying  the  ground,  and 
hence  as  great  efforts  will  not  be  made,  practically,  to  avoid  this  danger 
when  the  principal  study  of  the  details  of  the  line  is  made  upon  the  maps 
as  when  the  paper  location  is  looked  upon  as  at  best  nothing  more  than 
a  close  approximation,  and  the  last  study  of  the  ground  is  made  with 
the  rock-cut  staring  one  in  the  face,  or  on  large  scale  cross-sections. 

1216.  2.  A  very  dangerous  error,  which  the  best  engineers  find  it  hard 
to  avoid  altogether,  is  especially  hard  to  avoid  in  making  paper  loca- 
tions, which  is,  to  regard  a  certain  horizontal  approximation  to  the 
GRADE-POINTS  as  about  the  proper  thing,  thus  leading  to  altogether  too 
much  curvature  and  respect  for  the  contours  in  easy  country,  and  alto- 
gether too  little  of  both  at  the  more  difficult  points.  The  watchful  en- 
gineer finds  himself  drifting  into  this  error  continually,  guard  against  it 
as  he  will.  It  results  in  part  from  a  natural,  but  evidently  erroneous, 
tendency  to  look  on  a  certain  percentage  of  decrease  of  curvature,  for 
example,  as  worth  a  certain  percentage  of  increase  in  the  work  (pars.  14, 
15^,  instead  of  being  merely  worth  a  certain  absolute  sum,  which  on  easy 
work  justifies  great  disregard  of  contours,  and  on  heavy  work  requires 
close  accordance  with  them. 


878     CHAP.  XXXL— TOPOGRAPHY :  ITS  USES  AND  ABUSE. 

1217.  3.  The  best  topographical  maps  which  it  is  either  expedient  or, 
in  general,  possible  to  make,  with  the  time,  money,  and  men  at  command, 
cannot  by  any  means,  as  is  sometimes  foolishly  claimed,  be  relied  on 
within  a  foot,  nor  even  5  or  10  feet,  at  critical  points,  especially  if  extend- 
ing to  any  great  width  on  each  side.  Over  most  of  their  area,  if  well 
made,  they  will  be  trustworthy,  but  minor  irregularities  of  considerable 
importance,  if  nothing  more  than  a  few  big  boulders,  get  smoothed  out  of 
the  map  or  misplaced  or  exaggerated,  so  that  the  only  safe  rule  is  to  look 
on  the  first  location,  however  carefully  studied,  as  still  open  to  much 
improvement — ^an  expectation  which  will  rarely  be  disappointed.  But 
if  frequent  minor  changes  are  to  be  made,  much  of  the  advantage  of 
computing  field-notes  from  a  paper  location  so  precisely  as  is  often  at- 
tempted is  lost.     It  is  not  in  fact  good  practice  to  do  so. 

1218.  4.  To  run  in  long  stretches  of  location  successfully  without 
further  topographical  tests,  but  only  the  geometrical  test  of  a  "tie"  to  a 
preliminary,  requires  the  nicest  field  and  office  work  from  the  beginning 
to  the  end  of  the  survey.  It  is,  of  course,  only  a  question  of  degree.  No 
one  would  advocate  anything  but  good  work  of  the  kind,  but  it  is  obvious 
that  less  precision  is  required,  if  it  is  fully  understood  and  expected  that 
the  paper  location  will  be  topographically  tested  throughout,  than  if  it  is 
expected  to  be,  in  the  main,  a  finality.  This  saving  of  needed  precision 
means  some  corresponding  saving  of  time  and  money,  which,  a^  Mark 
Twain  said  of  his  profanity,  "can  then  all  be  saved  and  devoted  to  some 
other  end,  where  it  will  do  more  real  and  lasting  good." 

1219.  Another  objection,  which  is  perhaps  the  strongest  of  all,  against 
too  great  reliance  on  contour  maps,  is  founded  rather  on  the  foibles  of 
human  nature  than  on  any  purely  technical  reason  :  It  encourages  a  dis- 
position in  the  higher  engineering  officers  to  throw  the  field-work  of 
location  into  incompetent  hands,  and  to  assume  to  themselves  the  func- 
tion of  fixing  the  petty  details  of  location,  and  hence  (since  the  whole  is 
only  equal  to  the  sum  of  all  its  parts)  to  control  the  whole  location  from 
their  office  chair,  without  giving  to  it  that  careful,  thorough,  and  con- 
tinued study  on  the  ground  which  alone  will  qualify  the  ordinary  man  to 
wisely  exercise  such  control.  This  practice  works  injuriously  in  several 
ways: 

I.  It  deadens  the  perceptive  faculties  of  the  engineer  in  charge  of  the 
party  and  transforms  him  into  a  mere  machine.  He  may,  if  an  unusually 
skilful  and  faithful  man,  go  over  the  paper  line  with  a  microscope  and 
improve  its  details,  but  he  will  not  be  watching  out  for  and  thinking  of 
the  larger  details,  especially  as — 
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2.  The  practice  leads  to  the  engagement  of  poorer  men  for  the  field- 
work  ;  and 

3.  The  engineer  who  puts  in  the  paper  location,  and  conirols  the 
work,  never  qualifies  himself  by  familiarity  with  the  ground  to  do  well 
even  that  minor  duty,  and  is  so  little  in  the  field  that  the  far  more  im« 
portant  end  of  avoiding  the  larger  errors  is  not  duly  insured. 

1220.  The  "  conclusion  of  the  whole  matter"  therefore  is.  that  accu- 
rate topography  for  a  certain  narrow  strip  is  a  highly  useful  adjunct  to 
practical  location,  which  should  never  be  omitted  altogether  and  should 
generally  be  very  carefully  taken  and  studied  ;  but  that  it  is  in  no  way  a 
safeguard  against  anything  but  minor  errors  of  location,  and  is  not  a  safe 
nor  expedient  reliance  for  giving  the  last  degree  of  perfection  even  to  the 
details  of  alignment. 

Great  differences  in  natural  aptitude  for  location  exist,  and  among 
the  strongest  believers  in  the  absolute  necessity  of  elaborate  topc^raphy 
may  well  be  some  who  have  less  of  this  natural  aptitude,  and  hence  will 
not  make  very  good  use  of  the  best  of  maps.  In  fact,  although  we  should 
not  allow  this  to  prejudice  us  against  topography,  it  is  beyond  doubt  that 
those  of  least  natural  aptitude  for  location  rely  most  o9  topography,  and 
are  the  most  helpless  without  it.  On  the  other  hand,  those  who  have  or 
think  they  have  such  aptitude  may  be  led  thereby  to  be  over-confident, 
and  commit  errors  which  good  topography  would  reveal  to  them.  It  is 
certain  that  the  better  natural  qualifications  a  man  has  for  the  work  the 
less  topography  he  will  take,  because  he  will  see  in  advance  where  it  is 
and  is  not  important.  He  will  always  take  some,  however,  and  what  he 
does  take  will  be  correct. 

1221.  Another  truth  may  appropriately  be  added  here.  It  is  easier  to 
put  a  line,  of  some  kind  or  other,  on  a  topographical  map  than  on  the 
ground :  but  to  do  the  best  that  the  ground  admits  is  almost  as  hard,  and 
takes  almost  as  much  study  and  skill,  on  the  contour  map  as  on  the 
ground.  This  the  inexperienced  projector,  of  good  natural  parts,  will 
soon  find  out  if,  after  having  put  in  a  paper  location,  which  he  thinks  is 
very  good,  he  will  start  in  over  again  on  the  assumption  that  it  is  all  very 
bad.  and  give  two  or  three  times  more  thought  and  care  than  before  to 
finding  out  wherein  it  is  bad.  He  will  probably  soon  be  satisfied  that 
his  assumption  was  correct,  by  finding  his  curvature  and  quantities 
simultaneously  diminishing. 

1222.  There  is  a  tendency  in  discussing  this  question,  as  in  many  others,  to 
fall  back  upon  the  singular,  yet  in  a  sense  natural,  argument  which  seeks  to 
defend  some  one  way  of  doing  things  by  showing  that  some  of  those  who  take 
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anocher  way  do  work  badly.  On  the  one  band,  we  have  pictured  the  '*  bom 
engineer"  spending  days  in  fitting  a  bad  line  to  the  side  of  a  hill  with  his 
**  practised  eye,"  when  hours  would  have  sufficed  with  the  assistance  of  a  little 
well-taken  topography;  and,  on  the  other  hand,  a  man  studying  over  topographi- 
<:al  maps  of  a  line  in  the  wrong  place,  missing  the  salient  features,  and  perpet- 
uating on  the  ground  errors  of  the  maps.  Either  picture  may  well  be  drawn 
from  life,  for  out  of  a  hundred  men  doing  anything  which  requires  skill,  more 
than  half  will  do  it  but  indifferently  well,  a  considerable  fraction  wretchedly  ill, 
and  only  a  small  proportion  thoroughly  well.  This  fact  insures  a  supply  of 
ready  weapons  for  supporting  either  side  of  any  argument,  yet  it  is  strange  that 
they  should  be  so  often  chosen,  since  it  is  clear  that  they  prove  nothing.  Bat 
as  evidence  of  this  inconclusive  character  seems  sometimes  to  carry  uodne 
weight,  we  may  add  a  few  words  further  as  to  certain  details. 

1223.  The  fact  that  the  actual  profile  of  a  line  run  from  a  "paper  location* 
agrees  so  precisely  with  the  latter  that  the  two  cannot  be  told  apart,  is  no  proof 
of  the  excellence  of  the  system,  for  both  profiles  may  be  bad.  It  proves  the 
geometrical  excellence  of  the  work,  but  it  also  proves,  or  tends  to.  that  the 
whole  process  is  too  mechanical,  unless  the  **  paper  location"  has  been  at 
least  so  improved  or  modified  in  detail  as  to  be  distinguishable  from  the  other. 

1224i  On  the  other  hand,  fixing  the  details  of  the  alignment  in  the  office, 
to  be  put  on  the  ground  by  other  men  of  less  skill,  while  never  a  desirable,  is 
not  necessarily  a  wrong,  way  of  doing  things.  We  are  often  compelled  to  do, 
not  what  wie  would,  but  what  we  can.  If  there  be  but  one  skilled  man  to  look 
after  half  a  dozen  parties,  and  perhaps  look  after  other  work  as  well,  it  is  im- 
possible that  he  should  do  much  more  than  put  the  line  on  p»aper,  and  he  is  far 
more  likely  to  project  a  good  line  in  that  way  than  an  inexperienced  man  is  to 
reach  the  same  end,  either  on  paper  or  on  the  ground,  or  both.  When,  how. 
-ever,  one  ceases  to  look  on  this  practice  as  merely  a  necessary  evil,  and  begins 
to  look  on  it  as  an  ideal  state  of  things,  so  that  on  a  difficult  line  it  is  '*  re- 
<[uired  "  that  the  projected  location  should  be  **  strictly  followed  "  and  "  no  cnt- 
and-try  permitted,"  as  is  sometimes  done,  then  the  abuse  of  topography — and  a 
dangerous  abuse,  sure  to  waste  more  or  less  money — ^has  begun.  The  better 
course  in  such  cases  is  to  require  the  engineers  in  the  field  to  make  the  fiist 
projection,  which  is  simply  sent  in  for  examination  and  revision  if  necessary, 
so  as  to  compel  them  to  rely  on  their  own  intelligence  and  not  on  another  s,  and 
especially  to  give  an  indication  of  the  extent  to  which  their  own  skill  can  be 
relied  on.  For  if  unequal  to  making  a  tolerably  correct  projection  in  the  first 
instance,  they  will  probably  be  still  more  unequal  to  the  more  responsible  duty 
of  putting  in  the  final  line. 

1225>  To  mention  one  instance  among  many,  of  the  evils  of  too  great  re> 
liance  on  maps:  an  unusually  accurate  paper  location,  on  a  very  steep  side-hill, 
gave  a  beautiful  profile,  which  no  one  could  detect  in  the  office  to  have  any  fault. 
The  cut  averaged  about  a  foot,  which  was  what  prudence  seemed  to  require. 
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tind  what  no  one,  certainly,  in  the  office  would  have  thought  of  objecting  to. 
But  just  below  the  earth  was  rock,  as  a  "  practised  eye"  might  have  detected  in 
^he  field,  and  the  earth  itself  was  such  as  to  make  an  unusually  solid  bank,  so 
that  when  the  line  came  to  be  constructed  there  was  an  ugly  shallow  rock-cut 
on  the  inner  edge  and  a  broad  solid  platform  for  the  road-bed  nearly  twice  too 
wide,  due  to  the  unnecessary  amount  of  excavation,  which  involved  a  loss  of 
some  $8000  in  much  less  than  a  mile,  all  of  which  might  have  been  saved  by 
throwing  the  line  out  three  or  four  feet  beyond  the  paper  location. 

Such  cases  occur  so  frequently  that  the  engineer  who  does  not  feel  the  limi- 
tations of  the  map  and  wish  that  he  had  the  ground  before  him  in  making  a 
paper  location,  and  who  does  not  feel  that  it  may  be,  and  probably  is,  suscepti- 
ble of  further  improvement  by  further  study  in  the  field,  will  probably  be  wise 
to  leave  **  topography"  alone,  both  in  the  field  and  in  the  office. 

1226i  In  some  cases  the  larger  errors  of  location,  such  as  putting  a  line  on 
the  hill-side  with  a  short  tunnel,  instead  of  in  the  bottom  of  the  valley  with  a 
long  tunnel,  are  very  unreasonably  advanced  as  an  effect  of  neglecting  topog- 
raphy; whereas  it  is  precisely  such  errors  which  over-reliance  on  topography  is 
apt  to  lead  to.  The  result  depends  chiefly  on  the  man.  A  good  man  will  use 
«very  tool  that  will  serve  his  end,  and  one  of  these  tools  is  topography.  Another 
one,  at  least  equally  essential,  is  shoe-leather. 

1227.  If  topography  is  to  be  taken  at  all  it  should  be  taken  accurately, 
and  to  combine  this  end  with  reasonable  rapidity  the  limits  within  which 
accurate  topography  is  taken  should  be  restricted  as  closely  as  possible. 
Beyond  these  limits  a  skilful  topographer  will  sketch  in  by  the  eye  the 
general  form  of  the  ground,  with  sufficient  accuracy  to  give  a  better 
general  idea  of  the  form  of  the  country,  and  occasionally  to  serve  a  use- 
ful purpose  in  a  rough  study  of  some  considerable  change  of  line. 

1228.  Topogfraphy  is  taken  from  the  preliminary  line  as  a  base-line, 
vr\\h  the  elevations  on  it  given,  by  determining  the  slopes  on  each  side  as 
far  out  as  seems  necessary.  Four  methods  for  taking  slopes  are  more  or 
less  practised : 

1.  By  a  slope-level  and  board  straight-edge,  with  or  without  a  tape- 
line. 

2.  By  a  hand-level  and  tape-line. 

3.  By  cross-sectioning  rods. 

4.  By  using  a  stadia  telescope  and  rod  to  measure  distances  in  place 
of  a  tape-line,  in  either  the  first  or  second  methods. 

To  these  may  be  added— 

5.  By  using  an  altazimuth  in  place  of  the  slope-level  or  hand-level  in 
the  first  or  second  methods.  It  may  also  under  special  circumstances  be 
used  to  advantage  with  cross-section  rods. 

56 
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1229i  In  nigged  and  broken  topography,  as  where  there  is  much  rock, 
and  large  scales  are  to  be  used,  the  third 
method,  by  cross- section  rods,  is  much 
the  best.  These  rods  are  in  principle 
nothing  more  than  a  horizontal  measur- 
ing-rod of  a  fixed  length,  sometimes  lo 
but  better  12  ft.,  carrying  a  level  bubble, 
so  that  it  can  be  set  exactly  horizontal. 
This  is  carried  by  one  assistant  while  an- 
other reads  with  a  light  vertical  rod.  B, 
Fig.  290,  the  rise  or  fall  of  the  ground 
in  the  given  distance.  In  practice,  to  prevent  warping  of  the  rod  A,  it 
is  usually  made  in  one  of  the  forms  shown  in  Fig.  291. 

These  rods  are  convenient  to  have  with  a  locating  party  in  rough 
country,  and  they  are  especially  suitable  for 
cross-sectioning  a  located  line,  but  the  pro- 
cess is  much  slower  than  any  of  the  others 
specified,  which  are  in  general  better  for 
ordinary  topography. 

1230.  A  wise  choice  between  the  slope- 
level  and  hand-level  methods,  also,  depends  a 
good  deal  upon  circumstances,  and  the  character  of  the  topography  to  be 
taken,  although  each  method  has  its  partisans  who  will  rarely  use  any 
other.  By  the  use  of  the  altazimuth  either  method  can  be  used  at  will 
which  is  one  of  the  distinguishing  merits  of  that  instrument.  Much 
more  depends,  however,  upon  the  individual  skill  of  the  topographer  than 
up>on  the  use  of  any  particular  method.  Where  the  country  is  rough* 
with  irregular  slopes,  the  hand-level  method  is  to  be  preferred,  since  it  is 
more  positive.     Otherwise,  the  slope-level  is  best. 

1231.  The  topography  based  on  these  slope-notes,  by  whatever 
method  taken,  should  invariably  be  drawn  in  the  field  directlv 
UPON  THE  WORKING  MAPS  OF  THE  LINE,  which  should  be  the  first  and 
only  direct  use  made  of  the  cross-section  notes.  As  a  safeguard  in  ciise 
of  doubt,  the  rodman  may  well  keep  a  note-book  record  of  them,  but  this 
should  be  strictly  restricted  to  such  use  only.  The  habit  of  taking  the 
cross-sections  in  the  field  and  drawing  in  the  topography  in  the  office 
cannot  be  too  strongly  discouraged.  It  is  certain  to  result  in  more  or 
less  imperfect  work,  as  well  as  loss  of  time.  After  a  little  practice  a 
skilled  topographer  ought  to  be  able  to  keep  up  with  a  transit  and  level 
party  without  much  difficulty,  unless  circumstances  require  a  wide  belt 


Fig.  391. 
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of  exact  topography  to  be  taken,  when  he  should  be  furnished  with  a 
double  cross-section  party.  The  main  requirement  for  doing  work 
quickly  and  well  is  to  train  the  eye  and  judgment  so  that  needless  cross- 
section  work  need  not  be  done  while  yet  taking  all  that  is  essential. 

1232.  The  topographer  is  provided  with  a  thin  drawing-board,  hav- 
ing a  leather  or  oil-cloth  pocket  on  the  back,  in  which  are  carried  the 
sheets,  about  19  X  24  inches  in  size  (par.  1240),  on  which  the  line  has  been 
plotted  the  night  before,  the  stations  marked  off,  and  the  elevation  of 
each  station  and  plus,  as  taken  by  the  level,  lightly  pencilled  on  it.  The 
topographer  must  thus  work  behind  the  level,  but  a  good  topographer 
will  endeavor  to  keep  very  close  up  to  it.  One  sheet  at  a  time  is  pinned 
upon  the  board  for  use.  A  6-in.  scale,  preferably  of  paper,  lead  pencils, 
and  rubber  complete  his  outfit.  His  two  assistants  (or  four  if  need  be) 
have  nothing,  necessarily,  but  tape  and  hand-level,  with  a  small  hatchet. 
A  small  compass  for  taking  bearings  is  in  general  desirable. 

1233.  In  taking  cross-sections,  the  elevation  of  each  station  is  given 
to  the  rodman  (or  has  been  previously  taken  off  by  him),  and  an  offset 

measured  off  to  a  point,  as 
indicated  by  the  hand-level, 
where  the  contour  next 
above  or  below  the  eleva- 
tion of  the  given  station 
falls.  Thus,  in  Fig.  292, 
with  contours  10  ft.  apart, 
elevation  of  station  704.2, 
contour  710  is  5.8  ft.  above 
it,  and  contour  700  4.2  ft. 
below  it.  The  distance  out 
in  which  the  ground  rises  or 
falls  these  amounts  should 
in  general,  on  rough  ground, 
be  directly  determined,  and 
then  the  distances  to  a  suc- 
cession of  other  points,  fall- 
ing 5  ft.  at  a  time,  as  far  out  as  accurate  topography  is  taken.  On 
smoother  country  a  little  trouble  may  be  saved  as  below  spoken  of. 

The  points  where  the  contours  cut  the  centre-line  are  also,  at  the 
same  time,  noted  by  the  topographer.  He  then  makes  a  light  pencil 
guess  at  the  course  of  the  contour  lines  ahead,  and  passes,  perhaps,  two 
stations  ahead,  to  "  17.4,"  Fig.  292,  and  repeats  the  process .  the  rodmen 
in  the  mean  time  cross-sectioning  the  intermediate  station  if  it  seems 
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essential,  or  more  properly  speaking,  unless  it  seems  unessential.  Until 
the  topographer  has  acquired  well-founded  confidence  by  practice  he  will 
save  nothing  by  taking  chances,and  be  liable  to  throw  discredit  on  his  work. 

Here  the  previous  guesses  are  checked  by  the  cross-sections  and  the 
course  of  the  contours  sketched  in  bcu:kward»  exactly  and  finally,  and 
lightly  ahead,  with  further  pencilled  guesses.  In  this  way  the  topc^rapher 
trains  his  eye  and  his  hand,  and  forms  an  idea  of  where  accuracy  is  and 
is  not  essential,  and  if  he  be  once  properly  instructed,  and  has  a  capable 
assistant,  it  is  not  at  all  difficult  to  take  a  mile  or  two  of  topography 
a  day  in  ordinary  country.  When  he  has  to  take  more  than  200  to  300  fL 
on  each  side  it  becomes  a  different  matter,  and  progress  is  much  slower. 

1234.  If  slopes  are  determined  by  a  slope-level  it  is  still  simpler  work. 
A  scale  is  then  constructed,  showing  for  a  series  of  different  slopes  from 
i"  to  20°,  the  horizontal  distance  apart  of  lo-ft.  contours,  which  is  10  X  cot 
S.  From  this  the  contours  can  be  put  down  upon  the  map  at  once,  at 
the  proper  distances  apart,  or  as  far  out  as  the  slopes  are  taken. 

1235i  Time  is  lost  and  accuracy  sacrificed  in  many  surveys  by  using 
too  small  scales.  The  standard  working  scale  may  be  said  to  be  400  feet 
per  inch,  or  y^Vir  (nearly  the  same  thing)  when  the  metre  is  used ;  but 
this  scale  is  adhered  to  far  too  strictly.  In  rough  country  it  should  be 
at  once  doubled,  and  in  very  rough  country  should  be  increased  to  100  ft. 
per  in.  or  t^Vo  (^3i  f^*  P^*"  *"•)•  These  latter  are  the  only  suitable  scales 
when  there  is  any  considerable  proportion  of  rock-work.  It  rather  saves 
work  in  taking  topography,  adds  but  little  to  the  drafting  work,  and 
adds  immensely  to  the  practical  value  of  the  maps  when  made. 

1236.  The  following  cautions  will  assist  in  taking  topography  correctly : 

I.  One  contour  line  can  never  run  into  another  and  either  disappear 
altogether  or  afterwards  depart  from  it,  in  the 
manner  shown  at  AA,  Fig.  293,  but  must  always 
be  everywhere  a  separate,  distinct,  and  continu- 
ous line  until  it  either  runs  off  the  map  or  closes 
on  itself  so  as  to  form  an  irregular  ring  or  circle, 
as  at  /?.  Fig.  293. 

There  is,  indeed,  one  case  in  which  two  or  a 
dozen  contours  may  so  run  together  into  a  single 
line,  viz.,  when  an  absolutely  vertical  slope  is  to 
be  represented.  There  is  even  a  possible  case — 
that  of  an  overhanging  cliff — in  which  the  con- 
tour lines  may  cross  over  each  other  and  back 
again,  as  in  Fig.  294.  But  both  of  these  cases 
«re  so  rare,  although  they  do  occur,  that  it  is  unnecessaiy  u»  ccMisader 
them  as  normal  types  of  topography. 


Pic.  993. 
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1237.  2.  It  is  impossible  for  a  contour  line  to  split  into  two  parts  which 
sooner  or  later  reunite  again,  in  the  manner  shown  in  Fig.  295.     It  is  a 

frequent  error  of  young  topographers,  and  an 
immediate  evidence  of  inexperience,  to  be- 
lieve the  contrary.  It  is  indeed  theoretically 
conceivable  that  a  surface  should  have  such 
Fig.  t94.  lorm  as  to  make  a  sketch  like  Fig.  295  topo- 

graphically correct.  Thus,  if  we  imagine  it  to  be  a  representation  of  the 
crest  of  a  hill,  it  MIGHT  come  to  so  sharp  and  regular  a  ridge,  if  made  of 
dressed  stone  for  example,  that  only  a  single  mathe- 
matical line  at  the  peak  or  ridge  of  the  slope  should 
appear  above  the  water,  and  yet  that  the  ridge  should 
so  appear  above  the  water  for  a  considerable  distance, 
being  precisely  level,  and  should  at  a  certain  point 
swell  out  into  the  "  island  "  AA.  But  practically,  with 
natural  surfaces  as  they  actually  exist,  this  is  plainly 
impossible,  and  the  true  method  of  representing  the 
natural  surface,  which  is  erroneously  presented  in  Fig. 
295,  would  be  as  shown  in  Figs.  208,  216. 

1238,  Topc^raphy,  more  largely  than  almost  any 
other  mechanical  detail  of  engineering  work,  is  a  mat 
ter  of  practice.  The  young  engineer  who  ends  his 
first  day's  work  at  top<^raphy  discouraged,  with  but  a  few  stations  taken, 
and  that  so  badly  taken  as  to  be  worthless,  can  by  even  a  few  days*  de- 
termined effort  to  understand  it,  and  do  what  he  does  do  well,  learn  to 
go  over  as  much  ground  as  an  ordinary  transit  party.  It  is  a  valuable 
drill  for  cultivating  the  faculties  most  needed  for  location,  and  good  to- 
pographers generally  make  the  best  chiefs  of  party.  In  country  at  all 
rough  the  topographer  fills  the  most  responsible  position  on  the  party 
below  its  chief,  and  he  should  so  rank.* 


FkG.  895. 


*  The  art  of  taking  topography  should  be  taught  in  schools  more  thoroughly 
than  it  is.  There  is  no  better  drill  for  cultivating  those  faculties  of  mind  which 
make  the  engineer. 
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CHAPTER    XXXIL 

MAPPING    AND   PROJECTING    LOCATION. 

1239.  But  two  methods  of  mapping  railroad  surveys  are  to  be  com- 
mended, which  are : 

1 .  For  large-scale  working  maps :  plotting  lines  by  bearings  with  a 
large  paper  protractor  and  parallel  ruler. 

2.  For  small-scale  maps :  by  latitudes  and  departures. 

Plotting  lines  of  any  length  by  laying  off  successive  angles — a  favor- 
ite way  of  laboriously  making  a  bad  map  among  inexperienced  men- 
should  never  under  any  circumstances  be  permitted.  All  work  should 
be  plotted  by  bearings  from  a  constant  North  and  South  line,  which  is 
transferred  from  sheet  to  sheet  by  prolongation  or  with  a  parallel  ruler. 
Cumulative  errors  are  thus  avoided. 

1240.  Except  in  cases  where  fully  8o  per  cent  of  a  line  is  tangent,  and 
there  is  little  topographical  detail,  a  survey-line  should  never  be  plotted 
on  long  strips  or  rolls  of  paper,  but  always  on  small  sheets,  about  19x24 
inches  in  size,  or  larger  if  there  be  little  curvature  and  topography— say 
19  X  36  inches.  These  sheets  are  added  one  after  another  as  the  plotting 
progresses,  lapping  one  side  or  corner  always  under  the  preceding  sheet, 
and  giving  its  axis  any  random  direction,  compared  with  the  other,  which 
will  best  serve  to  keep  the  centre  line  of  the  survey  in  the  middle  of  the 
sheets,  as  shown  in  Fig.  296.  The  two  sfieets  are  pinned  together  with 
thumb-tacks,  and  two  or  three  X  marks  made  at  the  lap,  so  that  they  can 
be  replaced  at  any  time  in  exactly  the  same  position. 

A  North  and  South  base-line  should  then  be  laid  down  the  full  length 
of  the  sheet,  nearly  in  its  middle,  and  a  consecutive  number  for  the  sheet 
and  the  name  of  the  line  pencilled  on,  always  in  the  same  corner. 

1241.  The  large  paper  protractor  should  then  be  laid  down  in  the 
middle  of  the  sheet  on  the  North  and  South  lines,  from  a  clearly-marked 
permanent  centre-point,  and  the  computed  or  actual  bearings  of  all 
the  lines  which  are  likely  to  fall  on  the  sheet  laid  of!  at  once.  If  omis- 
sions are  discovered,  the  same  process  should  be  repeated ;    lightly 
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pencilling  in  the  degrees  and  minutes 
of  each  bearing  laid  off,  and  per- 
mitting the  points  thus  marked  to 
remain  permanently,  except  as  they 
interfere  with  the  mapping.  Should 
any  subsequent  error  be  discovered, 
they  may  then  all  be  checked  at 
once,  saving  much  time. 

With  a  good  parallel  ruler  (not 
the  cheap  and  poor  ones  which  are 
most  used,  but  a  heavy  metal  rule 
about  18  inches  long),  or,  failing 
that,  a  couple  of  triangles,  it  is  then 
but  a  few  moments'  work  to  transfer 
each  bearing  in  succession  to  its 
proper  point,  draw  in  the  line,  and 
plot  its  length.  The  angles  should 
then  be  roughly  checked  with  a 
small  protractor  to  guard  against 
the  large  errors  which  are  alone 
likely  to  occur.  The  bearing  of 
each  line  and  the  plus  at  each  angle 
should  then  be  pencilled  on. 

Every  station  should  then  be 
pricked  off  and  indicated  by  a  light 
check-mark,  and  every  fifth  station 
should  be  numbered. 

Opposite  each  station  on  a  di- 
agonal line  should  then  be  lightly 
pencilled  in  the  elevation,  and  also 
the  elevation  of  any  pluses  taken. 
The  sheets  are  now  ready  to  turn 
over  to  the  topographer. 

This  work  should  be  done  every 
night.  It  takes  but  a  short  time 
after  a  little  practice.  The  lines  may 
be  inked  in  on  rainy  days  or  at  any 
-convenient  time.  The  centre  line 
•should  be  in  red. 

1242.  For  the  same  reason  that  ^^^-  ^^ 

plotting  should  be  done  from  bearings,  it  is  well  to  do  all  the  transit 
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work,  on  preliminary  lines  at  least,  by  reading  bearings  instead  of 
ANGLES  from  the  vernier.  In  starting  the  survey  the  vernier  is  set  at  a 
and  the  lower  limb  clamped  on  a  North  and  South  line,  or  as  near  to  it 
as  possible.  Unclamping  the  upper  limb,  we  may  then  read  the  bearing 
of  the  line  either  with  the  compass  or  the  vernier,  and  the  two  should 
approximately  correspond.  Retaining  the  verniers  at  the  same  reading 
for  taking  a  back-sight  at  the  next  angle,  and  unclamping  above  to  take 
the  next  sight,  we  obtain  the  bearing  of  the  new  line,  likewise  either  by 
the  compass  or  the  vernier— the  one  approximate,  the  other  exact.  Thus 
we  may  continue  throughout  the  survey,  with  the  advantage  (i)  that  we 
can  check  our  work  at  any  time  by  simply  dropping  the  needle,  since 
the  needle  and  vernier  readings  should  always  correspond,  and  (2)  that 
our  **  computed  bearings"  are  already  computed.  We  should  work,  how- 
ever, by  I  So*  on  each  side  of  the  North  point,  and  not  be  troubled  by  the 
transition  from  N.  E.  to  S.  E.  This  is  the  best  way  to  do  in  any  case, 
and  it  is  easy  to  read  the  needle  so. 

1243.  In  inking  in  the  topography,  every  fifth  line  should  in  all  cases 
be  made  heavier  or  a  different  color.  Black  or  brown  for  every  fifth 
line,  and  brown  or  orange  for  the  intermediates^  does  very  well.  Where 
possible,  contours  should  only  be  five  feet  apart,  although  ten  feet  i& 
usual.  The  values  of  every  fifth  line  should  be  frequently  written  00 
them,  in  rows  one  above  the  other,  preferably  by  leaving  a  gap  in  the 
line  for  inserting  the  figures,  or  otherwise  by  writing  them  directly  over 
and  across  the  line.  Much  of  the  prejudice  against  working  with  con- 
tour topography  arises  from  the  prevalent  neglect  of  these  simple  direc- 
tions, which  seem  almost  too  simple  to  mention.  Such  a  map  as  Fig. 
297,  for  example,  is  an  abomination.  It  reflects  just  discredit  on  any 
engineer  to  turn  in  one  in  that  condition,  which  makes  it  almost  worth- 
less to  the  engineer  and  incomprehensible  to  the  mere  observer.  It  should 
be  finished  up  as  shown  in  Fig.  298. 

A  light  case,  provided  with  three  or  four  drawers  of  the  proper  size 
to  hold  the  sheets,  should  be  provided  for  field  use.  Light-yellow  de- 
tail paper  makes  very  good  sheets,  and  is  less  trying  to  the  eyes  than 
white. 

1244.  Experience  has  clearly  shown  this  system  of  ma(4>ing  survey- 
lines  to  be  far  better  than  any  other.    Its  advantages  are : 

1.  But  a  small  amount  of  paper  is  in  use  at  once  in  plotting,  while 
any  number  of  sheets  that  there  is  table-room  for  may  be  put  together 
if  desired. 

2.  A  very  small  table  is  all-sufficient. 


ellsvUle  A  Southern  Pennsylyania  Radroad.)  

^    ^  '  ^  while  it  is  nearly  as  much  work  to  make  it  as  to  finish  it  properly,  at  shown  on  ihc 
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*tfdcd  on  a.  fi]Jl-*cak  ih^  stai*™  5»a-9oK  retftinifig-wiiUs,  if  any,  aad  notcictf  materUU  ibould  ilw  b« 
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3.  No  time  need  be  lost  in  studying  how  to  keep  the  line  on  th^ 
paper,  or  in  rubbing  out,  or  in  pasting  on  extensions. 

4.  The  map  need  not  be  covered  over  with  prolonged  lines  for  laying 
off  angles,  but  only  the  actual  length  needed  is  drawn. 

5.  Great  accuracy  is  secured  without  effort,  and  cumulative  errors  are 
impossible.  If  an  error  is  made  on  one  sheet  it  in  no  way  injuriously 
affects  the  work  on  the  adjacent  sheets,  except  that  two  of  them  wiH 
have  to  be  re-matched. 

6.  If  matched  properly  the  greatest  precision  is  possible  in  laying  them 
together  again  whenever  desired.  For  all  practical  purposes  they  are  as 
a  single  sheet. 

7.  There  is  no  waste  paper,  and  the  line  is  always  in  the  middle  of 
what  is  used,  readily  accessible  for  office  work.  The  awkwardness  of 
working  with  wide  rolls  is  entirely  saved. 

8.  The  paper  is  never  rolled,  but  always  flat  and  clean,  in  good  con- 
dition for  working  on. 

9.  For  projecting  location,  the  ease  with  which  any  part  of  the  line 
desired  ca^  be  worked  with,  without  annoyance  from  what  is  not  wanted, 
and  from  change  of  scale  due  to  rolling,  gives  it  very  great  advantage. 

10.  The  maps  are  readily  stowed  away  in  dust-tight  boxes  or  drawers.  . 
and  in  very  small  compass,  instead  of  taking  up  a  great  deal  of  room  and 
getting  into  a  practically  unserviceable  condition  in  a  short  time,  as 
rolled  maps  usually  do. 

1240.  For  making  small-scale  maps,  plotting  by  latitudes   and 

DEPARTURES  is  the  most  satisfac« 
tory  way.  The  latitudes  and  de- 
partures should  not  be  computed, 
however  (or  the  labor  would  be 
prohibitory),  but  read  off  mechanic- 
ally from  a  diagram  similar  to  Fig. 
299,  which  shows  the  principle  of 
an  apparatus  for  the  purpose  de- 
vised by  Mr.  Chas.  Francis.  Chief 
of  Office  on  the  Pacific  Branch  of 
the  Mexican  Central  Railway.  Any 
one  can  readily  make  it.  The  base 
is  a  sheet  of  accurate  cross-section 
paper,  10  or  20  squares  per  inch, 
P'c-  •W'  on  which  angles  are  accurately  laid 

off,  either  around  the  edge,  as  shown,  or  on  a  circular  arc  of  as  large  a 
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radius  as  possible.    Values  are  given  to  the  lines  from  zero  to  100  or 
more.    The  straight-edge  is  laid  of!  with  the  same  scale. 

We  have  then  only  to  set  the  edge  of  the  straight-edge  at  the  angle 
•corresponding  to  any  bearing ;  place  a  needle-point  or  sharp  pencil  at 
the  point  on  it  representing  the  length  of  a  given  line,  and  we  read  off 
from  the  sheet  below,  at  once,  latitudes  and  departures  for  the  line.  Lati- 
tudes and  departures  for  miles  of  line  can  thus  be  called  off  and  tabulated 
in  a  day  by  two  men,  and  the  absolute  position  of  every  point  on  the 
■survey,  by  rectangular  coordinates  from  any  fixed  origin,  determined 
once  for  all.  From  these  notes  as  many  or  as  few  points  can  be  trans- 
ferred to  the  map  as  seems  desirable,  according  to  its  scale,  and  the  re* 
mainder  sketched  in.  When  several  alternate  lines  are  to  be  mapped 
together  this  method  is  especially  useful,  as  the  trouble  of  closing  ac- 
-curately  is  so  greatly  reduced. 

PROJECTING  LOCATION. 

1246.  To  make  a  really  good  projection  on  a  topog^phical  map  in- 
volves a  great  deal  of  work  and  study,  and  errors  are  almost  as  easy  as 
'  they  are  on  the  ground.  In  fact  the  writer  has  no  belief  that  any  one 
■ever  projected  a  location  on  paper  which  could  not  be  materially  improved 
by  study  on  the  ground. 

The  most  difficult  case  is  projecting  a  final  grade-line  in  which  curve 
compensation  is  to  be  introduced  as  it  advances.  In  very  difficult  coun- 
try a  first  projection  on  an  estimated  average  "  straight "  grade-line  is  often 
advantageous,  saving  time  and  giving  a  better  final  result  because  of  the 
double  study.  The  lower  (dotted)  spiral  of  Fig.  216  was  projected  in 
this  way. 

The  projection  should  be^in  at  the  summit  or  other  fixed  point 
which  the  line  must  make.  Assuming  a  starting-point  and  elevation, 
take  in  a  pair  of  dividers  the  distance  on  the  map  which  the  given  grade- 
line  takes  to  fall  10  ft.,  or  better  yet,  5  ft.  When  curve  compensation  is 
introduced  this  distance  will  be  different  on  a  tangent  and  on  every  curve, 
and  should  be  laid  off  on  a  strip  of  paper  so  that  the  dividers  can  be  set 
and  reset  without  trouble. 

With  the  dividers  thus  set,  step  off  a  distance  of  10  or  12  inches  on 
the  map,  following  as  nearly  as  may  be  where  it  is  thought  the  line 
will  lie.  On  favorable  topography  this  will  be  very  closely  along  the 
GRADE  CONTOUR,  or  line  where  the  plane  of  the  grade  strikes  the  natural 
surface.    In  that  case  we  can  step  off  quitie  a  distance  at  once,  stepping 
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down  a  contour  or  half-KX>ntour  at  a  time,  and  marking  by  a  small  cross- 
mark  where  the  grade-line  crosses  each. 

1247.  The  grade-contour  should  then  be  very  lightly  pencilled  inland 
a  curve  or  two,  or  a  long  tangent  and  the  beginning  of  one  curve,  pro- 
jected. Then,  setting  the  dividers  for  the  proper  distance  for  a  fall  of 
I,  2,  or  5  ft.  on  the  given  curve  or  tangent,  and  starting  from  the  fixed 
point,  step  along  the  projected  location  to  the  first  point  of  curve  and 
determine  and  write  down  its  elevation  to  the  nearest  foot  and  tenth  ; 
paying  no  attention  as  yet  to  stationing,  but  simply  to  determining  points 
where  the  grade-line  reaches  certain  even  elevations,  and  to  determining 
the  grade  at  the  points  of  curve. 

Having  reached  a  curve  from  a  tangent,  reset  the  dividers  for  the 
proper  distance  for  the  given  fall  on  the  curve ;  start  from  the  P.  C.  cor- 
rectly by  straddling  the  dividers  over  it  according  to  its  fractional  eleva- 
tion ;  step  around  the  curve  to  the  P,  Z".,  and  determine  and  lightly  note 
its  elevation.  Reset  the  dividers  for  the  next  tangent  or  curve,  and  so  on 
to  the  end  of  the  section  projected. 

1249.  Then  return  and  correct  the  grade-contour  according  to  the 
precise  points  at  which  the  elevation  of  each  contour  or  half-contour  is 
reached  on  the  actual  projection,  sketch  every  bit  of  it  in.  and  see  if  the 
projection  corresponds  to  the  corrected  grade-contour  as  well  as  is  possi- 
ble. Consider  ever3rthing  :  the  material  (above  all);  the  surface  slope; 
the  water-ways;  whether  the  line  should  be  preferably  in  cut  or  fill, 
whether  the  tangent  or  the  centre  of  a  curve  cannot  be  slightly  changed 
so  as  to  fit  the  grade-contour  better,  or  avoid  a  rock-cut ;  whether  the 
form  of  the  gulches  is  correctly  represented  and  there  is  not  a  crossing 
point  slightly  more  favorable  above  or  below,  which  the  topography  does 
not  clearly  show  ;  whether  the  tangent  cannot  be  broken  up  by  a  slight 
curve  and  save  work  which  will  be  more  conspicuous  on  the  ground  than 
on  the  map ;  or,  on  the  other  hand,  whether  the  line  cannot  be  thrown  out 
here  and  in  there,  so  as  to  take  out  curvature  and  yet  give  as  good  a  pro- 
file. Probably  some  little  modification,  at  least,  will  be  at  once  seen  to 
be  desirable,  and  the  whole  work  will  have  to  be  done  over,  perhaps 
three  or  four  times.     If  not.  it  may  be  for  the  time  being  left  behind. 

1249.  A  short  stretch  more  should  now  be  projected  in  the  same 
manner  as  before,  and  now  only  will  it  be  possible  to  give  proper  study 
to  the  first  section ;  for  the  whole  relations  of  the  line  to  the  ground  can- 
not be  taken  in  until  the  projection  is  complete  for  a  considerable  dis- 
tance on  each  side  of  the  point  studied.  It  is  now  more  likely  than  be- 
fore that  modifications  will  suggest  themselves  in  the  first  section.    The 
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reader  who  is  quite  satisfied  with  his  first  or  second  or  third  trial  may 
justly  fear  that  he  is  doing  bad  work.  The  projection  in  Fig.  216.  for 
example,  while  good  enough  for  an  approximation,  is  by  no  means  good  for 
a  final  one,  being  capable  of  considerable  improvement  at  several  points. 

After  completing  several  miles  the  whole  should  be  studied  over  again, 
and  corrections  unnoticed  before  are  pretty  sure  to  suggest  themselves. 
Very  often  long  stretches  of  the  grade  can  be  raised  or  lowered  somewhat 
to  advantage,  at  the  expense  of  a  slight  break.  It  is  difficult  to  point 
out  every  danger  in  advance,  but  it  is  a  fact  that  men  will  differ  in  their 
projections  almost  as  much  as  in  field  location,  and  the  most  obvious  im- 
provements will  not  suggest  themselves  until  some  one  else  points  them 
out.  Without  an  accurate  (>ersonal  knowledge  of  the  ground,  it  is  folly 
for  any  one  to  attempt  to  make  a  really  good  final  projection,  although 
contour  maps  have  the  great  negative  merit  that  glaring  errors  or  gen- 
eral incompetency  may  be  detected  at  sight  by  any  one  of  experience. 

Before  the  projection  is  considered  final  the  corrected  grade-contour 
should  be  made  exactly  right,  and  sketched  in  clearly  and  complete.  It 
is  very  bad  practice  to  sketch  in  only  certain  grade-points.  A  great  check 
against  error  is  thus  lost. 

1250.  The  line  should  now  be  stationed  and  a  profile  and  field-notes 
called  off.  The  latter  are  readily  made  up,  since  the  length  and  degree 
of  each  curve  is  known,  but  they  should  be  checked  and  corrected 
throughout  by  determining  the  bearings  of  every  projected  tangent  from 
the  original  North  and  South  line.  Except  when  errors  are  seen  to  be 
compensatory  the  bearings  thus  read  will  be  more  trustworthy  than  the 
stepped-off  lengths  of  the  curves,  aad  the  latter  should  be  modified  to 
correspond. 

1251.  Curves  may  be  projected  either  (i)  by  compasses,  (2)  by  wooden, 
rubber,  or  metal  curves,  or  (3)  by  a  curve-protractor  made  on  a  large  clear 
sheet  of  isinglass  by  scratching  on  the  curves  and  rubbing  ink  in  the 
scratches.  The  latter  is  a  very  convenient  and  desirable  adjunct  to  the 
work,  but  not  essential  when  the  radii  are  not  too  large  for  compasses. 
With  cut  curves  it  is  far  more  important.  The  writer  personally  prefers 
a  pair  of  compasses  to  an3rthing  else  when  the  radii  admit  of  their  use. 
The  transition  curves  should  be  projected  at  the  same  time  as  the  curves 
by  drawing  in  the  latter  not  quite  tangent  to  the  tangents,  but  at  a  slight 
offset  to  them,  as  in  Figs.  208  and  216.  What  this  precise  offset  may  be 
does  not  matter.  It  may  vary  from  0.5  to  3.0  or  4.0  feet  per  degree  of 
curve. 

1252.  Having  made  the  profile,  the  grades  should  be  put  on  it.    Re- 
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member  in  putting  grades  on  a  profile  that  it  is  a  great  deal  easier  to 
stretch  a  thread  to  cover  two  or  three  feet  of  a  profile  than  to  execute 
with  shovel  and  crow-bar  the  work  which  it  calls  for.  Long  shallow  cuts 
are  generally  a  mistake  of  judgment.  The  grade  should  rather  be  broken 
and  thrown  up  into  fill.  As  a  rule,  apices  in  grade-lines  should  never 
meet  on  a  fill  nor  a  hollow  in  them  appear  in  a  cut,  since  the  extra  depth 
<>t  I  he  cut  or  height  of  the  fill  is  so  much  work  thrown  away  in  order  to 
do  a  bad  thing — bring  grade-lines  to  a  sharp  intersection  ;  but  there  are 
exceptions  as  respects  fills,  when  it  is  desirable  (as  it  always  is)  to  give 
abundant  water-way  for  streams  without  carrying  the  whole  fill  on  too 
high  a  bank.  It  is  a  common  error  of  inexperienced  projectors  to  lay 
the  grade-line  too  near  to  the  supposed  high-watermark.  It  is  not  worth 
while  to  take  chances,  and  it  should  be  several  feet  above  all  the  ap- 
parent possibilities. 

1253.  It  is  always  desirable,  except  on  steep  side-hills,  to  have  the 
fills  exceed  the  cuts.  Heavy  fills  can  be  gotten  at  from  a  good  many 
points,  or  temporarily  trest led  and  filled  by  train,  but  large  cuts  are  very 
apt  to  delay  progress  (they  are  generally  tire  last  work  finished),  and  give 
trouble  for  maintenance  later.  Long,  low  fills  should  never  be  laid  out 
to  average  less  than  two  feet  high.  The  temporary  economy  is  a  dear 
one.  Grades  can  in  general  be  laid  out  just  as  well  as  not  at  some  even 
rate  and  starting  from  some  even  station,  but  the  trouble  often  taken  to 
this  end  is  perhaps  rather  worse  than  thrown  away,  as  it  is  a  simple 
matter  to  compute  the  grade  elevation^  and  economy  is  very  apt  to  be 
sacrificed  to  no  real  advantage.  Full  allowance  for  vertical  curves  should 
be  made  as  the  work  progresses  and  the  grades  for  stations  carefully 
looked  after,  especially  in  projecting  long  grades.  Table  125,  page  388, 
will  facilitate  doing  so.  The  original  grades  should  be  studied  over  and 
revised,  aided  by  the  cross-sections  of  the  final  location.  It  is  costly 
business  to  attempt  to  make  the  latter  without  accurate  knowledge  of  the 
material  under  the  surface,  but  this  trouble  is  too  frequently  not  taken. 
Simple  boring  and  drilling  appliances  for  investigating  the  material  now 
exist  in  plenty,  and  the  expense  is  very  slight.  Whenever  and  wherever 
there  is  danger  of  striking  rock  beneath  the  surface,  there  is  little  excuse 
for  not  determining  its  depth  and  limits,  as  it  can  often  be  avoided  with 
ease. 

1254.  Provided  with  the  profile  and  field-notes  of  the  paper  location 
the  final  location  is  proceeded  with.  The  profile  is  kept  close  up  to  the 
transit,  and  the  precision  of  the  work  as  compared  with  the  projection 
checked  mainly  by  it.     A  few  tie-notes  with  the  preliminary  are  usually 
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taken  off  for  each  day's  work,  but  it  is  not  worth  while  to  attach  much 
weight  to  them.  The  question  is  only :  Does  the  line  as  run  on  the 
ground  give  as  good  a  profile  as  was  expected  and  desired,  and  can  any 
improvements  be  made  in  it  ?  That  chief  of  party  is  not  a  very  g^ood  one 
who  will  not  see  many  improvements  as  he  progresses.  Aided  by  the 
system  of  transition  curves  referred  to  in  the  previous  chapter,  these 
changes  are  rapidly  made ;  but  if  there  be  any  doubt  at  all  about  them, 
they  should  be  left  for  a  later  revision.  In  fact,  the  better  way  is  always 
to  run  the  whole  location  over  twice  (par.  1193).  The  money  spent  will 
be  well  invested. 
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CHAPTER  XXXIII. 

THE   ESTIMATION   OF   QUANTITIES. 

1255.  The  purpose  of  preliminary  estimates  is,  first,  to  arrive  at  an 
approximate  idea  of  the  cost  of  the  work ;  secondly,  to  compare  alternate 
lines  t(^ther;  and  thirdly,  to  assist  in  fixing  the  g^des.  For  neither  of 
these  purposes  is  any  great  exactitude  necessary,  especially  if  there  is 
certainty  of  having  the  quantities  at  least  large  enough.  For  estimating 
the  cost  of  the  work  an  excess  of  two  or  three  per  cent  is  rather  an  ad- 
vantage. For  comparing  alternate  lines  the  error,  whatever  it  is,  will 
make  no  difference  unless  there  are  causes  why  it  should  exist  on  one 
line  and  not  on  the  other.  For  fixing  grade-lines  a  slight  percentage  of 
error  is  equally  unimportant,  since  it  is  rarely  good  engineering,  under 
modern  methods  of  construction,  to  attempt  any  very  exact  balance  of 
cut  and  fill,  the  fill  being  always  laid  out  in  excess,  and  long  cuts  avoided 
as  much  as  possible.  The  only  exceptions  to  this  rule  are  when  both  the 
cuts  and  fills  are  short  and  heavy,  so  that  the  haul  will  not  be  long,  or 
on  a  steep  side-slope,  so  that  throwing  the  line  out  to  decrease  the  cuts 
will  increase  the  tills,  or  vice  versa.  Even  then  the  possibility  of  using 
temporary  or  permanent  trestles,  the  size  of  water-ways  required,  and  the 
differences  in  classification  will  ordinarily  have  more  effect  on  where  the 
line  is  laid  than  the  mere  question  of  balancing  the  profile. 

1256.  For  these  reasons  it  is  an  absurd  waste  of  time  to  use  the  pris- 
moidal  formula,  or  any  other  method  but  that  of  averaging  end-areas» 
for  making  preliminary  estimates,  and  this  method  should  be  used  in  the 
simplest  way  of  all — that  of  determining  centre-heights  directly  from  the 
protile,  unless  the  ground  is  quite  rough  and  irregular.  In  that  case, 
especially  if  the  material  be  rock,  plotted  cross-sections  may  appear 
desirable. 

In  working  merely  from  the  profile  centre-heights,  without  taking  the 
trouble  to  compute  them,  there  is  a  certain  lack  of  precision  which  on  an 
individual  solid  may  introduce  a  considerable  error,  but  we  introduce  no 
tendency  to  error  in  either  direction.  Our  readings  are  as  likely  to  be 
too  great  as  too  small,  and  when  that  is  so  we  Know  from  the  theory  of 
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probabilities  that  if  the  average  error  on  each  individual  solid  be  i,  with 
no  tendency  to  either  excess  or  deficit,  the  probable  net  error  per  solid 
on  1000  such  solids  will  be  only  0.0316  cubic  yards,  and  on  10,000  solids 
only  o.oi  cubic  yards.  Thus  there  is  no  real  objection  to  working  from 
a  well-made  profile  for  any  preliminary  purpose. 

1257.  The  nature  of  the  error  in  the  method  of  computing  by  averag- 
ing end-areas  is  this  :  The  error  increases  as  the  square  of  the  difference 
in  centre-height,  and  is  not  in  the  least  afifected  by  the  absolute  volume 
of  the  solid.  The  heavier  the  work,  therefore,  or  the  less  the  sudden 
changes  of  profile,  the  less  the  proportionate  error.  That  cut  is  an 
unusual  one  in  which  the  error  is  more  than  5  per  cent,  and  that  section 
of  road  would  be  very  unusual  on  which  the  error  was  more  than  i  per 
cent,  and  this  error  is  always  in  excess.  There  are  indeed  certain  pos- 
sible solids  in  which  the  error  will  be  in  deficiency,  and  certain  others 
(those  whose  width  on  top  is  the  same  while  the  centre-heights  differ,  or 
uice  versa)  in.  which  the  end-area  method  is  precisely  correct,  while  cer- 
tain methods  by  the  prismoidal  formula  which  appear  much  more  exact 
will  give  a  deficiency ;  but  except  on  perhaps  one  solid  in  a  thousand. 
avera<;ing  end-areas  always  gives  an  excess  of  volume. 

1258.  All  methods  of  computing  volume  by  first  transforming  the 
end  sections  into  equivalent  level-sections  introduce  a  constant  tendency 
to  deficiency,  and  for  that  and  other  reasons  are  a  worse  than  useless 
labor,  far  simpler  methods  giving  a  more  accurate  result.  The  proper 
method  of  computing  earth-work  in  construction  is  to  compute  by  end- 
areas  only,  and  then  at  any  later  time  when  convenience  serves,  to  deter- 
mine prismoidal  corrections  for  those  solids  which  need  it  only,  which 
are  those  differing  by  more  than  two  or  three  feet  in  centre- height. 
These  corrections  are  then  added  together  for  each  cut  or  section  and 
deducted  in  gross  from  the  end-area  volume.  The  reasons  which  make 
this  method  at  once  the  simplest  and  the  most  accurate  of  all,  and  the 
evidence  from  experience  that  it  is  so,  are  given  at  length  in  the  writer's 
treatise  on  the  computation  of  earth-work,  referred  to  elsewhere  in  this 
volume,  and,  so  far  as  he  knows,  are  given  nowhere  else. 

1259.  In  computing  quantities  from  profiles  for  preliminary  purposes 
the  cut  or  fill  should,  as  a  rule,  be  assumed  to  terminate  at  the  nearest 
hnlf-station  to  where  it  actually  does  terminate,  as  shown  in  Fig.  300, 
whether  its  actual  length  be  a  little  more  or  less.  This  introduces 
another  element  of  slight  uncertainty,  but  it  is  justified  by  the  fact, 
which  it  is  sometimes  difficult  for  young  engineers  to  realize,  that  the 
end  of  a  cut  makes  a  very  small  part  of  its  total  volume,  so  that  very 
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trifling  errors  in  the  centre-heights  at  the  middle  of  the  cut  will  have  far 
more  effect.    Moreover,  as  the  error  is  as  likely  to  be  one  way  as  another, 

it  will  be  in  the  end  com- 
(>ensatory,  and  no  good  end 
will  be  attained  from  the 
considerable  extra  labor  of 
taking  account  of  such  de- 
tails, unless  the  material  is 
rock,  and  not  always  then, 
except  in  the  final  adjust- 
ment of  the  line. 

The  centre-heights  are 
then  read  off  at  each  sta- 
tion and  the  corresponding 

^'^'S**-  quantities  determined.  This 

[Sbowingr  the  manner  in  which  a  profile  cut  it  aisamed  .      .         a     •■  •      1      «.    » 

to  be  trantformed  into  equivalent  prismt  in  making  pre-  IS    in    enect    equivalent    tO 

liminaryesumates.]  assuming  that  the   actual 

solid  in  Fig.  300  may  be  transformed  into  the  series  of  prisms  bisected 
by  the  dotted  lines. 

1260i  It  is  not  usual  nor  necessary,  in  preliminary  estimates  of  earth, 
to  make  any  part  of  the  estimate  for  fractional  stations.  When  neces- 
sary it  is  allowed  for  by  taking  the  centre-heights  a  little  higher  or  lower, 
as  is  also,  in  fact,  any  excess  or  deficiency  in  the  length  of  the  end-sec- 
tion. In  this  way,  with  a  little  practice,  closely  approximate  results  to 
what  the  most  careful  work  will  give  can  be  readily  obtained.  There 
can  be  no  better  practice  for  the  student  than  to  determine  this  practi- 
callv. 

1261.  One  source  of  error  must  be  allowed  for  when  it  exists,  however 
—the  SURFACE  SLOPE.  This  may  be  done  either  by  using  a  coefficient 
to  multiply  the  quantities  when  obtained,  or  by  working  from  a  diagram, 
like  those  devised  by  the  writer,  which  give  quantities  at  once  for  any 
surface  slope.  When  the  surface  slope  is  level  or  under  lo**,  a  table  of 
level-section  quantities  may  be  conveniently  used,  or,  still  better,  plotted 
as  a  diagram,  as  in  those  of  the  writer,  and  the  successive  quantities 
taken  off  by  an  odometer  or  on  a  strip  of  pa(>er.  The  trouble  and  chance 
of  error  in  addition  is  thus  saved. 

1262.  In  ROCK-WORK,  or  wherever  these  methods  are  not  accurate 
enough,  by  far  the  better  way  is  to  plot  the  surface,  draw  in  the  road-bed 
and  slopes  with  a  template,  and  determine  the  areas  with  a  planimeter^ 
which  is  a  very  rapid,  simple,  and  accurate  method.     Before  the  final 

57 
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location  is  regarded  as  complete,  it  is  in  every  way  desirable  that  such 
sections  should  be  plotted  complete  for  the  entire  line  and  carefully 
studied. 

1263.  Culverts. — It  is  always  a  mistake  to  make  separate  estima- 
tions of  each  of  the  minor  masonry  structures.  It  is  but  two  or  three 
hours'  work  to  construct  a  diagram  on  a  single  sheet  of  cross- section 
paper,  which  will  enable  the  quantities  for  any  standard  type  of  culvert 
to  be  read  off  at  once  for  any  given  centre-height,  to  a  tenth  of  a  cubic 
yard  if  desired,  but  the  nearest  cubic  yard  is  sufficiently  precise  for  the 
requirements.  The  surface  slopes  would  make  a  material  difference 
with  the  length  of  these  structures,  except  that  when  the  surface  slope 
is  steep  it  is  rarely  good  practice  to  lay  a  culvert  in  the  deepest  hollow 
of  a  gulch.  It  may  usually  be  placed  somewhat  higher  and  at  one  side» 
and  often  well  up  toward  sub-grade,  with  very  great  advantage  and 
economy,  the  only  important  point  being  to  absolutely  secure  the  lower 
end  of  the  culvert  against  wash,  which  is  readily  done.  Therefore,  if  a 
culvert  be  taken  as  the  equivalent  of  one  under  the  deepest  centre  flit 
with  a  level  surface  slope,  it  will  ordinarily  be  sufficient.  If  not,  it  can  be 
taken  as  much  deeper  as  seems  necessary. 

1264.  To  construct  the  diagram,  the  volume  of  any  box  or  arch  cul- 
vert whatever  (assuming  it  to  be  level)  is  expressed  by  the  equation 

in  which  H  —  the  centre  height, /=  a  coefficient  depending  on  the 
cross-section  of  the  main  body  of  the  culvert,  and  C  =  a  constant  (which 
may  be  either  plus  or  minus),  which  includes  the  modifying  effect  on 
volume  of  the  ends  of  the  culverts.  To  substitute  actual  values  in  the 
equation  for  any  given  type  of  culvert :  Compute  its  volume  complete 
with  an  average  depth  of  foundation,  under  any  height  of  fill  from  the 
natural  surface — say  10  feet.  Compute  also  the  addition  to  its  volume 
by  lengthening  it  3  feet  (with  i^  to  i  side  slopes),  or  by  whatever  other 
length  is  added  to  the  culvert  by  increasing  the  fill  i  foot.  We  then 
have  values  of  v,f,  and  -^to  substitute  in  the  equation,  and  C  can  be  de- 
termined at  once. 

Such  a  diagram  has  another  value  than  merely  to  save  labor.  It  keeps 
before  the  mind  the  proportionate  quantities  in  culverts  of  different  sizes,. 
although  if  this  should  lead  to  using  smaller  ones  it  would  ordinarily  be 
unfortunate.  No  dry  work  should  be  estimated  for  if  cement  is  reason- 
ably accessible.     It  is  costly  economy. 

1266.  Bridge  Piers. — Any  bridge  pier  may  be  resolved  into  certain 
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parts  independent  of  height ;  a  rectangular  solid  varying  directly  with 
height,  and  a  pyramid  or  cone.  In  other  words,  its  equation  of  volume 
is  of  the  form 

with  values  of  letters  as  above.  Numerical  values  may  likewise  be  deter- 
mined in  the  same  way.  With  a  batter  of  i  inch  per  foot,  the  value  of 
/',  for  volumes  in  cubic  yards,  will  be  only  .00103.  For  a  pier  10  ft,  high 
this  gives  1.03  cubic  yds.  as  due  to  the  batter ;  for  a  pier  100  ft.  high,  1030 
cubic  yards. 

1266.  Bridge  abutments  and  open  culverts  may  have  their 
volume  expressed  for  constructing  a  diagram  in  precisely  the  same  way, 
as  may  also  pile  or  other  foundations.  It  may  not  save  any  great  amount 
of  labor  to  do  this,  but  it  does  furnish  a  check  against  errors  in  single 
computations,  and  is  information  which  it  is  very  convenient  to  have 
ready  for  instant  reference. 

1267.  Wooden  trestles  are  cheap  affairs.  The  effort  should  be  to 
estimate  them  liberally,  but  it  is  quite  unnecessary  in  a  preliminary  esti- 
mate to  waste  time  on  a  careful  design,  merely  for  the  purpose  of  getting 
quantities. 

In  any  wooden  trestle,  the  caps  and  all  the  floor  system  above  it,  as 
also  the  minimum  length  of  sill  and  all  wooden  parts  below  it,  are 
directly  as  the  length  of  the  structure  and  independent  of  its  height. 
The  same  is  true  of  the  cost  of  digging  foundations,  and  the  piling  or 
masonry  if  used  (as  one  or  the  other  always  should  be). 

At  a  certain  distance  below  the  cap,  say  10  feet,  there  is  a  system  of 
longitudinal,  transverse,  and  diagonal  ties  and  sway-braces  running  the 
entire  length  of  the  structure  on  a  line  about  10  feet  below  the  caps,  and 
(constructively)  a  certain  addition  to  the  length  of  the  sill.  All  this  may 
be  expressed  at  so  much  per  lineal  foot  on  a  horizontal  line  10  feet  below 
the  grade-line. 

Ten  feet  farther  down  there  is  a  similar  system,  nearly  duplicating  the 
first,  but  a  little  larger,  which  may  be  all  expressed  at  so  much  per  lineal 
foot  on  a  horizontal  line  20  feet  (or  whatever  the  distance  may  be)  below 
the  grade-line. 

So  we  may  proceed  until  we  have  provided  for  the  highest  trestles 
likely  to  occur  on  the  line  of  the  given  type,  and  we  shall  have  expressed 
the  feet  board  measure  in  any  width  in  an  equation  of  the  following 
form  : 

FL  B,  M,  =/Z  +/Z'  +/"Z"  +  etc.. 
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in  which  L,  L\  Z"  =  the  respective  lengths  of  the  structure  on  the 
grade-line  and  on  parallel  lines  lo,  20, 30  feet,  etc.,  below  it,  and /,/',/'= 
the  corresponding  measurement  per  lineal  foot. 

1268.  The  length  of  each  of  these  lines  below  the  grade-line  ought,  in 
theory,  to  be  measured  a  little  short  on  the  profile  to  allow  for  any  bents 
which  may  extend  below  one  system  and  not  quite  down  to  another,  but 
such  nicety  may  be  neglected.  At  the  bottom  of  the  trestle  there  will 
be  an  irregular  area  of  greater  or  less  extent.  To  include  this  in  the 
estimate,  transform  it  by  eye  into  a  rectangle  10  feet  high  and  of  equal 
area.  Any  one  familiar  with  the  construction  of  trestles  will  do  this 
with  great  accuracy ;  and  the  results  of  this  method,  in  which  no  account 
is  taken  of  the  particular  number  or  position  of  bents,  come  surprisingly 
close  to  the  ultimate  measurement,  as  the  writer  has  tested  on  manj 
structures. 

1269.  Trestles  should  invariably  be  built  with  side  stringers  and  ties 
about  12  ft.  long,  capped  with  a  guard  rail,  as  a  safeguard  against  de- 
railed trains,  foot-passengers  caught  on  the  striicture  by  a  train,  and  the 
insidious  effect  of  decay,  as  well  as  for  its  material  addition  to  the  strength 
of  the  structure  even  when  new.  *'  Split  "  stringers,  breaking  joints  with 
each  other,  are  invariably  used  in  good  practice,  and  split  caps  and  sills 
boxed  into  the  posts  and  bolted  through  make  a  far  stiffer,  better,  and 
more  easily  renewable  structure  than  the  common  form  of  mortise 
joints.  "  Cluster-bent"  trestles  made  of  8  x  8  inch  timber  arc  the  best 
for  high  structures. 

The  ends  of  all  trestles  and  bridges  should  be  protected  by  Latimer's 
rerailing  safety  frogs,  a  cheap  cast-iron  watchman  which  may  be  relied 
upon  to  put  derailed  wheels  back  upon  the  track,  if  not  too  far  displaced, 
as  has  been  proven  by  many  instances. 

1270.  Iron  Trestles. — Iron  trestles  may  be  estimated  in  much  the 
same  way  as  wooden  trestles,  and  it  is  of  practical  value  to  do  so  to 
bring  out  how  little  the  height  of  trestles  has  to  do  with  their  weight  or 
cost, — a  fact  which,  if  it  be  fully  realized  and  taken  advantage  of,  may 
often  be  an  immense  assistance  in  obtaining  a  favorable  line,  by  enabling 
it  to  be  carried  high  above  what  are  apt  to  be  the  most  serious  obstacles — 
the  deep  gorges. 

Iron  trestles,  for  some  occult  reason,  are  usually  planned  for  bents  50 
feet  apart,  each  successive  pair  of  bents  being  braced  together  into  a 
kind  of  pier.  Sometimes  the  intermediate  spans  are  made  45  or  60  feet, 
and  occasionally  the  bents  are  60  feet  apart,  continuously.  Sometimes 
the  intermediate  spans  are  mcreased  to  100  or  more  feeL 
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1271.  However  these  details  are  varied,  there  is  wonderfully  little  dif- 
ference in  the  total  weight  of  the  structure,  which  usually  comes  out  much 
the  same,  barring  a  slight  percentage,  as  if  the  simple  type  of  30-foot  bents 
had  been  used  throughout.  What  is  gained  in  the  bents  is  lost  in  the 
floor-system,  or  vice  versa.  This  is  strikingly  illustrated  even  in  so  widely 
different  a  structure  from  the  ordinary  trestle  as  the  Kentucky  River' 
bridge.  The  total  weight  of  iron  corresponds  very  closely  with  what 
would  have  been  relquired  to  cross  the  gorge  with  a  trestle  with  30-ft. 
bents — not  equally  safe  by  any  means,  but  of  the  same  average  weight 
per  lineal  and  vertical  foot  as  in  the  minor  structures  on  the  same  road, 
built  to  sustain  the  same  rolling  loaCl ;  so  that  in  estimating  structures 
for  lan?e  and  small  gorges,  by  the  same  rule,  we  do  not  go  far  astray. 

1272.  This  fact  has  led  Mr.  Greo.  H.  Pegram  to  propose  the  following 
formula  for  the  weight  of  iron  trestles,  which  he  states  that  he  has  found 
to  give  close  results  when  tested  on  a  considerable  number  of  actual 
structures : 

IVt.  in  lbs.  =  (3Z  +  2H)  no  for  Mogul  engines  and  1820  lbs.  per  ft.; 
in  which  L  =  the  total  length  of  the  structure  between  centres  of  end- 
pins  and  H=  the  sum  of  the  total  bent  heights  from  top  of  masonry 
pedestal  to  top  of  columns,  taken  as  30  feet  apart,  whatever  they  may 
actually  be.  For  Consolidation  engines  we  may  uke  lV={zL  +  2lf) 
125  to  130. 

These  formulae  give  the  total  shipping  weight  of  iron,  and  will  ordi- 
narily approximate  within  5  to  10  per  cent.  They  will  be  most  in  error 
(too  small)  for  very  large  structures. 

1273.  To  this  estimate  is  to  be  added  the  timber-floor  system  and  the 
pedestals.  The  pedestals  are  usually  of  the  best  quality  of  cut  stone 
masonry,  and  on  the  Cincinnati  Southern  Railway,  where  all  such  details 
were  ver}'  carefully  looked  after,  averaged  1.6  cubic  yards  per  lineal  foot  of 
trestle  and  ranged  from  4  to  8  ft.  high,  above  the  natural  surface.  The 
floor  system  is  readily  estimated  according  to  the  design  adopted,  which 
should  include  plenty  of  timber. 

On  the  Cincinnati  Southern  Railway  (Mogul  rolling-load,  which 
proved  too  small  almost  before  the  road  was  opened)  the  average  con- 
tract prices  for  viaducts  were  $25  per  foot  horizontal  and  $10  per  foot 
vertical,  including  the  floor.  Adding  to  this  the  cost  of  masonry  pedes- 
tals, we  have,  by  a  similar  method  of  estimation  to  that  recommended 
for  wooden  trestles : 

Per  foot  horizontal  at  grade-line $40  00  ' 

Per  foot  horizontal  at  intervals  of  lo-ft.  below  grade... .        3  33 
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1274.  We  may  see  from  this  method  of  expressing  the  cost  more 
clearly  than  otherwise  how  little  the  height  of  trestles  has  to  do  with 
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Fifi.  9u.~Maim  Piss  or  Niagasa  CAimLsvss  Bsidgs,  showing  thb  Sugkt  KstBcr  «9 

HSIGHT  ON  THB  TOTAL  CoST  OF  THB  StSVCTUSS. 
TOTAL  WEIGHT  OF  STRUCTUaX. 


Span,  348  ft.  (3930  lbs.  per  ft.),  . 
Pier,  130  ft.  4  in.  (1304  lbs.  per  ft.), 


724,000  DHL 

170,000  ** 

Total  of  pier  and  cantflerer  span,       894,000  Ibiw 

Additional  per  ft.  extra  height,  aboot, i>50o  '* 

or  I  of  one  per  cent. 
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their  cost.  Singularly  enough,  it  appears  from  comparisons  of  the  con- 
tract prices  on  that  road  that  it  has  more  effect  on  the  cost  per  foot 
horizontal  than  per  foot  vertical,  which  latter  were  very  little  affected ; 
in  part,  no  doubt,  because  erection  is  much  more  expensive  per  pound 
with  low  trestles.  Fig.  301  will  show  how  little  the  height  has  to  do  with 
the  cost  of  even  the  largest  structures. 

1275.  It  is  probable  that  pedestals  of  very  superior  concrete  would  be 
<heaper  as  well  as  better  than  masonry.  One  difficulty  in  the  use  of  concrete, 
which  is  a  very  serious  one  with  masonry  also,  is  that  under  the  usual  form  of 
•contract  the  contractor  furnishes  his  own  cement.  He  is  therefore  under  a  con- 
stant temptation  to  skimp  the  work  in  that  vital  detail,  both  in  quantity  and 
-quality.  The  true  way  is  for  the  company  to  purchase  its  own  cement,  furnish 
it  to  the  contractor  liberally,  and  require  him  to  use  it  so.  He  will  then  be  as 
anxious  to  make  the  work  good  in  that  respect  as  he  is  now  to  make  it  poor. 
Much  dispute  and  inspecting  annoyances  will  thus  be  saved,  the  cost  of  the 
work  little  if  any  increased,  and  its  quality  materially  benefited. 

1276.  Bridges. — In  Fig.  247,  page  767,  there  has  already  been  given 
a  diagram  prepared  by  the  writer,  mainly  from  the  formulae  determined 
by  George  H.  Pegram,  C.E.,  and  given  in  a  paper  before  the  American 
Society  of  Civil  Engineers.  In  addition  to  what  is  stated  in  connection 
with  the  diagram,  it  may  be  added  that  the  West  Shore  specifications 
called  for  rolled  I-beams  up  to  20  ft.  span,  plate  girders  from  20  to  50 
feet,  lattice  girders  from  50  to  7$  ft.,  and  thereafter  pin-connected  trusses. 
There  was  naturally  a  slight  jump  in  passing  from  one  to  another.  The 
weights  of  bridges  of  various  spans  were  computed  to  be  of  first-class 
construction,  without  any  additions  of  doubtful  utility,  so  that  while  a 
bridge  might  weigh  more  than  that  given  through  some  special  excel- 
lence, it  should  not  weigh  much  less.  The  following  are  the  formulae 
deduced  by  Mr.  Pegram,  in  all  of  which 

S  =  the  span  centre  to  centre  of  bed-plates  or  end-pins,  as  the  case 
may  be. 
W  =  the  total  or  "  shipping"  weight  of  iron  or  steel  in  pounds. 
For  iron  bridggs  under  nooft.  sfan  : 

*^=  (75  +  1)^^5. 

«n  which 

a  =    7  for  Class  T,  Fig.  248,  page  769. 

a  =    9  for  Class  C,         "  " 

a  =  12  for  Class  M. 
For  Gass  N,  three  fourths  of  the  weight  as  given  for  Class  T  was 
taken— a  very  rough  process. 
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Far  iron  bridges  over  200//.  span : 

»'=(5+|)5«. 

in  which 

^  =  100  for  Class  C» 
^  =    80  for  Class  T. 

For  steel  bridges  over  yoo/t,  span  : 

]V  =  f  5% 
in  which 

^  =  6  for  Class  C, 
c  =  6.7  for  Class  T. 

1277.  The  type  of  bridge  assumed  was  as  follows : 

For  spans  below  75  ft. :  deck-plate  girder  bridges,  8  ft.  wide,  con- 
nected with  angle-iron  bracing,  and  with  cross-ties  resting  on  the  top 
chords. 

Above  75  ft.  up  to  150  ft.:  through  truss  bridges,  Pratt  or  single 
quadrangular  trusses. 

Over  150  ft.:  Whipple  or  double  quadrangular  trusses. 

The  widths  assumed  were :  For  standard-gauge  spans  under  255  ft.» 
14  ft.  in  the  clear;  for  320-ft.  span,  18  ft.  centre  to  centre  of  trasses; 
for  420-ft.  span.  21  ft.  centre  to  centre,  and  for  520  ft.  span,  25  feet  centre 
to  centre.  The  floors  of  the  spans  consisted  of  cross  floor-beams  at  the 
panel  points,  with  a  line  of  iron  stringers  under  each  rail,  except  for  spans 
over  300  ft.,  which  had  three  lines  of  stringers. 

Differences  in  depth  affect  the  weight  less  than  would  be  supposed. 
Thus  in  a  60-ft.  girder  span,  for  Class  T.  the  difference  in  total  weights 
between  depths  of  5  ft.  and  5i  ft.  was  practically  nothing,  and  for  an 
8o-ft.  girder  span,  calculated  for  Class  C,  with  depths  of  6  ft.,  6^  ft.,  and 
7  ft.,  the  difference  was  less  than  i  per  cent.  In  a  i8o-ft.  truss  span,  the 
difference  in  weights  between  depths  of  26  and  28  ft.  was  less  than  2  per 
cent. 

In  a  520- ft.  steel  span,  for  Class  T,  the  difference  in  weight  between  a 
depth  of  50  ft.  and  one  of  58  ft.,  was  about  3  per  cent. ;  a  depth  of  56  ft. 
was  finally  taken  in  this  case. 

1278.  Modifications  for  other  conditions  than  those  specified  may  be 
made  as  follows : 

If  wooden  stringers  are  used,  deduct  19$  lbs.  per  ft.  for  Classes  M.and 
C,  210  lbs.  for  Class  T,  and  140  lbs.  for  Class  N. 

For  safety  stringers  add  1 00  lbs.  per  ft.  for  all  classes. 
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For  deck-truss  bridges  add  10  per  cent,  and  for  double-track  bridges 
90  per  cent,  to  the  formula  weight. 

Through -plate  girder  bridges  will  not  dififer  materially  from  deck 
bridges  in  weight,  where  the  cross-ties  are  made  to  serve  as  floor  beams. 
When  an  iron  stringer  floor  is  used,  it  will  be  a  close  approximation  to 
add  200  lbs.  per  foot  to  the  weight  given  by  the  formula. 

For  bridges  of  less  than  150  ft.  span,  the  only  part  of  the  rolling  load 
which  afiects  the  weight  of  the  bridge  greatly  is  the  engine  load.  For 
spans  of  over  200  or  250  ft.,  an  average  of  the  engine  and  car-load  per 
foot  will  come  nearer  to  expressing  the  ratio  by  which  the  weight  of  the 
bridge  is  affected. 

1279i  The  weight  of  a  drawbridge,  including  turn-table,  wheels  and 
machinery  to  turn  by  hand,  will  be  very  nearly  the  same  as  for  a  fixed 
span  of  the  same  total  length  to  carry  the  same  live  load.  This  rule  is 
stated  by  Mr.  Pegram  to  have  been  remarkably  exact  in  tests  on  a  num- 
ber of  drawbridges  of  150  to  400  feet,  both  single  and  double  track. 

1280.  The  cost  of  bridges  per  pound  is  far  from  fixed  for  all  clanet 
of  structures,  but  may  be  said  to  be  made  up  as  follows : 

Ctt.perlb 

I.  Raw  material,  rolled  and  plate  iron 3^  to  3 

3.  Work  on  same  in  shop f  to  i^ 

3.  Transportation  by  rail i  to   \ 

4.  Falseworks  and  erection *. i  to  i 

^.  Profit  and  administration i  to  i} 

Total ....4   to  7 

The  lowest  of  these  prices  are  sometimes  cut  under,  especially  in  dull 
times  and  for  lai^  orders  of  a  simple  class  of  work.  For  example,  on 
the  Manhattan  Elevated  Railway,  involving  immense  weii^hts  of  a  very 
simple  class  of  work,  contracts  were  let  at  2  to  3  cents  per  pound,  while, 
on  the  other  hand,  fat  contracts  at  much  higher  rates  than  those  given 
above  are  not  uncommon  ;  but  these  are  fair  averages  for  average  work 
in  moderately  good  and  bad  times. 

It  will  be  seen  that  only  items  i  and  3  above,  and  not  always  even 
those,  increase  directly  with  the  weight  of  the  bridge.  We  may  say  in  a 
general  way  that  10  per  cent  increase  in  weight,  with  its  several  times 
greater  increase  in  safe  rolling  load,  will  mean  not  more  than  5,  or  at 
most  6,  per  cent  in  the  cost  of  the  bridge  to  the  company,  and  propor- 
tionately for  greater  or  less  differences  of  weight. 
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1281.  Station  buildings,  3rards,  track  and  track-laying,  and  many  other 
minor  details  of  construction,  must  likewise  be  included  in  any  complete 
estimate,  but  to  consider  them  here  would  lead  us  too  far  frooi  our  sub- 
ject, which  has  had  to  do  with  those  details  only  which  are  connected 
with  and  affected  by  the  location  of  the  road. 

In  all  such  details,  it  has  been  intended  to  go  far  enough,  and  not  too 
far,  to  at  least  fairly  prepare  the  patieilt  reader  to  make  a  decent  approzi- 
mation  to  the  true  economy  of  alignment.  To  do  more  than  this  can 
only  be  a  happy  accident  with  any  one.  To  do  less  than  this  the  writer 
hopes  he  may  have  rendered  unnecessary.  He  has  not  spared  his  own 
labor  to  do  so,  and  for  wherein  he  may  have  fallen  short  he  can  only  say 
with  the  heroine  of  "  A  Winter's  Tale  :"  "  I  speak  as  my  understanding 
Instructs  me,  and  as  mine  honesty  puts  it  to  utterance." 
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EXPERIMENTS    ON    THE    RESISTANCES    OF   ROLLING^TOCK. 

[Mad«  by  the  author  on  th«  Lake  Shore  A  Michigan  Southern  Railway,  at  Cleyeland,  Ol« 
June-July,  1878.    Abbreyiated  from  Trans.  Am.  Soc.  C.  B.,  Feb.,  1879.] 

The  mode  of  test  was  by  what  may  be  termed  the  "drop  test;"  start- 
ing cars  from  a  state  of  rest  down  a  known  grade,  and  deducing  the 
resistances  from  the  velocity  acquired.  The  principle  of  this  method  has 
often  been  employed  before,  sometimes  merely  to  determine  comparative 
resistances,  without  attempting  to  measure  their  absolute  amount,  and 
sometimes  to  determine  a  single  average  resistance  from  the  average 
velocity  for  the  whole  descent.  In  the  present  tests  it  was  attempted, 
with  entire  success,  to  extend  this  method  to  the  determination  of  a  series 
of  successive  resistances  at  successive  points  (eleven  in  most  cases)  in  the 
path  of  the  vehicles,  during  which  their  velocity  varied  from  o  to  30 
miles  per  hour.  Great  accuracy  in  time  observations  was  necessary  for 
this  purpose,  which  was  fully  secured  by  the  aid  of  electricity,  so  fully, 
in  fact,  that  the  margin  for  error  in  the  latter  half  of  the  experiments 
is  hardly  more  than  -^  lb.  per  ton.  It  must  be  added,  however,  that 
about  half  the  tests  were  made  before  the  apparatus  was  fully  perfected, 
and  are,  hence,  less  minutely  accurate,  but  the  maximum  errors  in  these 
latter  can  hardly  exceed  i  lb.  per  ton  in  any  case,  as  will  be  evident  from 
the  record  plates,  and  all  errors  of  any  kind  in  this  mode  of  test  are 
necessarily  compensatory,  any  excess  in  one  resistance  causing  a  corre- 
sponding deficiency  in  the  succeeding  one,  and  vice  versa. 

It  is  believed  that  equal  accuracy  is  unattainable  by  any  other  mode 
of  test,  since  it  is  plain  that  every  step  in  this  process  is  free  from  any 
sensible  source  of  error  other  than  carelessness.  The  accelerating  force 
(gravity)  is  uniformly  applied,  and  exactly  known  from  formulae,  without 
measurement.  This  force  is  necessarily  all  consumed  (i)  in  overcoming 
the  resistances  to  be  measured,  or  (2)  in  commiinicating  velocity.  The 
amount  of  force  represented  by  a  given  velocity  is  known  by  formulae, 
without  measurement,  and  the  velocity  itself  is  exactly  recorded  by 
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electricity,  beside  a  synchronous  record  of  seconds,  from  which  intervals 
of  time  may  be  easily  read  ofif  to  -^  second.  Errors  from  carelessness 
in  computation  are  always  possible,  but  three  checks  existed  against  them: 
(i)  All  formulae  used  were  first  tabulated  by  "constant  differences;"  (:) 
most  of  the  resistances  were  computed  independently  by  two  distinct 
methods,  and  (3)  all  the  computations,  when  completed,  were  plotted 
on  the  record  diagrams  (Plate  IX.).  and  so  many  resistances  were  deter- 
mined for  each  test  at  gradually  increasing  velocities,  that  any  consider- 
able error  of  computation  revealed  itself  graphically.  Finally,  any  errors 
which  still  occur  are  not  cumulative,  any  excess  in  one  resistance  causing 
a  corresponding  deficiency  in  the  next  following,  and  vice  versa. 

The  tests  were  made  under  as  great  a  variety  of  conditions  in  respect 
to  load,  number  of  cars  in  a  train,  area  of  cross-section,  etc.,  as  it  was 
possible  to  secure  with  the  limited  time  at  command,  and  give  due  cer- 
Uinty  to  each.  This  variety  of  conditions  was  secured  in  order  to  facili- 
tate, as  far  as  possible,  one  of  the  objects  which  was  held  especially  in 
view,  viz.,  a  more  correct  separation  than  heretofore  of  the  aggregate 
resistance  from  velocity  only  (excluding  the  normal  axle-friction)  into  its 
constituent  elements,  air  resistance,  oscillatory  resistance,  etc  This  ob- 
ject, it  is  thought,  has  been  quite  successfully  attained,  and  with  some- 
what surprising  results. 

[The  great  length  to  which  this  volume  has  grown  forbids  the  reprodoctioo 
of  the  body  of  the  paper,  and  those  desiring  to  follow  it  are  referred  to  the 
paper  itself.  The  determination  of  the  possible  air  resistance  espedallj  i» 
believed  to  have  been  sufficiently  exact  to  make  it  certain  that  it  has  less  efifecc 
on  the  movement  of  trains  than  is  commonly  supposed.  The  following  are  the 
conclusions  of  the  paper:] 

Summary. 

We  may  summarize  the  various  conclusions  reached  in  the  preceding 
paper  as  follows : 

1st.  The  axle  and  rolling  friction  of  empty  frdgllt  cars  may  be  taken 
as  6  lbs.  per  ton  of  2000  lbs.  The  axle  and  rolling  friction  of  coaches 
and  loaded  freight  cars  may  be  uken  as  4  lbs.  per  ton.  The  fluctuations 
from  these  limits  are  small,  rarely  exceeding  i  lb.  per  ton  in  single  cars, 
or  i  to  i  lb.  per  ton  in  a  train. 

2d.  The  initial  resisUnce  at  the  instant  of  starting  is  several  times 
greater  than  this,  and  greater  for  loaded  than  for  empty  cars,  being  at 
least  18  lbs.  per  ton  for  loaded  cars,  and  14  lbs.  per  ton  for  empty  cars, 
as  an  average,  but  fluctuating  considerably.  Its  amount  probably  varies 
with  the  length  of  stop,  according  to  unknown  laws. 
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3d.  Most  of  this  initial  resistance  is  almost  wholly  instantaneous*  and 
consumes  little  power.  Enough  of  it  still  remains,  however,  to  increase 
the  normal  axle-friction  in  the  first  few  car-lengths  by  at  least  2  lbs.  per 
ton.* 

4th.  The  air  resistance  against  such  a  surface  as  the  end  of  a  box  car 
(about  80  sq.  ft.)  is  less  than  \  lb.  per  square  foot  at  a  velocity  of  10  miles 
per  hour,  and  (presumably)  increases  as  the  square  of  the  velocity.  The 
current  estimates  of  this  resistance  (i  lb.  to  i  lb.  per  square  foot)  are 
erroneous  by  from  250  to  500  per  cent,  when  applied  to  surfaces  of  that 
size. 

5th.  About  two  thirds  of  the  velocity  resistance  proper,  excluding  the 
normal  axle-friction,  is  due  to  oscillation  and  concussion.  The  resistance 
due  to  this  latter  cause  alone  may  be  estimated  at  \  lb.  per  ton  at  a 
velocity  of  10  miles  per  hour,  varying  as  the  square  of  the  velocity. 

6th.  The  resistance  of  curves  decreases  materially  with  the  velocity* 
and  appears  to  be  greater  by  a  considerable  percentage  in  the  first  200  to 
500  feet  than  on  the  rest  of  the  curve. 

7th.  The  resistance  of  a  i®  curve  is  over  i  lb.  per  ton  at  a  velocity  of 
12  miles  per  hour,  and  decreases  to  about  \  lb.  per  ton  at  a  velocity  of 
22  miles  per  hour.  The  resistance  of  an  8'  curve  is  over  8  lbs.  per  ton  at 
a  velocity  of  9  miles  per  hour,  and  decreases  to  about  6i  lbs.  per  ton 
(probably)  at  a  speed  of  19  miles  per  hour. 

8th.  The  average  resistance  of  a  1°  curve  to  4-wheel  trucks,  having  a 
5-foot  rigid  wheel-base,  and  to  6-wheel  trucks  having  a  lof-foot  rigid 
wheel-base  (except  for  the  play  of  the  boxes  in  the  pedestal-jaws),  appear 
to  be  almost  identical. 

9th.  It  appears  possible  that  the  act  of  coupling  together  cars  by  a 
loose  link  slightly  decreases  the  axle-friction,  and  hence,  presumably^ 
the  oscillating  friction  at  high  velocities.  The  average  reduction 
observed  from  coupling  four  or  five  cars  together  appeared  to  be  as 
much  as  \  lb.  per  ton.  [The  tests  appeared  to  indicate  this,  but  the 
author  now  regards  it  as  very  doubtful.] 

loth.  There  appear  to  be  good  grounds  for  suspecting  that  a  slight 
superelevation  of  one  rail  on  a  tangent  may  have  the  effect  of  appre- 
ciably reducing  the  resistance  to  motion  even  at  velocities  of  ten  on 
twelve  miles  per  hour. 

*  This,  of  course,  does  not  include,  nor  in  any  way  refer  to,  the  additional 
power  demanded  to  get  up  speed,  which  is  2  lbs.  per  ton  to  give  a  speed  of  10 
miles  per  hour  in  3340  feet,  or  4.5  lbs.  per  ton  to  give  a  speed  of  15  miles  per 
hour  in  the  same  distance. 
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I  ith.  Roller-journals  of  various  forms  appear  to  be  very  effectual  at 
velocities  of  o  +,  but  lose  nearly  all  their  theoretical  advantage  as  the 
velocity  increases.  Such  journals  appear  to  be  more  effective  as  the 
load  is  decreased,  and  reduce  the  resistances  of  empty  horse  cars  by 
about  one  half. 

1 2th.  Forty-two-inch  wheels  seem  to  be  even  more  effectual  than 
theory  would  indicate  in  reducing  extra  friction. 

13th.  The  equation  of  resistance  for  average  trains  (twenty  cars)  of 
loaded  box  cars  may  be  taken,  approximately,  as 


130      ^ 
or,  for  trains  of  forty  empty  box  cars. 

The  velocity  resistances  of  flat  cars  increase  somewhat  more  rapidly, 
being  for  twenty  loaded  flat  cars  — ,  and  for  forty  empty  flat  cars  -^. 

These  formulae  are  believed  to  be  closely  approximate  up  to  velocities 
of  thirty  miles  per  hour.     No  tests  were  made  at  higher  velocities. 

14th.  The  coefficient  of  axle-friction  is  about  .02  for  loaded  freight 
cars  and  passenger  coaches  at  speeds  of  over  five  miles  per  hour,  about 
.03  for  empty  freight  cars,  about  .065  for  horse  cars,  and  about  .12  for 
freight  trucks  without  load.  The  coefficient  is  two  to  three  times 
greater  at  the  instant  of  starting.  It  decreases  rapidly  as  the  load  per 
journal  increases. 
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EXPERIMENTS  WITH  NEW  APPARATUS  ON  JOURNAL-FRICTION 
AT   LOW  VELOCITIES. 

[A  Paper  by  th«  author,  read  before  the  American  Society  of  Ciyil  BngineerB,  June  4«  1884. 
Abbreviated  from  Trans.  Am.  Soc.  C.  B.,  Dec.,  1884.] 

The  following  experiments  were  undertaken  by  the  writer  in  the  winter 
of  1878,  primarily  to  test  the  correctness,  especially  in  respect  to  initial 
friction  at  low  velocities,  of  a  series  of  other  tests  of  rolling-stock  resist- 
ances (see  Appendix  A)  made  in  a  totally  different  manner,  on  the  Lake 
Shore  &  Michigan  Southern  Railway,  under  the  direction  of  Charles 
Paine,  Member  and  ex-President  of  the  Society,  who  kindly  furnished 
the  writer  all  necessary  facilities. 

The  apparatus  used  is  shown  with  sufficient  clearness  in  Fig.  302.  It  is 
extremely  cheap  and  simple,  but  fulfils  its  purpose  as  per/ectly  as  could 
be  desired,  and  is  believed  to  be  entirely  novel.  The  axle  ^  to  be  tested 
is  placed  in  an  ordinary  lathe,  having  as  great  a  variety  of  speeds  as 
possible.  The  testing  apparatus,  as  actually  constructed,  consisted  of  an 
oak  beam,  C,  about  4"  x  4"  in  size,  and  about  5  ft.  long,  carrying  the  com- 
pound lever,  LD,  each  of  which  multiplies  the  load  applied  about  11  times, 
or,  in  the  aggregate.  125  times.  The  yoke  E  encircles  the  axle  and  bears 
against  the  brass  B  underneath  it,  thus  furnishing  the  necessary  resist- 
ance to  the  action  of  the  levers  and  throwing  the  same  load  upon  the 
lower  brass  ,5  as  is  imposed  by  the  levers  directly  on  the  upper  brass  by 
transmission  through  the  pin  Z>,  the  latter  being  passed  through  a  hole 
in  the  beam  C  The  pressure  was  transmitted  to  both  the  upper  and  the- 
lower  brass  by  suitable  iron  blocks  (shown  in  the  cut  directly  above  and 
below  the  brasses),  representing  as  nearly  as  might  be  the  ordinary  form 
of  the  top  of  a  journal-box. 

As  thus  constructed,  it  will  be  seen  that  the  entire  apparatus  (when 
properly  balanced,  which  is  perfected  by  the  light  counterpoise  //")  is 
poised  in  unstable  equilibrium  on  the  axle  A,  and  opposes  no  resistance 
to  motion  in  either  direction,  except  such  as  arises  from  friction.  A  very 
heavy  load  may  be  thrown  on  the  bearings  viz.,  6000  lbs.  (3000  lbs.  on 
58 
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each  bearing)  for  every  24  lbs.  of  load,  W  placed  on  the  extremity  of  the 
compound  lever,  but  the  only  weight  thrown  upon  the  lathe-centres 
is  the  dead  weight  of  the  apparatus  itself,  which  was  kept  constant  at 
205  lbs. 

[Some  further  details  are  omitted  here,  and  throughout  the  remainder  of  ifae 
paper.] 

When  the  axle  A  is  caused  to  revolve,  the  lever  C  is  held  sutionary 
by  the  platform-scale,  and  it  is  obvious  that  the  pressure  produced  upon 


f^ 


Fig.  303.— Apparatus  for  Tbstinc  Jouknal-Friction  in  a  Laths. 

the  scale  furnishes  an  exact  and  direct  measure  of  the  journal-frictioo 
It  was  found  in  practice  that  this  pressure,  varying  from  10  to  140  lbs., 
with  the  proportions  actually  adopted,  could  be  weighed  with  as  much 
delicacy  and  ease  as  if  it  were  a  material  substance  resting  upon  th: 
platform  of  the  scale.  Under  a  given  load  and  speed  of  journal  the 
friction  produced,  although  it  did  not  remain  absolutely  stationary, 
varied  so  very  little  and  so  slowly  that  the  beam  of  the  scale  would 
sometimes  vibrate  slowly  and  gently  between  the  guards  (sometimes 
touching  the  upper  one  and  again  returning  to  the  lower,  but  for  the 
most  part  touching  neither)  for  10  or  15  minutes  at  a  time.  On  the 
other  hand,  when  the  brass  was  growing  hot.  by  continuing  the  test  for 
a  considerable  time  the  friction  would  continue  to  increase  so  that  the 
scale-weight  had  to  be  continually  moved  ;  but  the  change  was  never  so 
rapid  but  that  it  could  be  easily  followed  and  studied  with  the  scale,  with 
an  absolute  certainty  that  the  friction  existing  for  the  moment  was  being 
accurately  weighed.  The  difference  in  friction  caused  by  temperature 
was  found  to  be  very  great,  but  in  the  absence  of  arrangements  for 
accurately  determining  the  temperature  no  very  close  results  as  to  iu 
precise  effect  were  attempted. 
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As  the  failures  in  designing  such  apparatus  are  as  instructive  as  the 
successes,  it  may  be  noted  that  the  entire  success  of  this  apparatus  de- 
pends upon  the  use  of  the  platform-scale,  or  some  equivalent  device  for 
weighing  the  strains,  in  which  the  measurement  of  the  strains  is  as  nearly 
as  may  be  absolutely  statical,  no  motion  of  the  bearing  whatever  being 
necessary  in  order  to  express  a  variation  of  friction.  It  was  at  first 
attempted  to  use  spring-scales  to  measure  the  friction,  with  the  idea  that 
variations  of  friction  could  be  more  delicately  and  readily  read.  The 
vibration  which  would  almost  instantly  set  up,  seemed  to  indicate  quick 
and  great  irregularities  of  friction,  and  absolutely  forbade  any  useful  in- 
dications from  the  readings. 

It  has  been  preferred  in  this  paper  to  deal  with  resistances  in  pounds 
per  ton,  instead  of  the  coefficient  of  friction,  for  two  reasons : 

1st.  The  determination  of  these  resistances,  and  not  investigations  of 
the  general  laws  of  all  friction,  was  the  end  in  view  in  the  experiments. 

2d.  The  coefficient  proper  is  a  minute  decimal,  conveying  no  im- 
pression to  the  mind  in  itself,  whereas  resistances  per  ton  are  something 
that  engineers  are  already  familiar  with,  and  being  expressible  with  few 
digits  and  in  integral  numbers,  the  mind  much  more  easily  grasps  and 
follows  their  relations  to  each  other. 

For  the  same  reasons,  the  velocities  here  spoken  of  are  miles  per  hour 
of  train-speed.  Multiplying  the  velocities  given  by  9  gives,  very  approx- 
imately, the  journal-speed  in  feet  per  minute. 

In  the  comparisons  which  follow,  with  various  experiments  the  ap- 
proximate formula,  R  =  200C,  has  been  used  to  convert  the  recorded  co- 
efficients into  pounds  per  ton.  This  is  only  correct  when  the  diameter 
of  a  railroad  journal  is  one-tenth  the  diameter  of  the  wheel.  In  general* 
at  the  present  time,  it  ranges  from  less  than  9  to  9.6  times,  the  latter 
having  been  the  ratio  in  the  present  test ;  so  that  the  use  of  the  approxi- 
mate formula  for  converting  coefficients  obtained  by  others  into  pounds 
per  ton  gives  a  result  about  4  per  cent  too  small.  In  view  of  the  fact, 
however,  that  these  results  differ  300  to  400  per  cent  from  each  other,  in 
many  cases  under  circumstances  which  seem  to  entitle  them  to  equal 
credit,  this  error  has  not  been  deemed  of  moment,  provided  its  existence 
be  remembered. 

The  apparatus  heretofore  described  is,  when  properly  constructed, 
believed  to  possess  every  important  advantage  of  the  various  testing 
machines  in  use,  with  some  peculiarly  its  own.  It  is  ver\'  light  and 
cheap ;  the  actual  weights  to  be  handled  are  very  small,  so  that  they  are 
readily  changed,  and  but  little  strain  is  produced  on  the  machine;  it  caa 
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be  used  in  any  ordinary  lathe  and  with  an  ordinary  platform  scale, 
enough  varieties  of  which  can  be  obtained  without  special  construction  to 
satisfy  every  requirement;  it  is  positive  in  its  action  throughout. and  no 
delicate  computation  and  construction  of  scales  is  necessary  for  its  use: 
and  it  admits  of  any  desired  delicacy  of  readings  by  the  simple  substitution 
of  more  delicate  scales.  The  common  platform-scale  of  the  shop  where 
the  tests  were  made  was  deemed  sufficient  in  this  instance,  since  the 
stresses  actually  weighed  ranged  so  high  that  the  error  of  observation 
from  lack  of  delicacy  in  the  scales  could  rarely  exceed  a  fraction  of  one 
per  cent.  The  axle  was  set  very  slightly  eccentric,  so  as  to  imitate  the 
effect  of  an  imperfectly  centred  wheel.  This  probably  somewhat  in- 
creased the  coefficient,  although  very  slightly  at  the  low  speed  used. 
The  effect  of  end  play  in  distributing  lubricants  was  imitated  by  the  oc- 
casional use  of  manual  force.  It  was  found  possible  to  do  this  in  great 
degree,  and  it  was  generally  found  to  have  a  slight  beneficial  effect  upon 
the  coefficient,  but  only  slight;  especial  pains  was  at  all  times  taken  to 
have  the  journal  well  jubricated  before  beginning  each  test.  The  jour- 
nals and  brasses  were  fairly  well  polished  by  use  up  to  their  average  con- 
dition  in  service,  but  no  more. 

The  tests  made  are  shown  in  Table  I.  (omitted),  and  graphically  in 
Fig.  303.  Three  different  loads  only  were  used  in  testing,  corresponding 
as  nearly  as  might  be  to  the  loads  on  bearings  of  a  loaded  car,  empty  car 
.nnd  truck  alone.  Each  one  of  these  it  was  designed  to  test  a  number  of 
times  at  all  the  speeds  which  the  lathe  used  admitted  of.  Whenever  a 
bearing  heated  above  150"  F.  the  tests  were  suspended  and  the  bearings 
cooled,  since  no  means  had  been  provided  for  accurate  measure  of  tem- 
perature. Each  test,  at  any  given  speed  and  load,  was  continued  for 
from  5  to  even  30  minutes,  when  the  bearings  were  cool,  in  order  to  be 
certain  that  it  was  a  fair  average.  When  the  bearings  were  hot  the  tests 
were  shorter,  and  the  bearings  were  retained  as  nearly  as  might  be  at  the 
same  temperature  by  waiting  a  considerable  interval  between  each  test. 
During  a  test  the  resistance  would  generally  fluctuate,  slowly  and  gently, 
from  10  per  cent  to  sometimes  20  per  cent  higher  or  lower  than  the 
average  afterwards  taken.  This  change  was  considered  normal,  and 
arose  from  no  discernible  cause.  When  the  fluctuations  were  greater 
than  this  they  were  generally  very  much  greater,  and  arose  from  beating 
of  the  bearings. 
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The  intensity  of  the  strain  per  sq.  in.  of  journal  (longitudinal  section) 
is  indicated  graphically  in  this  (and  the  following)  diagrams,  as  follows : 
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APPEStDIX  B. 


Note. — In  all  the  diagrams  below,  as  also  in  Fig.  303  giving  results  of 
the  writer  s  tests,  the  journal-speed  has  been  reduced  to  its  equrvalent 
train  velocity  in  miles  per  hour  and  the  coefficient  of  friction  to  its 
equivalent  in  pounds  per  ton  tractive  resistance  to  the  locomotive. 

Intensity  of  Load  Per  Sq.  Inch  indicated  by  Thickness  of  Lines. 


.VU.MileS|Mrl 

Fig.  304, 


Vel.  Miles  per  hour 
Figs.  305,  306. 

Figs.  304-306,  Results  of  NTr.  Brai'champ  Towrr's  TKjrrs,  giying  ErritCTS  or  Hios 
Velocity,  Variation  of  Pressure  and  Differences  of  Lubrication  upon  CoKFriaorr  of 
Friction.  • 
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Fig.  307,— Comparative  Result  of  Prof.  R.  H.  Thurston's  Tf^ts  with  Sperm  Oil  and 
Mr,  Beauchamp  Tower's  Tests  with  Sperm  Bath;  the  Latter  indicated  thus — o — 0—0 — 

(The  most  notable  fact  in  this  diagram  is,  that  while  Thurston's  and  Tower's  tests 
agree  almost  precisely,  with  sperm-oil,  at  90®  temperature  and  100  lbs.  per  sq.  in.,  in- 
creasing the  pressure  to  aoo  lbs.  per  sq.  in.  caused  a  marked  increase  of  coefficient  in 
Thurston's  tests  and  an  equally  marked  decrease  in  Tower's  tests.) 

Deduction  from  the  Tests. 
( Tons  of  2000  lbs.) 

Initial  Friction.— T\i^.  writer's  observations  under  this  head  were  ex- 
ceptionally complete,  and  the  conclwsions  reached  were  as  follows: 

1.  Friction  at  very  low  journal-speeds  of  o  +  is  abnormally  great, 
4 and  more  nearly  constant  than  any  other  element  of  friction,  under  vary- 
ing conditions  of  lubrication,  load,  and  temperature.  It  varies  from  18 
to  24  lbs.  per  ton  (coefficient,  .09  to  .12)  for  loads  of  from  30  to  280  lbs. 
per  square  inch.  Within  those  limits  it  is  not  greatly  modified  by  load 
or  temperature. 

2.  This  abnormal  increase  of  friction  is  due  solely  to  the  velocity  of 
revolution  continuing  unchanged  so  long  as  the  velocity  is  unchanged, 
and  returning  to  the  same  amount  whenever  the  velocity  is  reduced  to 
the  same  rate,  barring  exceptionally  slight  variations,  probably  due  to 
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differences  of  lubrication  and  temperature.  It  is  not  appreciably  affected 
by  the  fact  that  the  journal  may  be  just  starting  into  motion,  or  is  just 
coming  to  rest,  or  is  temporarily  reduced  to  a  velocity  of  o  +  during 
continuous  motion. 

3.  At  velocities  higher  than  o  +,  but  still  very  low.  the  same  general 
law  obtains.  The  coefficient  falls  very  slowly  and  regularly  as  velocity 
is  increased,  but  is  constantly  more  and  more  affected  by  differences  of 
lubrication,  load,  and  temperature. 

4.  A  very  slight  excess  of  initial  friction  proper  (varying  from  \  lb. 
to  2  lbs.)  could  generally  (but  not  always)  be  observed  over  that  which 
continued  to  exist  at  the  nearest  approach  to  a  strictly  infinitesimal 
velocity  which  it  was  possible  to  obtain.  This  difference  was,  by  analogy, 
ascribed  solely  to  the  fact  that  the  lowest  continuous  velocity  attainable 
was  not  strictly  infinitesimal,  and  the  final  conclusion  was  drawn  that— 

5.  There  is  no  such  phenomenon  in  journal-friction  as  a  friction  of 
rest,  or  a  friction  of  quiescence,  in  distinction  from  (i.e.,  differing  in 
amount  from)  friction  of  motion  at  slow  velocities,  and  due  to  the  faa 
of  quiescence.  (Consequently,  the  use  of  such  a  term,  although  con- 
venient, is  scientifically  inaccurate,  in  that  it  ascribes  the  phenomenon 
to  the  wrong  cause,  and  to  a  cause  which  is  not  necessary  for  its  exist- 
ence. The  fact  that  friction  of  rest,  as  such,  appears  to  exist,  is  due 
solely  to  the  fact  that  no  journal  or  other  solid  body  can  be  instantly 
set  into  rapid  motion  by  any  force,  however  great.  There  must  be  a  cer- 
tain appreciable  instant  of  time  during  which  the  velocity  is  infinitesimal 
and  gradually  increasing. 

This  interesting  fact,  which  is  believed  to  have  been  here  observed 
for  the  first  time  (no  other  apparatus  being  known  to  have  been  used 
suitable  for  determining  it),  was  determined  with  great  completeness  by 
many  tests.  Very  slow  motion  could  be  produced  at  any  time  by  re- 
volving the  driving- pulley  of  the  lathe  by  hand  when  geared  for  a  slow 
speed.  With  a  little  experience,  the  weight  on  the  scale-beam  could  be 
placed  in  advance  at  a  point  which  would  be  a  trifle  less  than  the  initial 
friction  proper,  and  (when  properly  placed)  it  would  barely  lift  when 
motion  first  began,  and  then  have  to  be  moved  back  a  notch  or  two  only, 
to  weigh  the  friction  which  continued  to  exist  indefinitely.  Similarly, 
when  a  test  at  comparatively  high  speed  was  about  to  be  concluded,  the 
scale-weight  would  be  placed  to  measure  the  same  pressure,  or  a  little 
less,  as  existed  in  starting,  and  it  was  always  found  to  indicate  in  stop- 
ping substantially  the  same  friction  as  in  starting.  The  same  test  was 
made  by  interrupting  tests  at  speed,  so  as  to  give  a  continuous  motion. 


APPENDIX  £.  921 


but  to  suddenly  reduce  the  speed  to  o  +.     These  tests  were  repeated 
again  and  again,  with  practically  identical  results. 

Comp>aring  these  results  with  others,  they  agree  very  closely  indeed 
with  the  writer's  conclusions  from  the  results  of  his  gravity  tests,  as  will 
be  seen  below : 

"  Initial**  Journal-friction  (i.e.,  at  velocity  of  o  +). 
Writer's  conclusions  from  journal  tests,  above,  say. .     19    to    25  lbs.  per  ton. 
Writer's  conclusions  from  gravity  tests  of  rolling-stock 

(see  Trans.  Am.  Soc.  C.  E.,  February,  1879),  **  at 

least".* 14    to    18 

Prof.  R.  H.  Thurston  (*' Friction  and  Lubrication," 

page  175),  W.  Va.  oils 22    to    28 

Prof.  R.  H.  Thurston  ("friction*  and  Lubrication," 

page  175),  sperm 14    to    28 

Prof.  R.  H.  Thurston  ("  Friction  and  Lubrication," 

page  175),  lard 14    to    22 

Prof.  Kimball  i^Am,  Jour,  Set.,  March,    1878,  or  Fr. 

and  L.,  page  186) 22    to    31 

In  addition,  it  may  be  noted  that  the  writer  has  taken 

pains  to  observe  with  some  care  at  various  times 

that  in  ordinary  service  no  railroad  cars  can  start 

themselves  from  rest,  nor  can  they,  in  general,  be 

started  without  the  use  of  much  force,  on  a  grade 

of  .7  per  cent  (=  14  lbs.  per  ton,  36  ft.  per  mile), 

but  that  they  will  generally  (but  not  always)  start 

of  themselves  on  a  grade  of  i.i  to  1.2  percent 

(=  22  to  24  lbs.  per  ton,  58  to  63  ft.  per  mile),  in- 
dicating an  "  initial "  friction  of 20   to    S4     **      **    *' 

These  results  agree  wonderfully  well  with  each  other,  the  averages 
running  18,  16,  25,  20,  18,  25^,  and  22  lbs.  per  ton,  the  average  of  all  being 
18.0  to  25.0  lbs.  per  ton,  or  2oJ  lbs.  as  the  general  average  of  all.  This 
corresponds  to  the  accelerating  force  of  gravity  on  a  i  per  cent  (52.8  ft. 
per  mile)  grade,  and  that  being  also  the  lowest  grade,  by  universal  rail- 
road experience,  upon  which  cars  can  be  relied  on  to  start  off  from  a 
state  of  rest  with  little  or  no  assistance,  the  correctness  of  this  coefficient 
may  be  considered  as  well  determined.* 


*  On  a  0.7  per  cent  grade  (14  lbs.  per  ton)  the  writer  found  it  impossible  in 
several  instances  for  six  men  pushing,  two  with  pinch-bars,  to  start  two  loaded 
box  cars  into  motion.  In  no  single  instance  out  of  over  sixty  did  cars  start 
without  some  assistance. 
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Normal  Coefficient  of  Jqurnal'frtctwn  at  Ordinary  Operating  Veiaci- 
ties, — Certain  general  facts  seem  to  be  clear  from  all  the  various  tests 
here  considered : 

The  first  of  these  is,  that  (i)  the  character  and  completeness  of 
lubrication  seems  to  be  immensely  more  important  than  the  kind  of 
the  oil,  or  even  pressure  and  temperature,  in  affecting  the  coefficient. 

This  is  very  clear  from  the  diagrams  (Figs.  303  to  307)  showing  the 
various  results.  Mr.  Tower  found  that  lubrication  by  a  bath  (whether 
barely  touching  the  axle  or  almost  surrounding  it)  was  from  six  to  ten 
times  more  effective  in  reducing  friction  than  lubrication  by  a  pad.  By 
this  method  of  lubrication  Mr.  Tower  succeeded  in  reducing  the  co- 
efficient in  a  large  number  of  tests  to  as  low  a  point  as  .001,  equivalent 
to  only  0.2  lb.  per  ton  of  tractive  resistance,  and  the  general  average  in 
the  bath  tests,  under  all  varieties  of  load  and  speed,  is  given  as  only 
.00139  or  0.278  lb.  per  ton,  against  1.96  to  1.95  lbs.  per  ton  with  siphon- 
lubricator,  or  pad  under  journal.  These  results  are  very  far  below  any 
heretofore  reported,  as  will  be  ceen  from  the  following  general  average 
of  results;  not  considering  now  the  comparatively  minor  variations  pro- 
duced by  ordinary  workinr  differences  in  temperature,  load,  etc 

The  normal  journal-friction,  under  favorable  conditions,  deduced 
from  various  series  of  tests,  may  be  summarized  as  follows  for  velocities 
j;reater  than  10  miles  per  hour,  or  90  ft.  per  minute,  journal  speed : 

Beauchamp  Tower,  bath  of  oil 278  lbs.  per  ton. 

*'  "        pad  or  siphon 1.9 

Thurston,  light  loads 2.75 

"  heavy  loads 1 .  75 

Wellington  (gravity  tests  of  cars  in  service),  light  loads  ....  6.0 

heavy  "     ....  3.9 

*'  direct  tests  (as  shown  in  Fig.  2) \      ^ *^ 

t      3.7 

Thurston,  inferior  oils  (Fr.  and  Lub.,  p.  173) \ 

'      3.0 

Morin,  continuous  lubrication 6.01010.8       "      "     •* 

These  discrepancies,  especially  as  they  are  accompanied  by  many 
minor  ones,  are  very  instructive,  as  showing  that  ihe  character  of  lubri- 
cation  is  the  great  cause  of  variation  of  coefficiet.t. 

Resistance  of  Freight  Trains  in  Starting. — It  will  be  seen  in  Fig.  303 
that  the  abnormally  high  coefficient  of  friction  at  starting  continues 
during  the  period  of  getting  up  speed,  and  thus  constitutes  an  extra  tax 
upon  tractive  power  for  some  little  distance  after  getting  under  way. 
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The  following  conclusions  may,  it  is  believed,  be  drawn  (already  sum- 
marized in  par.  635). 

Effect  of  Tetnperature  on  Coefficient  of  Friction. — So  far  as  can  be 
estimated,  the  results  agree  very  closely  with  Prof.  Thurston's  formula 
that  the  coefficient  increases  as  the  square  of  the  increase  of  heat  over 
90°  to  100°  F.  at  speeds  under  12  miles  per  hour. 

Effect  of  Load  per  Square  Inch  of  Bearing  on  Coefficient  of  Friction. — 
Comparison  of  the  results  obtained  by  the  writer,  and  by  Messrs.  Thurs- 
ton and  Tower  and  others,  as  shown  in  Figs.  303  to  307,  develop  this 
curious  fact :  that  while  the  results  differ  quite  widely,  in  fact  by  several 
hundred  per  cent,  in  what  may  be  called  the  typical  or  average  co- 
efficient of  friction,  they  all  agree  quite  closely  in  finding  that  the  effect 
of  increased  load,  within  working  limits,  is  to  very  materially  diminish 
the  coefficient.  Mr.  Tower,  in  fact,  goes  so  far  as  to  state,  as  one  of  the 
results  of  his  tests,  that  it  almost  seemed  at  times  as  if  it  was  approxi- 
mately true  that  the  absolute  loss  by  friction  was  entirely  independent  of 
load,  the  coefficient  falling  almost  to  half  when  the  load  was  doubled. 
But  it  seems  plain,  from  the  diagrams  given  herewith,  that  this  result  is 
only  true  on  account  of  the  unprecedentedly  low  coefficients  which  he 
obtained  by  his  very  perfect  lubrication.  Inspection  of  the  diagrams  will 
show  that  the  general  law  of  variation  from  increase  of  load  is  not  mate- 
rially different  in  the  different  tests,  despite  the  wide  variations  in  the 
average  coefficients. 

Effect  of  Velocity  over  Twelve  Miles  per  Hour, — Figs.  303  to  307,  taken 
in  connection,  seem  to  show  the  following : 

1.  The  velocity  of  lowest  journal-friction  is  10  to  15  miles  per  hour, 

2.  With  bath  or  other  very  perfect  lubrication  there  is  a  very  slight 
increase  of  journal-friction  accompanying  velocities  up  to  55  miles  per 
hour  (Figs.  306  and  307). 

3.  With  less  perfect  lubrication,  as  with  pad  or  siphon,  greater 
velocity  is  as  apt  to  decrease  as  to  increase  the  coefficient  (Figs.  304, 305, 
and  307).  The  latter  being  more  like  the  ordinary  lubrication  in  railroad 
sen'^ice,  we  may  say,  without  sensible  error,  that  the  coefficient  of  journal- 
friction  is  approximately  constant  for  velocities  of  15  to  50  miles  per 
hour. 

This  has  been  the  assumption  which  all  investigators  of  railroad  fric- 
tion, to  date,  have  been  compelled  to  make,  and  it  is,  in  some  respects, 
fortunate  that  it  proves  not  far  from  true. 

Higley  Roller- Journal  Bearings. — The  direct  tests  of  this  apparatus 
confirmed  exactly  the  correctness  of  the  writer's  previously  stated  con- 
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elusions,  that  the  Higley  bearing  was  nearly  as  efficient  as  theory  would 
indicate  in  reducing  initial  friction,  but  loses  nearly  all  of  this  advantage 
under  speed. 

[The  paper  was  followed  by  a  long  discussion,  which  it  is  necessary 
to  omit,  bringing  out  many  further  points  of  interest.] 
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THE  AMERICAN  LINE  FROM  VERA  CRUZ  TO  THE  CITY  OF 
MEXICO,  VIA  JALAPA,  WITH  NOTES  ON  THE  BEST  METHODS 
OF  SURMOUNTING  HIGH  ELEVATIONS  BY  RAIL. 

[Read  by  the  author  at  the  Annual  Convention  of  the  American  Society  of  Civil  Eng:i< 
neers,  July  3,  1886.     See  Trans.  Am.  Soc.  C.  E.,  Nov.  1886.] 

The  line  described  in  this  paper,  and  illustrated  in  the  accompanying 
maps  and  profiles,  is  one  located  by  the  writer,  as  consulting  and  after- 
ward chief  engineer,  from  the  Port  6f  Vera  Cruz  to  the  city  of  Mexico, 
^la  the  city  of  Jalapa,  being  a  parallel  line  to  the  existing  Mexican  Rail- 
way — the  first  railway  built  in  Mexico — in  the  sense  of  connecting  the 
same  termini,  although  following  a  very  different  route  and  of  a  very 
different  character. 

All  the  features  of  interest  and  of  difficulty,  both  in  the  line  here  de- 
scribed and  in  the  line  of  the  Mexican  Railway,  are  confined  to  the 
mountain  grade  by  which  the  necessary  abrupt  ascent  from  the  level  of 
the  sea  to  the  level  of  the  plateau,  8000  feet  above  the  sea,  is  accom- 
plished. Once  on  the  plateau  there  is  no  great  difficulty  in  going  almost 
anywhere  with  very  light  work ;  many  high  mountains  being  scattered 
around,  even  on  the  plateau,  but  disconnected,  with  flat  lands  between. 

The  elements  which  appear  to  make  the  mountain  grade  of  this  line 
particularly  worthy  of  description  are  these : 

First.  It  is  believed  to  be  by  far  the  longest  continuous  grade-line 
ever  located ;  1 16.9  kilometres  (72.64  miles)  having  been  located  on  an 
unbroken  2  per  cent  grade  (105.6  feet  per  mile),  rising  in  that  distance 
from  elevation  600.4  feet  (183  metres)  to  elevation  7923.3  feet  above  the 
sea  (241 5  metres).  The  accompanying  plate  (Fig.  232)  shows  graphically 
the  extent  of  the  contrast  in  this  respect  with  some  of  the  other  great 
inclines  of  the  world. 

Secondly,  It  is  believed  to  be  on  the  lowest  rate  of  grade,  by  about 
2  per  cent,  ever  successfully  attempted  for  accomplishing  within  a 
limited  distance,  either  by  a  continuous  grade-line  or  otherwise,  a  rise 
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of  over  one  half  as  much  as  was  attained  on  this  line.  The  grounds  for 
this  belief  also  are  shown  in  the  accompanying  plate  (Fig.  232). 

Thirdly.  The  line  is  believed  to  be,  by  probably  one  half  at  least, 
the  cheapest  line  per  mile  which  has  ever  been  actually  located,  with 
equally  favorable  alignment,  for  attaining  within  a  limited  distance  as 
much  as  one  half  the  rise  actually  attained  by  this  line,  either  by  con- 
tinuous or  broken  grade-lines,  on  any  rate  of  grade.  As  for  this.  Table 
190,  Figs.  309  and  310,  and  the  general  knowledge  of  engineers  are  the 
only  evidence  that  can  conveniently  be  appealed  to,  or  which  it  is  worth 
while  to  attempt  to  present. 

Finally.  It  appeared  that  the  manner  in  which  the  line  was  obtained 
might  have  a  certain  instruction  and  encouragement  to  those  who  may 
be  dismayed,  as  was  the  writer,  by  having  similar  problems  of  unusual 
difficulty  suddenly  thrust  upon  them,  and  it  was  also  desired  to  give,  in 
connection  with  the  description  of  the  line,  certain  conclusions  which 
the  observation  and  experience  of  the  writer  has  indicated — not  only  on 
this  incline,  but  on  eight  or  ten  others  of  considerable  rise,  which  haw 
been  located  or  relocated  in  part  or  whole  under  his  supervision,  aggre- 
gating over  24,000  vertical  feet — in  regard  to  the  most  advantageous  and 
economical  manner  of  dealing  with  great  inclines,  under  which  may  be 
classed  anything  exceeding  1200  to  1500  feet  of  vertical  rise. 

It  is  one  of  the  unfortunate  features  of  the  department  of  engineering 
to  which  this  paper  refers — that  of  laying  out  railway  lines  to  the  best 
economic  advantage — that  a  mere  description  of  a  located  line  has 
usually  little  technical  interest  or  instruction,  since  it  is  ordinarily  im- 
possible to  so  carefully  describe  any  line  on  paper  as  to  enable  even  an 
intelligent  impression  to  be  formed  as  to  the  real  character  of  the  work. 
If  the  grades  and  work  be  light,  it  may  be  because  the  line  was  well  laid 
out,  or  it  may  be  simply  because  there  were  no  serious  natural  obstacles 
in  the  way.  On  the  other  hand,  if  the  grades  and  work  be  heavy,  it  may 
be  due  to  bad  engineering,  and  so  discreditable;  or  it  may  be  due  to  the 
existence  of  gigantic  difficulties,  and  so  an  evidence  of  skill.  It  is  but 
natural,  however,  that  the  magnitude  of  the  natural  difficulties  to  be 
overcome  should  in  general  be  regarded  as  bearing  some  nearly  constant 
ratio  to  the  magnitude  of  the  works  constructed  to  overcome  them  ;  and 
hence,  that,  even  when  the  construction  of  a  very  costly  line  may  have 
been,  as  a  matter  of  fact,  an  avoidable  extravagance,  due  to  lack  of  skill 
or  foresight,  the  very  magnitude  of  the  works  gives  more  instead  of  less 
reputation  to  the  line  as  an  engineering  work. 

Only  in  the  comparatively  rare  cases  when  two  independent  alternate 
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lines  exist  between  the  same  termini,  is  it  possible  for  the  engineer  to 
find  in  printed  descriptions  of  located  lines,  however  perfectly  mapped, 
any  rational  basis  for  intelligent  judgment.  The  present  happens  to  be 
one  of  the  cases  in  which  this  is  possible,  owing  to  the  existence  of  the 
p)arallel  line  before  mentioned,  but  in  order  to  avail  of  it,  it  becomes 
necessary  to  enter  somewhat  into  what  would  otherwise  be  an  invidious 
— because  unnecessary — comparison  with  the  p>arallel  and  previously 
constructed  line.  The  writer  feels  the  less  embarrassed  in  doing  this, 
as.  owing  to  the  checkered  history  of  the  line,  no  one  engineer  can  be 
held  responsible  for  its  character,  and  there  were  certain  circumstances 
tending  to  impede  entire  freedom  of  choice  and  proper  investigation. 

The  whole  interior  of  Mexico  is  a  vast  plateau,  at  an  elevation  of  5000 
to  9000  feet  above  the  sea,  bounded  by  an  abrupt  escarpment  from  which 
the  descent  to  sea-level  is  almost  immediate.  The  edge  of  the  plateau  is 
higher  and  sharper  on  the  Atlantic  than  on  the  Pacific  Coast,  and  at  no 
point  on  either  the  Atlantic  or  Gulf  Coast  is  it  higher  or  sharper  than 
directly  in  line  between  the  capital  of  the  country,  Mexico,  and  its  chief 
port.  Vera  Cruz.  Here  two  stupendous  natural  obstacles,  the  Pico  of 
Orizaba  on  the  south  (17,873  feet  high),  and  the  Cofre,  or  "  Box,"  of 
Perote  (12,500  feet  high),  both  of  them  described  in  physical  geographies 
as  volcanoes,  although  both  are  temporarily  extinct,  and  the  two  con- 
nected by  a  ridge  over  10,000  feet  high  at  its  lowest  saddle — combine  to 
forbid  a  direct  line  inward. 

Orizaba  is  one  of  the  three  mountains  in  Mexico  covered  with  per- 
petual snow,  the  other  two  being  Popocatepetl  (17.884  feet),  and  Ixtac- 
cihuatl  (15,705  feet),  overlooking  the  valley  of  Mexico.  These,  however 
start  from  a  plain  8000  feet  high,  whereas  Orizaba  starts  practically  from 
sea-level  on  the  coast  side,  making  it  in  that  sense  by  much  the  highest 
mountain  on  the  North  American  Continent,*  and  among  the  highest  in 
the  world.  Its  snow-clad  peak  is  visible  6p  miles  out  at  sea,  long  before 
there  is  any  other  evidence  of  land,  and  with  the  morning  sun  shining  on 
it  is  a  very  striking  sight.  Its  last  violent  eruption  was  in  1546.  soon 
after  the  Spanish  conquest,  although  it  now  occasionally  throws  out 
smoke.  Only  one  or  two  men  have  ever  ascended  to  its  crater,  the  first 
one  having  been  Lieutenant  Reynolds,  U.S.A.,  in  1848.  The  line  of  the 
Mexican  Railway  passes  to  the  south  of  this  mountain,  as  shown  in  Fig. 
308. 


*  Mount  St.  Elias,  in  Alaska,  in  a  possible  exception,  being  only  about  30 
mile«»  inland,  and  its  height  variously  jjiven  as  14.97O1  16,900,  17,850.  "over 
18,000"  (U.  S.  Census  Report),  and  19.500. 
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The  Cofre,  or  "  Box,"  of  Perote  (so  named  from  a  cylindrical  basaltic 
needle  about  300  feet  in  diameter  and  300  feet  high  which  caps  the 
mountain,  like  a  box  laid  on  its  peak),  although  formerly  one  of  the  most 
active  volcanoes  in  the  world,  and  classed  as  still  active,  is  perhaps  per- 
manently extinct,  its  last,  and  probably  also  its  greatest,  eruption  having 
been  to  form  what  looks  to  be,  and  is  in  fact,  a  frozen  river  of  lava,  shown 
in  Fig.  309,  extending  to  and  running  into  the  sea  50  miles  distant,  filling 
up  an  enormous  barranca  or  deep  gulch  in  the  process,  in  a  manner 
which  was  very  convenient  for  subsequently  carrying  the  line  over  it,  as 
may  be  seen  in  Fig.  309.  The  natural  variations  in  the  width  of  this 
gulch  have  caused  lakes  and  frozen  "water-falls"  of  lava,  which  makes 
it  difficult  to  believe,  as  one  looks  up  the  slope  upon  it  from  some  com- 
manding point,  that  the  mass  is  not  still  flowing,  making  it  a  unique  and 
impressive  bit  of  natural  scenery.  Vessels  have  been  frequently  wrecked 
in  the  toe  of  this  flow  where  it  enters  the  sea.  It  has  still  hardly  any 
deposit  of  sand,  soil,  or  vegetation  on  it,  that  and  other  facts  evidencing 
that  the  flow  is  geologically  very  recent,  not  antedating  much  the 
historic  era. 

Around  the  north  side  of  this  mountain,  and  directly  over  this  lava 
flow,  the  line  here  described  passes,  as  shown  in  Figs.  308  and  309,  being 
about  sixty  miles  north  of  the  Mexican  Railway  line  at  its  greatest  diver- 
gence, the  two  beginning  to  come  together  again  very  soon  thereafter. 
The  summit  of. Perote  is  just  below  the  limit  of  v^;etation  and  of 
perpetual  snow,  and  it  is  very  easily  ascended  oh  horseback  to  the  foot 
of  the  "  cofre,"  or  box,  that  fact  alone  being  an  evidence  to  the  engineer 
of  how  different  the  topography  of  its  slopes  must  be  from  those  of  its 
southerly  companion.  Evidences  abound  of  tremendous  flows  of  lava  in 
remote  geologic  times,  which  are  now  covered  to  a  considerable  depth 
with  soil,  and  in  the  kind  of  pocket  formed  between  the  foot-hills  of  the 
two  great  mountains,  in  which  Jie  Jalapa  and  Coatepec,  the  detritus  of 
ages  has  accumulated,  including  probably  great  amounts  of  volcanic  ash. 
so  that  no  rock  exists  over  large  areas,  as  was  afterwards  discovered,  ex- 
cept in  isolated  points. 

Cortez  followed  this  route  on  his  first  invasion,  as  did  General  Scott 
328  years  later ;  but  from  an  early  date  after  the  conquest  of  Cortez  two 
leading  routes  have  existed  between  the  interior  and  Vera  Cruz,  follow- 
ing substantially  the  two  railway  lines  here  described,  one  through  Jalapa. 
rounding  Perote  to  the  north,  and  the  other  lu'a  Orizaba,  rounding  the 
mountain  of  that  name  to  the  south.  The  northerly  line  was  first  con- 
structed, and  over  it,  for  300  years  (between  1521  and  1812-20)  passed 
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Map  of  Region  between  Vera  Cruz  and  the  City  oi 
Mexico,  showing  the  Line  of  the  Mexican  Raii^ 

WAY  AND  THE  JaLAPA  LiNE  AS  ORIGINALLY  SKETCJIED, 
AND  IN  SUBSTANCE  AFTERWARDS  LOCATED,  BELOW  Pe- 
ROTE. 
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vast  sums  of  silver  and  gold,  practically  the  entire  product  of  the  Mexican 
mines,  amounting  in  the  aggregate  to  $3,000,000,000,  or  nearly  half  of 
the  value  of  silver  in  the  whole  world,  which  in  1876  was  estimated  at 
$7,232,071,674.  exclusive  of  what  existed  before  1520,  which  was  rela> 
tively  little.  During  all  this  time  the  southerly  route  was  an  insignifi- 
cant trail,  Dut  early  in  this  century  the  southerly  route  took  prommence, 
and  the  Jalapa  camino  real,  or  "  King's  highway"  (as  the  leading  roads 
are  still  called  in  republican  Mexico),  was  suffered  to  fall  into  decay.  It 
had  originally  been  paved,  guttered,  and  curbed  for  the  entire  distance 
from  Jalapa  to  Vera  Cruz,  some  73  miles,  and  from  Jalapa  up  the  moun- 
tain a  fine  macadamized  road,  likewise  curbed  and  guttered,  existed,  and 
still  exists  in  fine  order,  having  been  recently  repaired.* 

Within  fifteen  or  twenty  years  after  the  abandonment  of  the  north- 
erly highway,  as  early  as  1837,  the  movement  for  a  railway  between  Vera 
Cruz  and  Mexico  was  begun  by  Don  Francisco  Arrillaga,  and  very  nat- 
urally, but  very  unfortunately,  the  route  which  had  by  that  time  become 
the  only  one  generally  known,  assumed  a  prominence  which  it  held  to 
the  end.  The  very  facts  which  made  it  best  suited  for  a  highway,  that  a 
very  comfortable  valley  ran  directly  up  into  the  bowels  of  the  mountains, 
from  which  the  ascent  was  abrupt  and  sharp  to  the  plains  above,  made  it 
unsuited  for  a  railway  line,  but  this  could  hardly  be  appreciated  at  that 
early  day. 

By  1854  the  construction  of  a  tramway  from  Vera  Cruz  had  been  be- 
gun, Don  Antonio  Escandon,  a  wealthy  Mexican  banker,  who  was  chiefly 
instrumental  in  pushing  the  project  through  to  completion,  having  then 
taken  hold  of  the  enterprise.  Don  Antonio  had  a  large  estate  near  Ori- 
zaba, and  his  property  mterests  may  well  have  somewhat  influenced  the 
final  decison.  However  this  may  be,  in  1857,  Colonel  Andrew  H.  Tal- 
cott,  an  American  engineer,  arrived  with  a  staff  of  assistants,  the  only 
member  of  which  now  living,  the  writer  believes,  is  Mr.  S.  Wimmer,  M. 
Am.  Soc.  C.  E.,  then  a  very  young  man,  after  whom  one  of  the  leading 
bridges  of  the  line  was  subsequently  named.  According  to  one  of  the 
published  histories  of  the  road,  all  these  engineers  confined  their  labors 
to  the  Orizaba  line,  that  via  Jalapa  being  mtrusted  to  a  Mexican  engi- 

*  On  the  lower  part  of  this  highway  a  splendid  stone  bridge,  the  PuenU 
Rial^  or  as  now  described,  the  PuenU  Nacional,  which  has  been  not  unreason- 
ably claimed  to  be  **  worthy  of  the  best  days  pf  Rome,"  still  exists  in  perfect- 
order,  and  as  showing  the  fine  quality  of  the  Mexican  lime,  the  joints  are  con- 
siderably  harder  than  the  stone  itself  (which  is  durable  but  rather  soft),  and  arft 
worn  less. 
59 
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neer,  Don  Pascual  Almazon.  According  to  other  accounts,  a  commis- 
sion of  engineers  examined  both  lines.  If  the  first  was  the  case,  it  is  less 
surprising  that  '*  on  comparing  the  separate  surveys/'  as  the  history  of 
the  road  states,  that  by  Orizaba  was  finally  adopted,  on  the  grounds,  first,, 
that  there  was  more  traffic  to  be  secured  on  it  (which  is  rather  more 
than  doubtful,  although  the  local  traffic  at  best  is  an  insignificant  ele- 
ment), and  secondly,  that  "  notwithstanding  it  requires  great  and  costly 
works,  the  line  presents  greater  facilities  than  that  by  Jalapa,  where  the 
larger  number  of  ravines  and  the  harder  nature  of  the  soil  would  have  re^ 
quired  much  heavier  outlay**  A  greater  mistake  than  is  contained  in  the 
italicized  part  of  the  quotation  could  not  well  be. 

Q>lonel  Talcott's  estimate  of  the  line  was  $15,000,000,  but  nothing 
more  was  done  than  to  build  about  ten  miles  of  surface  line  out  of  Vera 
Cruz,  until  August,  1864,  when  the  military  necessities  of  the  Emperor 
Maximilian  led  to  a  real  beginning  and  prompt  pushing  of  the  work, 
under  English  engineers,  and  by  an  English  company,  which  still  con- 
trols it.  Beyond  a  statement  that  the  resumption  was  "  after  rectifying 
the  plans  of  Colonel  Talcott,"  the  official  history  contains  no  record  of 
the  second  examination  of  the  whole  question  of  route,  which  was  in 
fact  made,  although  how  thoroughly  the  writer  cannot  state. 

By  1867  the  line  was  opened  from  Vera  Cruz  to  Paso  del  Macho.  474- 
miles,  and  from  Mexico  to  Apizaco,  86}  miles,  the  rails  for  the  latter 
being  hauled  by  wagons  an  average  of  200  miles  inland,  at  enormous 
cost — ^a  hard  condition  imposed  by  the  Mexican  Government.  A  third 
change  of  engineers  took  place  about  this  time,  while  the  heavier  parts 
of  the  work  were  still  unexecuted.  In  1868,  the  Puebla  branch,  29  miles, 
was  opened,  the  rails  for  it  having  been  hauled  in  the  same  manner.  In 
1870  the  line  was  opened  to  Atoyac,  54  miles  from  Vera  Cruz;  in  1871  to- 
Fortin  :  in  1872  to  Orizaba,  and  on  the  last  day  of  that  year  the  entire 
line  was  opened  with  great  ceremony. 

Shortly  thereafter,  in  1874,  Don  Ramon  Zangronez,  of  Vera  Cruz, 
succeeded  in  getting  a  branch  line  to  Jalapa  well  under  way,  and  in 
having  it  assumed  by  the  Mexican  Railway,  which  completed  it,  as  shown 
in  Fig.  308,  in  May,  1875.  It  is  operated  solely  by  animal  power,  being 
probably  by  far  the  longest  horse  railway  in  the  world.  Its  grades  are 
very  severe  (10  per  cent),  and  its  curves  of  ordinary  horse-car  radii. 
It  is  laid  for  a  great  part  of  its  length  along  the  old  camino  real, 
and  exhibits  the  same  trait  as  the  main  line  of  the  Mexican  Railway  to 
the  foot  of  the  mountains — ^that  is,  it  runs  obliquely  across  the  drainage 
lines,  thus  materially  increasing  the  difficulties  of  both  lines,  but  making 
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the  Jalapa  line  absolutely  impracticable  for  an  ordinary  railway,  even 
with  gigantic  work.  It  was  probably  some  such  erroneous  treatment  of 
the  lower  part  of  the  descent  which  led  to  the  condemnation  of  the  route, 
as  it  seems  impossible  that  an  ascent  from  Jalapa  on  a  4  per  cent  grade 
could  have  been  deemed  as  serious  as  that  from  Orizaba  on  the  adopted 
line. 

The  main  line  thus  constructed  is  still  one  of  the  most  massive  and 
costly  in  the  world.  Its  cost  was  abnormally  increased  by  two  causes : 
First,  the  political  condition  of  the  country,  which  was  so  much  disturbed 
that  it  no  doubt  added  much  to  the  cost ;  and  secondly,  the  absurd  re- 
quirement that  construction,  including  track-laying,  should  begin  from 
both  ends  at  once,  necessiuting  the  enormous  expense  referred  to  for 
hauling  rails  over  execrable  roads  from  Vera  Cruz  to  Mexico  and  Puebla. 
In  all  some  1 5,000  tons  of  rails  were  thus  hauled,  at  a  cost,  the  writer 
believes,  of  some  $80  per  ton,  amounting  to  some  $1,200,000  in  all.  On 
the  other  hand,  there  was  little  direct  inflation  of  the  capital  account, 
most  of  the  share  capital  representing  actual  money  paid  in.  The  gross 
nominal  cc^t  of  the  line  was,  as  nearly  as  may  be,  $40,000,000.  Reducing 
this  by  one  half,  we  shall  make  an  ample  allowance  for  the  effect  of  all 
abnormal  causes  tending  to  increase  cost  of  line,  and  for  the  cost  of  the 
Jalaf>a  horse  railway  and  the  small  amount  of  rolling-stock  (65  engines, 
810  cars),  leaving  $20,000,000  to  represent  the  actual  cost  of  264  miles 
of  main  line  and  29  miles  of  branch.  Of  this  the  section  between  Paso 
del  Macho  and  Boca  del  Monte  alone,  some  60  miles,  is  in  any  sense 
difficult  or  costly  work.  The  remaining  223  miles  is  light  work,  with  i^ 
per  cent  grades,  which  latter  are  quite  unnecessaiily  high. 

On  this  basis  we  may  distribute  the  actual  cost  (taken  at  half  the 
nominal)  about  as  follows  : 

223  miles  light  work,  at  $40,000  per  mile $8,920,000 

60  miles  very  heavy  work,  at  $184,667  per  mile 11,080,000 

283  miles  in  all,  at  $70,670  per  mile $20,000,000 

Both  the  grades  and  curves  on  this  line  are  very  severe.  Only  10  miles 
out  of  Vera  Cruz  1.5  per  cent  grades  begin,  which  shortly  thereafter 
are  increased  to  2  per  cent,  2.5,  3,  and  at  last  to  4  per  cent,  which  latter 
is  entirely  unbroken  for  the  last  13  miles  of  rise,  and  used  also  at  several 
other  points  on  the  ascent.  Curves  as  sharp  as  325  to  350  feet  radius 
(16  degrees  30  minutes  and  17  degrees  40  minutes)  are  used,  and  six  or 
eight  reversed  curves  of  these  radii  often  succeeding  each  other  without 
any  tangent  between  them,  and  without  any  grade  compensation,  making 
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the  virtual  gradient  fully  6  per  cent.  Fairlie  engines  are  used  to  operate 
this  grade  between  the  summit  at  Boca  del  Monte  (107  miles  from  Vera 
Cruz)  and  Cordova.  The  remainuig  i  $7  miles  to  the  city  of  Mexico,  as 
well  as  the  lower  and  easier  part  of  the  mountain  grade  (which,  however, 
has  2i  to  3  per  cent  grades,  mcreascd  by  unreduced  curvature),  is 
operated  by  American  engines.  Very  naturally  both  the  freight  rates 
and  the  expenses  are  fabulously  high,  receipts  ranging  from  10  to  12 
cents  per  ton-mile  and  as  high  as  $8  per  train-mile,  ex(>enses  being  from 
50  to  60  per  cent  of  receipts.  To  show  how  radically  the  cost  and 
revenue  from  the  operation  of  this  line  differs  from  anything  with  which 
we  are  familiar,  it  was  calculated  in  1883  that  with  the  Mexican  rates  the 
New  York  Central  would  earn  $27.25  and  the  Erie  $28.50  per  freight 
train-mile,  and  their  total  freight  earnings  would  have  been  in  one  year 
$297,025,000  and  $244,300,000  respectively — $168,000,000  more  than  the 
Central's  whole  capital  account,  and  $93,000,000  more  than  the  Erie's. 

There  are  fourteen  tunnels  in  all  on  the  line,  none  of  them,  however, 
very  long,  and  about  as  many  viaducts.  The  grading  is,  for  miles  to- 
gether, almost  wholly  rock,  and  the  work,  as  a  whole,  can  only  be  de- 
scribed as  Titanic,  so  that  it  is  small  matter  of  surprise  that  almost  every 
one  who  writes  about  the  line  describes  it  in  much  the  same  terms  as 
does  Mr.  George  William  Curtis  in  a  late  number  of  Harper's  Magazine 
(February,  1886),  who  chances  to  be  the  last  writer  whose  remarks  in 
respect  to  it  have  come  to  the  writer's  knowledge. 

**  If  it  is  magnificent  scenery  that  you  seek,  here  at  hand,  with  no  inter- 
vening ocean,  is  the  railway  from  Vera  Cruz,  260  miles,  to  the  city  of  Mexico 
— a  marvellous  feat  of  scientific  skill,  crossing  the  mountains  at  a  height  of  8500 
ft.,  and  bearing  you  through  every  climate,  amid  unimagfinable  luxuriance  and 
brilliancy  of  vegetation,  changing  into  temperate  hues  of  hardier  growths,  with 
awful  mountain  abysses  between  and  snow-clad  peaks  beyond  against  the  deep 
blue  sky." 

The  line  located  by  the  writer  rises  to  almost  precisely  the  same 
height  of  summit  as  the  Mexican  Railway,  and  is  as  nearly  as  may  be  of 
the  same  length,  but  in  almost  every  other  detail  stands  in  broad  con- 
trast with  it,  thus : 

Grade. — Continuous  3  per  cent  (uncompensated)  against  a  broken  4  per  cent 
(uncompensated) ;  including  the  effect  of  curvature  or  of  compensaiioo  there- 
for, 2.6  per  cent  against  6  per  cent. 

Curves. — Curves  of  289  ft.  radius  (19**  50)  connected  by  minimum  ungents 
of  40  metres  (131  ft.),  against  16*  30'  to  17*  40'  curves  (325  10350  ft.  raHiiis)  con- 
nected by  no  tangents  at  all  for  many  successive  reversions.     The  writer  coq« 
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siders  that  the  difficulty  and  expense  of  maintaining  these  two  limits  is  about 
equal,  but  that  the  latter  is  decidedly  the  most  objectionable. 

Amount  of  Curvature.— On  Mexican  Railway  143  curves  on  the  last 
20. 14  kilometres  of  the  ascent,  against  82  curves  on  the  upper  19  kilometres  of 
the  Jalapa  line,  shown  on  Figs.  309  and  310.  The  lower  portions  of  the  line  will 
be  seen  in  Fig.  309  to  have  much  more  favorable  alignment. 

The  number  of  curves  indicates,  what  is  the  fact,  that  there  is  hardly  any 
tangent  on  the  upper  portion  of  the  Mexican  Railway  grade,  whereas  on  the 
upper  third  of  the  line,  shown  on  Figs.  309  and  310,  41^  per  cent  of  the  line  is 
ungent  (the  average  tangent  being  96.3  metres  or  320  ft.),  and  on  the  whole  54 
kilometres  which  have  been  engraved  48  per  cent  of  the  line  is  tangent.  The 
comparative  degrees  of  curvature  cannot  be  given. 

Distance. — The  distance  between  Vera  Cruz  and  San  Marcos,  where  the 
two  lines  as  actually  surveyed  connect,  was  just  20  kilometres  (i2i  miles)  longer 
via  the  Jalapa  line,  viz.,  262  against  242  kilometres.  Had  the  purpose  in  view 
been  the  same,  however,  merely  to  get  to  Mexico,  this  difference  might  have 
been  more  than  eliminated,  as  will  be  clear  from  the  dotted  line  above  San 
Marcos  on  Fig.  308. 

Gauge. — The  Jalapa  line  was  intended  to  be  laid  to  3. ft.  gauge,  correspond- 
ing to  the  gauge  of  the  Mexican  National  Railway,  whereas  the  Mexican  Rail- 
way was  4-ft.  8i-in.  gauge.  No  difference  was  made  in  the  location,  however,  on 
account  of  the  gauge,  the  road-beds  having  been  taken  as  14  and  18  ft.,  slopes 
I  to  I  in  cuts  and  i\  to  i  in  fills,  and  rails  estimated  at  56  lbs.  The  ties  were 
estimated  at  (i  each,  only  7  ft.  long,  which  was  the  only  item  estimated  in  any 
way  lower  because  of  the  gauge. 

Cost. — In  Table  No.  i  (omitted)  is  given  an  abstract  of  the  large  estimate 
blank  prepared  from  the  careful  paper  location  of  the  entire  mountain  grade. 
Table  No.  2  is  an  abstract  closing  a  report  by  the  topographer,  giving  in  detail 
the  material  on  the  line,  from  which,  in  connection  with  Fig.  310,  its  very  favor- 
able character  will  be  seen.  From  these  and  the  maps  and  profiles  submitted, 
which  even  in  the  reduced  eng^ravings  show  the  estimated  quantities  at  each 
point,  any  engineer  can  form  his  own  judgment  as  to  whether  the  estimate  in 
Table  No.  i  (omitted  to  save  space)  is  adequate.  The  writer's  belief  was.  and 
still  is,  that  it  is  entirely  adequate,  and  if  so  the  cost  of  the  entire  mountain 
grade,  with  30  per  cent  added  for  engineering  and  contingencies,  amounts  to 
less  than  $40,000  per  mile,  against  $184,677  per  mile  for  the  actual  cost  of  the 
mountain-grade  of  the  Mexican  Railway,  or  in  the  ratio  of  i  to  4^.  A  ratio  of 
3  to  I  is  believed  to  be  the  very  lowest  which  could  be  claimed  to  correctly 
represent  the  relative  work.  Unfortunately  the  writer  was  never  able  to  obtain 
exact  figures  of  the  quantities  on  the  Mexican  Railway.  Therefore  he  is  re- 
luctant to  claim  more  than  is  certainly  just.* 

*  The  general  route  of  both  lines  here  described  is  shown  in  Fig.  308.     In 
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Make  what  allowances  one  will,  there  is  a  great  contrast  in  these  two 
lines,  and  it  therefore  becomes  of  interest  to  consider  how  this  latter  line 
was  obtained. 

In  March,  1881,  the  writer  was  engaged  by  the  Mexican  National  Rail- 
^way  Company  to  act  as  engineer  in  charge  of  location  and  surveys  on  the 
various  lines  for  which  they  had  concessions,  extending  from  the  city  of 
Mexico  to  the  United  States  and  to  the  Pacific  coast.  On  landing  at 
Vera  Cruz,  with  a  large  staflf,  under  orders  to  report  in  Mexico,  he  wa& 
surprised  at  the  receipt  of  a  letter  of  instruction  to  the  effect  that  a  corpi 
were  engaged  in  examining  a  line  from  Vera  Cruz  to  Mexico  via  Jalapa, 
and  that  he  should  detach  another  corps  for  service  on  this  line,  sending 
forward  the  remaining  parties  by  rail ;  that  he  should  then  make  a  re- 
connaissance "  sufficient  to  determine  the  general  possibilities  of  the 
route,  taking  such  escort  as  might  seem  necessary ;"  set  the  new  and  old 
parties  at  work ;  and  not  delay  date  of  report  in  Mexico  "  more  than  six 
days." 

Fig*  309  is  given  a  reduction  to  one-fifth  scale,  or  xz^^^  ('i  inches  per  mile, 
within  I  per  cent),  of  the  large  topographical  map  on  a  scale  of  xq^  of  the 
upper  54  of  the  117  kilometres  of  the  mountain  grade.  This  in  turn  was  re- 
duced from  the  original  field-sheets  on  the  large  scale  of  yg^if  or  S3I  feet  per 
inch,  which  the  difficult  character  of  the  work  made  necessary.  The  topog- 
raphy was  very  accurately  taken  by  a  skilled  topographer,  Mr.  Max  Chapman, 
M.  Am.  Inst.  M.  E. 

In  Fig.  310  is  given  a  photographic  reduction  of  the  original  profile,  which 
was  called  off,  station  by  station,  in  the  usual  way  from  a  paper  location  on  the 
original  field-sheets,  and  estimated,  station  by  station,  from  tables,  with  allow- 
ance for  surface  slope,  which  often  more  than  doubled  the  level-section  quanti- 
ties. The  estimated  quantities  for  each  cut  and  fill  are  given  on  the  profile  and 
nature  of  material  indicated.  Retaining- walls  were  estimated  for  at  every  point 
where  a  fill  would  not  catch,  and  are  indicated  by  a  thick  line  on  the  profile. 
The  small  amount  of  masonry  is  due  to  the  almost  entire  absence  of  surfAoe 
drainage  and  running  water,  as  elsewhere  noted. 

The  line,  profile,  and  estimate  here  shown  were  not  finalities,  but  prepared 
for  a  special  purpose.  Compensation  for  curvature  had  not  yet  been  introduced. 
It  was  fully  expected  to  do  still  better  at  points,  and  in  fact  the  location  shown 
was  greatly  improved  in  the  upper  section  (9)  by  a  new  line,  run  just  before  the 
suspension  of  work  which  threw  the  line  back  from  the  ragged  cliff-work  near 
the  summit.  As  maps  and  profiles  of  this  improvement  cannot  be  given,  no 
claim  in  respect  to  it  is  made,  but  only  for  what  had  been  actually  secured  and 
recorded  in  black  and  white. 
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To  one  landing  in  Mexico  entirely  ignorant  of  the  language  and  the 
country ;  provided  with  no  map  or  profile  of  the  existing  line,  and  know- 
ing nothing  more  of  its  character  than  the  general  fact  that  it  was  one  of 
the  heaviest  and  most  costly  railways  in  the  world;  unaware  that  its 
engineers  had  even  given  a  thought  to  a  route  via  Jalapa,  or  even  that 
there  was  such  a  place,  until  he  finally  learned  that  the  route  had  been 
examined  only  to  be  abandoned,  and  that  the  branch  which  had  been 
built  to  Jalapa,  at  the  foot  of  the  mountain  proper,  had  lo  per  cent  grades, 
and  was  practicable  only  by  horse-power;  unaccustomed  to  a  tropical 
climate  and  to  the  saddle ;  provided  with  no  map  of  the  region  better  or 
much  larger  than  Fig.  308  which  accompanies  this  paper;  and  innocent 
of  all  knowledge  as  to  how  large  an  escort  would  insure  safety,  if  indeed 
any  could — these  were  sufficiently  formidable  instructions,  and  could 
never  have  been  successfully  carried  out,  as  fortunately  they  were  to  the 
letter  (barring  two  days'  delay  from  an  unseasonable  rain),  had  recon- 
noitring such  lines  been  in  fact  so  entirely  lawless  a  matter  that  there 
was  nothing  for  it  but  to  look  over  the  whole  country  and  then  decide 
what  to  do.  or  at  least  to  try  for. 

The  line  which  was  found  to  be  under  examination  is  indicated  by 
dotted  lines  on  the  general  map  herewith,  and  was  at  once  rejected  as  im- 
practicable and  absurd .  It  ran  from  the  coast  north-easterly  to  Jalapa,  4500 
ft. ;  then  descended  southerly,  850  ft.  in  about  10  miles,  to  an  elevation  of 
about  3650  ft.  at  Coatepec ;  then  was  expected  to  ascend  somehow,  some 
7000  ft.  to  the  "  pass"  between  the  volcanoes  of  Orizaba  and  Perote.  at  an 
unknown  elevation,  estimated  at  10,700  ft.  in  an  air-line  distance  of  some 
1 5  miles ;  and  then  to  descend  some  2000  or  3000  ft.  on  the  back  slope  ot 
the  mountain,  to  the  general  level  of  the  plateau.  Very  naturally  the 
best  grades  which  it  was  even  hoped  to  obtain  were  those  of  the  Mexican 
Railway,  or  4  per  cent  uncompensated. 

It  was  at  once  clear  that  either  something  considerably  better  than 
this  must  be  obtained,  or  the  line  should  be  reported  as  impracticable  and 
the  whole  staff  withdrawn.  And  it  seemed  equally  clear  to  the  writer  that 
either  a  considerably  better  gradient  than  on  the  existing  line  must  be 
obtained,  and  lighter  work  as  well,  or  the  project  reported  as  unde- 
serving of  any  consideration  financially.  A  reasonable  hope  for  a  maxi- 
mum grade  of  not  over  2^  per  cent  at  most  was  therefore  fixed  upon  as 
the  highest  one  justifying  setting  parties  at  work  on  it,  and  hence  to  be 
considered  at  all ;  and  this,  to  make  the  project  a  meritorious  one,  re- 
quired that  2  percent  should  be  sought  for.  This  made  it  indispensable  to 
gain  considerable  development  fortlie  ascent,  and  this  in  turn  made  it  out 
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of  the  question  to  ascend  between  the  two  volcanoes,  even  had  the  saddle 
between  them  been  cleft  down  to  the  level  of  the  main  plateau,  which 
was  known  not  to  be  the  case.  The  whole  problem,  therefore,  turned 
upon  the  question  of  wliether  or  not  it  would  be  possible  to  turn  north- 
ward at  Jalapa  (assuming  that  point  to  have  been  successfully  reached  by 
the  required  grade,  which  seemed  a  minor  question)  and  run  parallel 
with  the  coast  line  and  the  coast  range,  gradually  ascending  with  all 
possible  development,  and  turn  the  mountain  of  Perote  to  the  north. 

This  possibility  the  writer  was  satisfied  would  turn,  negatively  at  least, 
upon  the  simple  question  of  whether  or  not  there  was  some  kind  of  an 
established  highway  ascending  from  Jalapa  to  the  plateau,  following  in  a 
general  way  the  same  course,  and  turning  the  mountain  to  the  north. 
Tliat  is  to  say,  the  existence  of  a  highway  would  not  prove  the  line  was 
practicable,  but  the  absence  of  it  would  go  far  to  prove  that  it  was  im- 
practicable. In  respect  to  highways,  the  writer  had  even  then  learned 
by  sad  experience,  and  had  repeated  occasions  in  the  next  three  years 
to  realize  still  more  fully,  that  the  route  of  a  highway  is  ordinarily  the 
worst  possible  guide  for  a  locating  engineer,  except  as  it  may  serve  the 
negative  purpose  of  a  danger  sign  to  warn  him  away.  He  now  recalls  no- 
less  than  twenty-three  instances  on  the  lines  in  Mexico  under  his  charge 
where  the  existence  of  a  travelled  road  proved  merely  a  snare  to  deceive. 
Some  of  these  instances  were  of  a  very  curious  character  and  of  much 
technical  interest,  but  description  must  be  forborne. 

But  in  regions  of  real  difficulty,  where  the  elevations  to  be  surmounted, 
become  serious  even  for  animal  power,  and  even  after  all  avoidable  rise 
and  fall  has  been  eliminated,  the  case  is  different.  The  writer's  experi- 
ence and  conviction  is  that  in  such  cases  the  aggregate  intelligence  of 
the  cows  and  the  natives  thereabout  may  safely  be  trusted  to  discover  and 
utiliie  the  very  best  route  there  is  for  surmounting  the  elevation  with  the 
least  amount  of  work.  Even  what  would  be  regarded  in  Mexico  or 
Colorado  as  so  simple  a  problem  as  that  of  making  the  900  ft.  rise  over 
the  Allegheny  Mountains  in  Pennsylvania,  is  a  case  in  point.  The  pass 
above  Altoona  and  Hollidaysburg  was  discovered  and  utilized  in  the  very 
earliest  days  of  the  settlement  of  the  country,  and  four  generations  of 
engineers  on  four  successive  public  works  have  been  able  to  do  no  bet- 
ter. 

The  first  question  asked  by  the  writer,  therefore,  after  learning  the 
details  of  what  was  doing,  was  whether  there  was  a  travelled  highway 
turning  the  mountain  to  the  north,  the  map  before  him  not  extending^ 
far  enough  north  to  show  that  region  distinctly  at  all.     He  was  informed 
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at  once  that  there  was,  and  a  very  old  and  good  one.  Had  the  response 
been  otherwise,  he  should  have  regarded  the  result  of  the  reconnaissance 
as  practically  decided  then  and  there.  The  statement  was  coupled  with 
another,  however,  that  this  route  had  been  examined  by  the  engineers 
of  the  Mexican  Railway,  and  reported  far  less  practicable  than  the  line 
afterwards  adopted  and  built,  so  that  the  middle  line  described  was  under 
examination  as  the  only  hope  left. 

This  was  discouraging  enough ;  but  on  further  learning  that  the  high^ 
way  had  been  for  thr^e  centuries  preceding  the  railway  era  the  leading 
one  between  the  interior  and  the  coast ;  that  there  was  no  succeeding 
descent,  but  rather  a  gentle  rise  in  it  for  many  miles  after  the  mountain- 
grad^  proper  was  surmounted  ;  that  the  summit  was  (this  afterwards 
proved  an  error)  several  hundred  feet  lower  than  that  of  the  Mexican 
Railway  ;  and  some  other  facts  which  seemed  hopeful, — ^there  appeared  to 
be  a  fighting  chance,  which  was  at  least  the  only  chance  that  the  line 
might  be  developed  to  give  the  requisite  grade. 

The  more  immediate  question  became  then  to  make  the  ascent  of  4500 
ft.  to  Jalapa,  and  it  was  at  once  apparent  that  to  have  any  hope  of  doing 
this  on  such  favorable  grades  as  were  alone  worthy  of  consideration  under 
the  circumstances,  the  line  must  be  carried  down  to  as  low  an  elevation 
as  possible,  parallel  with  the  coast  and  the  mountain  slope,  by  running 
south  from  Jalapa  toward  Coatepec  before  beginning  to  lose  distance  by 
turning  eastward  to  the  sea.  It  appeared  probable  that  the  850  ft.  of  fall 
between  these  two  points,  as  to  which  some  definite  knowledge  was 
available,  could  not  be  made  on  a  steeper  grade  than  2  per  cent,  and  it 
was  this  fortunate  fact  (as  it  proved)  which  first  led  to  conducting  the 
reconnaissance  from  the  beginning  on  the  fighting  chance  of  obtaining  a 
2  per  cent  grade. 

It  was  now  determined,  therefore,  that  the  line,  if  there  was  to  be 
any,  must  pass  from  Vera  Cruz  to  Coatepec,  and  thence  to  Jalapa,  instead 
of  to  Jalapa  direct.  Coatepec  lies  at  the  head  of  a  river  of  considerable 
size,  the  Rio  Antigua,  which  runs  from  it  directly  east  to  the  coast ;  and 
the  map  and  known  elevation  of  the  town  made  it  at  once  clear  that  there 
was  no  physical  impossibility  in  descending. this  valley  directly  on  a  2\ 
per  cent  grade,  or  perhaps  less,  if  the  valley  had  a  tolerably  uniform  de« 
scent.  It  needed  but  the  most  moderate  knowledge  of  the  general  laws 
of  topography,  however,  to  make  it  practically  certain  that  no  even 
approximately  uniform  descent  could  be  hoped  for  in  a  river  flowing  in  a 
deep  gorge,  cut  through  what  was  practically  only  a  narrow  footing  to 
the  most  tremendous  mountain  slope  on  this  continent.    The  foot-hills 
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of  a  slope  which  reached  a  height  of  i7>373  ft.  and  started  practically 
from  the  level  of  the  sea,  was  certain  to  have,  like  all  such  slopes,  a  de- 
cidedly concave  profile. 

Nothing  less  than  5  per  cent  could  be  rationally  hoped  for  in  follow- 
ing the  bed  or  immediate  slopes  of  the  valley,  and  it  therefore  became 
quite  certain  that  the  line  descending  from  Coatepec  must  start  from  the 
lowest  point  at  the  head- waters  of  the  Rio  Antigua  which  it  was  possible 
to  obtain,  but  speedily  rise  up  on  the  higher  slopes  of  the  valley  and  out 
of  the  influence  of  the  stream,  until  at  last — and  probably  within  a  short 
distance — it  would  rise  above  all  supporting  ground.  No  resource  would 
then  remain  but  to  turn  across  northwardly,  at  some  favorable  point  on 
the  dividing  ridge,  into  the  valley  of  the  next  river  (o  the  north,  the  Rio 
Chachalacas,  with  the  view  of  gaining  only  such  limited  development  as 
might  be  necessary  to  catch  upon  some  high  point  on  what  were  known 
to  be  the  gentle  slopes  of  the  lower  valley  of  that  river,  from  which  the 
line  could  descend  eastwardly  on  the  required  grade  to  sea-level  at  a 
point  as  near  to  the  coast  as  possible.  The  only  fear  in  this  process,  be- 
sides the  danger  of  heavy  work,  was  that  it  might  be  unavoidable  to  make 
a  long  horseshoe  development  up  the  valley  of  the  Chachalacas,  bring- 
ing the  foot  of  the  grade  far  inland  from  the  sea,  and  causing  just  so 
much  unnecessary  loss  of  distance  on  a  level  before  reaching  the  foot  of 
the  mountain  grade.  The  existence  of  these  two  parallel  and  deep-lying 
streams  made  it  certain  that  the  general  scheme  below  Coatepec  would 
be  practicable,  if  not  too  costly  ;  and  the  immense  depth  of  the  southerly 
valley,  which  varied  from  1000  to  2000  ft.,  together  with  the  absence  of 
all  supporting  ground  to  the  south  of  it,  made  it  certain  that  the  line 
could  at  no  point  turn  south  between  Coatepec  and  the  coast. 

Thus,  by  a  process  of  exclusion,  the  entire  line  was  projected  and 
sketched  upon  the  map,  with  most  dismal  apprehensions  of  the  charac- 
ter of  the  work  which  would  be  encountered,  but  with  absolute  confi- 
dence, expressed  at  the  time  to  the  gentlemen  who  accompanied  the 
writer  on  reconnaissance,  in  the  face  of  some  opposition,  that  if  this  line 
was  not  practicable,  there  was  nothing  in  the  region  which  was  suffi- 
ciently defensible,  from  an  economic  point  of  view,  to  make  it  even  worth 
examination.  The  line  shown  on  the  general  map  (Fig.  308)  which  the 
writer  now  has  the  honor  to  lay  before  the  Society,  does  not  differ  by 
its  own  width  at  any  point  in  the  entire  ascent  of  nearly  8000  feet  to  the 
plateau  from  that  which  the  writer  thus  sketched  upon  the  map  in  the 
city  of  Vera  Cruz,  and  showed  to  several  gentlemen,  on  the  evening  of 
the  day  when   he  first  landed  in    Mexico :  within  two  hours  after  first 
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learning  that  there  was  such  a  place  as  Jalapa,  or  that  there  was,  or  ever 
liad  been,  such  a  project  as  an  ascent  to  the  plateau  through  that  region, 
and  with  the  elevation  of  only  two  points  on  the  line,  Jalapa  and  Coate- 
pec,  approximately  given.  Neither  does  the  line  on  Fig.  308  differ  by 
much  more  than  its  own  width  at  any  point  from  the  position  of  the  line 
as  finally  surveyed,  as  shown  on  the  detailed  maps  and  profiles  which  are 
herewitl)  laid  before  the  Society  complete,  the  more  difficult  upper  half 
of  the  mountain  grade  only  having  been  engraved  on  Figs.  309  and  310. 

The  writer  would  not  be  understood  to  assert  or  imply  that  equal 
positiveness  in  defining  in  advance  the  limitations  of  reconnaissance  is 
often  possible.  On  the  contrarj'.  he  has  never  known  another  instance 
just  like  it.  although  it  became  his  duty  later  to  consider  projects  for 
several  other  lines  of  a  similar  but  less  exacting  character.  But  the 
peculiar  conditions,  it  will  be  seen,  left  no  escape  at  any  point  from  the 
chain  of  reasoning.  Had  there  been  no  existing  parallel  line,  one  might 
have  justifiably  taken  the  region  for  better  for  worse,  and  borne  with 
equanimity  finding  it  a  great  deal  worse  than  he  took  it  for.  As  it  was, 
the  fighting  change  for  a  low  grade  was  the  only  one  economically  worthy 
of  attention,  and  this  primary  fact  given,  the  conditions  left  no  escape 
at  any  point  from  the  train  of  reasoning  that  it  was  that  one  route  or 
nothing. 

The  next  morning  at  daybreak  the  reconnaissance  began,  and  was 
pushed  through  with  increasing  confidence  as  fast  as  the  animals 
could  stand  it,  or  at  the  rate  of  some  40  miles  per  day,  the  entire  ex- 
amination of  the  mountain  grade  occupying  three  days — such  haste 
being  merely  in  fulfilment  of  the  writer's  positive  instructions,  and  nat- 
urally against  his  inclination.  Less  time  was  required,  however,  be- 
cause the  only  real  purpose  of  the  reconnaissance  was  not  to  find  a  route, 
but  to  examine  on  the  ground  the  features  of  what  was  already  known 
to  be  the  only  route  affording  a  rational  chance  of  success.  The  first 
1 500  feet  of  rise  was  seen  to  be  on  slopes  smooth  in  detail,  but  suffi- 
ciently steep  for  laying  down  a  surface  line  on  almost  any  grade,  and 
were  not  examined  critically.  The  dividing  ridge  was  then  followed  up, 
to  judge  of  what  was  really  the  only  critical  point  of  the  lower  descent 
(from  the  point  of  view  of  possibility  and  not  of  cost),  the  passage  from 
one  water-shed  to  the  other.  A  long  and  sharp  spur  ridge  running 
eastwardly  from  Coatepec  about  half  way  to  the  coast,  having  a  crest 
5000  or  6000  feet  high,  and  stand mg  at  right  angles  to  the  main  slope, 
was  found  to  define  the  point  where  this  passage  must  occur  pretty  defi- 
nitely, and  the  material  and  topc^raphy  was  seen,  with  much  relief,  to 


940  APPENDIX  a 


be  favorable  for  making  this  passage  with  as  much  or  as  little  develop- 
ment as  might  be  necessary,  with  considerable  latitude  in  elevation  and 
easy  work.  The  south  slope  of  this  mountain,  where  the  line  would  lie, 
was  found  to  be  almost  impracticable  for  passage  on  horseback  without 
camp  equipage  and  time ;  but  observing  the  north  side  to  be  fairly  favor- 
able, and  takmg  it  to  be  very  unlikely  that,  in  a  ridge  of  this  character, 
the  topography  would  differ  widely  on  the  two  slopes,  it  was  passed  by 
with  a  confidence  that  the  result  fully  justified,  as  well  as  such  very  lim- 
ited information  as  was  available  at  the  time.  It  will  be  seen  from  the 
maps  and  profiles  of  this  section  (not  engraved)  that  on  the  surveys  now 
submitted,  a  few  of  the  most  costly  single  works  on  the  line  are  here,  and 
not  on  the  engraved  section  above  Jalapa,  which  was  really  the  critical 
section.  This,  however,  the  writer  is,  and  was  then,  satisfied  was  due 
chiefly  to  the  fact  that  the  lower  section,  not  being  a  source  of  much 
anxiety,  was  left  in  less  competent  hands.  In  part  it  was  radically  im- 
proved almost  at  the  conclusion  of  surveys,  and  the  writer  feels  no  doubt 
that  it  all  might  have  been  more  or  less,  although  he  makes  no  claim  in 
that  respect.  Owing  to  the  falling  away  of  the  country  to  the  south* 
before  referred  to,  and  the  existence  of  the  deep  barranca,  or  gorge,  in 
which  the  river  lay,  which  cut  down  almost  to  sea-level,  or  some  3000 
teet  below  the  line,  some  of  the  most  sublime  views  of  the  line  were  on 
this  section ;  but  its  difficulty  was  not  in  proportion,  in  part  because  of 
the  very  fact  that  the  line  lay  so  high  as  to  be  above  the  immediate  influ- 
ence of  the  barranca.  The  material  on  all  this  section  was  exceedingly 
favorable. 

The  region  between  Coatepec  and  Jalapa  was  known  to  be  not  very 
rugged,  and  to  oppose  no  difficulty  as  to  elevation,  so  that  it  also  was 
passed  by  with  a  confidence  which  the  result  justified,  and  the  project 
was  complete  to  Jalapa,  as  a  basis  for  surveys,  with  a  reasonably  favor- 
able 2  per  cent  grade-line  all  but  assured. 

For  the  critical  section  above,  the  distance  by  highway  was  found  to 
be  almost  one  half  too  short,  and  all  hung  upon  the  possibilities  of  de- 
velopment. The  material  and  topography  on  the  lower  half  was  found 
to  be  favorable  for  this  purpose,  being  earth  to  a  great  depth,  as  noted, 
and  sufficiently  broken  up  by  ridges  and  hills.  A  long  stretch  at  about 
the  middle  of  the  slope,  near  the  village  of  San  Marcos,  was  of  an  equally 
favorable  character,  being  literally  an  inclined  plane  on  a  slope  of  about 
I  in  10. — an  old  lava  flow  overlaid  with  soil, — and  not  much  broken  up 
in  detail.  The  upper  section  was  rugged,  but  short,  with  considerable 
opportunities  for  rather  expensive  development. 
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The  whole  of  this  region  was  examined  on  the  third  day  of  a  very 
heavy  rain-storm,  the  end  of  which  could  no  longer  be  waited  for,  and 
the  examination  was  necessarily  restricted  to  salient  features  only.  On 
a  long  grade-line  of  this  character,  however,  the  possibilities  of  develop- 
ing on  practicable  ground  to  reach  certain  elevations  at  certain  frac- 
tional portions  of  the  available  distance,  can  be  judged  of  with  some 
certainty,  the  general  character  of  the  slope  being  the  main  feature;  and 
the  writer  felt  no  real  doubt  then,  or  at  any  later  time,  that  a  grade  in 
the  neighborhood  of  2  to  2^  per  cent  was  easily  practicable,  there  being 
a  certain  considerable  belt  of  favorable  territory  on  which  to  place  it, 
although  above  and  below  that  the  topography  was  much  more  forbid- 
ding. A  leading  factor  in  reaching  tliis  apparently  hasty  conclusion 
was  the  splendid  and  ancient  highway  already  referred  to,  by  far  the 
best  in  Mexico,  if  not  on  this  continent.  It  is  a  broad  macadamized 
road  with  paved  gutters,  and  a  stone  curb  or  masonry  wall  at  the  side, 
and  the  writer  desires  to  pay  a  tribute  of  admiration  and  respect  to  the 
unknown  engineer,  whoever  he  was, — very  possibly  one  of  the  soldiers  of 
Cortez,  or  one  of  his  immediate  successors,— who  laid  it  out.  From  a 
point  near  Jalapa  to  the  summit,  near  Las  Vegas,  there  is  not  a  break  in 
the  steady  ascent,  and  there  are  few  points  on  it  where  a  fresh  team  of 
horses  would  not  readily  break  into  a  trot.  The  conclusion  was  natural, 
that  if  a  Spanish  soldier  in  1530  could  put  something  like  a  6  per  cent 
highway  down  that  mountain  slope,  an  American  engineer  in  1881  ought 
to  get  a  2  per  cent  railroad  line  down  it,  or  take  of!  his  hat  to  his  prede- 
cessor. 

After  reaching  the  summit,  the  continuation  of  the  line  to  Mexico, 
or  any  other  point  on  the  plateau,  was  a  detail  offering  no  difficulties 
and  needing  no  immediate  study.  The  line  was  therefore  reported 
on  in  writing  to  Mr.  W.  C.  Wcthcrill,  chief  engineer,  three  days  later 
(March  28),  as  follows  : 

*'  The  line  under  examination  was  too  forbidding  to  be  worth  further  at- 
tention. ...  I  feel  no  doubt  that  the  proper  place  for  the  lin^^  is  to  the  north 
of  Peroie,  and  that  something  like  a  2^  per  cent  grade,  or  possibly  a  2  per  cent 
grade,  is  practicable  above  Jalapa.  Whatever  grade  is  there  obtained  can  cer- 
tainly be  continued  down  to  sea-level  and  slope  without  excessive  work.  I 
have  instructed  surveys  to  be  conducted  above  and  below  Jalapa  on  a  2  per 
cent  basis  for  the  present,  and  consider  the  prospects  for  a  fairly  favorable  line 
good." 

It  should  be  mentioned  further,  that  the  writer's  examination  had 
been  merely  in  a  consulting  capacity  (the  line  not  being  formally  a  part 
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of  the  Mexican  National  projects),  and  for  some  months  later  he  had  no 
permanent  connection  with  or  knowledge  of  the  progress  of  the  work, 
being  absent  on  the  Pacific  slope.  On  being  again  asked  to  examine 
the  line,  August  ist,  1881,  he  found  that  his  conclusions  had  been  re* 
ported  on  as  impracticable,  and  that  a  3  per  cent  compensated  grade  had 
been  adopted,  located  in  part,  and  was  under  construction.*  Fortu- 
nately, however,  a  most  intelligent  assistant  engineer,  of  great  natural 
capacity  for  location,  Mr.  John  S.  Elliott,  was  in  charge  of  the  upper 
locating  party.  To  his  admirable  conduct  of  surveys  the  success  of  this 
line  was  very  largely  due.  Aided  by  information  he  had  acquired,  it 
was  soon  discovered  that  the  abandonment  of  the  2  per  cent  grade  had 
been  an  over-hasty  conclusion,  from  data  which  in  fact  assured  its  suc- 
cess. The  work  in  progress  was  therefore  stopped  by  the  writer's  advice ; 
some  $30,000  of  completed  work  abandoned,  chiefly  in  the  approaches 
to  a  costly  tunnel  in  earth ;  and  the  writer  appointed  chief  engineer,  con- 
tinuing in  charge  until  some  time  after  the  completion  of  the  surveys 
now  laid  before  the  Society,  when  the  abandonment  of  all  furtherance  of 
the  project  by  the  Mexican  National  Railway  compelled  his  resignation, 
and  shortly  afterward  led  to  the  stoppage  of  all  work.  But  for  the  fact 
that  he  was  favored  with  an  unusually  competent  assistant  in  immediate 
charge  of  surveys  on  the  more  difficult  section,  the  writer  fears  that  he 
should  never  have  been  able  to  carry  through  the  line  with  the  limited 
time  at  his  command. 

Two  features  on  the  upper  ascent  are  worthy  of  special  note :  One.  the 
great  lava  flow  shown  in  Fig.  309,  and  before  referred  to ;  and  the  other, 
a  still  grander  feature,  the  barranca  of  Zimilahuacan,  a  vast  sink-hole  in 
the  earth  some  2  or  3  miles  in  diameter,  and  some  3000  feet  deep  by  the 
barometer,  about  half  of  it  sheer,  with  no  transition  or  "  rag^d  edge" 
whatever  from  the  surrounding  surface  of  the  plateau,  which  was  as 
smooth  and  treeless  as  an  Illinois  rolling  prairie,  but  sloping  about  i  in 
12  or  15  in  the  chasm.  This  feature  was  encountered  some  miles  beyond, 
where  all  difficulties  had  ceased  at  the  summit ;  and  so  smooth  was  the 
edge  that  the  line  skirted  it  with  a  mere  surface  line,  so  near  to  it  that 
a  stone  thrown  from  the  car-window  would  fall  sheer  full  1000  feet  before 
touching.  On  the  plateau  the  locality  was  so  cold  and  so  much  exposed 
that  it  was  stated  that  wheat  would  hardly  head,  while  immediately  be- 
neath one's  feet  bananas,  coffee,  oranges,  and  every  form  of  tropical 
vegetation  could  be  seen  growing  luxuriantly.    A  few  miles  beyond  waa 

*  The  concession  permitted  of  no  delay  in  beginning  construction. 
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a  lai^e  and  very  ancient  fortress  still  in  good  repair,  but  unoccupied, 
which  would  cost  perhaps  $5,000,000  or  |6,ooo,ooo  to  duplicate,  in  which 
for  two  centuries  the  great  bulk  of  the  silver  product  of  Mexico  was 
stored  pending  the  arrival  of  transports  at  Vera  Cruz.  Several  of  the 
old  line  of  visual  telegraph  towers  which  were  used  to  communicate 
between  the  two  points  are  still  pointed  out,  although  out  of  use  more 
than  a  century.  From  several  points  on  the  upper  ascent  the  city  of 
Vera  Cruz.  80  miles  off  in  an  air- line  and  6000  to  8000  feet  below,  is 
visible  in  clear  weather.  These  and  other  features  make  the  region  one 
of  the  highest  interest  to  the  tourist. 

In  view  of  what  has  preceded,  the  writer  hopes  that  he  may  not  be  sus- 
pected of  over-estimating  the  difficulties  of  securing  such  lines,  or  of  per- 
sonal inability  to  cope  with  them,  when  he  declares  his  conviction  that 
this  whole  method  of  taking  railway  lines  up  difficult  ascents  by  a  con- 
tinuous succession  of  curves  and  tangents  on  a  rising  grade,  over  which 
the  locomotive  keeps  up  a  steady  march,  is  fundamentally  wrong  and 
bad,  and  one  which  might  profitably  be  modified  in  nearly  all  cases  when 
an  elevation  of  over  1000  feet,  or  possibly  much  less,  is  to  be  surmounted. 
To  furnish  a  suitable  background  for  the  expression  of  these  conclusions , 
by  showing  that  they  are  formed  in  spite  of  fairly  successful  experience 
in  following  up  the  more  usually  approved  plan,  is  a  main  purpose  of 
this  paper. 

Three  general  methods  for  surmounting  such  elevations,  besides  the 
almost  universal  one,  are  more  or  less  in  use: 

First.  Rack  or  grip  railways. 

Second.  Inclined  planes  operated  by  stationary  engines. 

Third.  Switchbacks. 

The  first  of  these  was  proposed  in  a  practicable  form  over  thirty  years 
ago,  and  the  two  latter  antedate  the  locomotive  itself.  Either  one  of 
them  is  probably  deserving  of  more  use  than  is  given  it,  but  the  third 
(switchback)  the  writer  deems  worthy  of  adoption  by  engineers  as  the 
standard  plan  for  surmounting  considerable  elevations,  always  provided 
the  switchbacks  be  constructed  and  operated  in  quite  a  different  manner 
from  that  usual  in  the  few  which  exist,  which  have  for  the  most  part 
only  been  resorted  to  as  a  last  resource. 

One  feels  a  natural  hesitation  in  expressing  a  conclusion  which,  it 
must  be  admitted  at  once,  all  the  tendency  of  modem  practice  tends  to 
discredit.  The  accumulated  verdict  of  experience  is  rarely  wrong,  and 
it  is  undeniable  that  all  these  plans  have  been  in  many  cases  tried  and 
abandoned,  and  have  met  decreasing  favor.    Nevertheless,  causes  need- 
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less  to  go  into,  other  than  lack  of  real  merit,  may  explain  in  part  at  least 
this  result,  and  the  writer  sees  no  escape  from  believing  that  they  do  so 
wholly. 

The  capabilities  of  the  inclined  plane  or  cable  plan  have  been  greatly 
-extended  in  recent  years,  as  applied  to  street  and  local  passenger  service, 
and  it  is  clearly  destined  in  the  near  future  to  still  wider  use.  Super- 
ficially, the  record  of  its  use  in  connection  with  ordinary  railways  is 
most  discouraging  to  any  hope  of  its  future  usefulness  in  that  direction. 
In  the  early  days  of  railways  it  was  constantly  considered,  and  often 
used.  A  complete  plant  of  the  kind  existed  over  the  Allegheny  summit 
of  the  Pennsylvania  Railroad  before  that  line  was  built,  and  was  aban- 
<]oned  in  favor  of  locomotive  traction,  even  to  connect  two  lines  of  canals. 
Several  complete  railways  operated  by  successive  inclined  planes  and 
gravity  inclines  were  built  in  Pennsylvania  and  elsewhere — two  in  North- 
ern Pennsylvania  of  considerable  length,  one  of  which  is  still  in  use  and 
the  other  only  recently  abandoned,  but  not  chiefly,  if  at  all,  for  reasons 
affecting  its  abstract  merit.  It  is  not  generally  known  that  the  existing 
main  line  of  the  Pennsylvania  Railroad  over  the  Alleghenies,  which  was 
built  long  after  the  old  planes  had  been  abandoned,  was  laid  out  with 
the  distinct  view  of  afterwards  adding  a  new  and  enlarged  system  of 
planes  for  freight  traffic  when  the  volume  of  traffic  had  increased  to 
justify  it.  This  policy  was  favored  by  its  distinguished  chief  engineer, 
Mr.  J.  Edgar  Thompson,  and  some  elaborate  and  interesting  data  in  re- 
spect to  it  are  given  in  the  early  reports  of  that  road,  notably  in  a  report 
by  the  then  Superintendent,  Gen.  Herman  Haupt,  in  which  the  ground 
is  distinctly  taken  that  it  is  a  mere  question  of  volume  of  traffic  whether 
inclined  planes  are  economical  or  not. 

That  view  the  writer  apprehends  to  be  the  true  one.  The  fixed  trac- 
tive plant  is  costly  to  construct,  maintain,  and  operate,  and  expenses  are 
not  greatly  affected  by  whether  the  tonnage  moved  by  it  be  large  or 
small.  It  by  no  means  follows  that,  because  the  system  was  wisely 
abandoned  in  favor  of  locomotive  power,  for  the  thin  traffic  of  those 
early  days,  that  it  is  wise  to  continue  to  neglect  it  at  points  where  almost 
a  steady  stream  of  laden  cars  is  to  be  carried,  first  up  and  then  down  a 
dividing  ridge,  day  and  night,  the  year  round,  as  on  the  Pennsylvania 
summit,  and  at  many  similar  localities.  At  such  points  it  is  demonstra- 
ble that  not  only  may  the  great  amount  of  power  used  in  lifting  locomo- 
tives be  saved,  but  that  the  descending  and  ascending  cars  may  be  bal- 
anced against  each  other,  thus  largely  eliminating  the  effect  of  the  rise; 
while  the  superior  economy  of  stationary  engines  will  largely  reduce  the 
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cost  per  horse-power,  after  allowing  for  the  friction  of  cables,  which,  on  a 
short,  steep  incline  is  a  minor  element.  Especially  now  that  the  making 
of  long  continuous  cables  is  so  well  understood,  so  that  as  long  an  in-» 
cline  as  the  topography  permits  may  be  readily  worked,  it  is  worthy  of 
the  most  serious  study  whether  a  very  large  economy  is  not  readily  pos- 
sible at  such  special  localities,  a  considerable  number  of  which  may  be 
counted  up. 

A  proper  switchback  system,  however,  seems  to  the  writer*  the  most 
generally  useful  and  meritorious  for  lines  of  probably  thin  traffic,  as  well 
as  the  most  unquestionably  practicable  for  use  in  all  such  localities.  The 
germ  of  the  proper  system  was  contained  in  the  first  switchback  laid 
out  in  America,  if  not  in  the  world, — that  at  Mauch  Chunk, — which  was 
used  for  dropping  empty  coal-cars  down  into  the  Nesquehoning  Valley, 
before  the  tunnel  of  that  name  was  completed.  That  track  was  used  only 
for  cars  passing  in  one  direction  (descending),  and  was  operated  as  fol* 
lows: 

The  cars  were  started  from  A^  Fig.  311,  on  a  down  grade  of  about  1 
per  cent,  calculated  to  give  a  considerable  velocity.  At  ^  ui  automatic 
switch,  whose  exact  mechanism  the 
writer  cannot  give,  was  run  through  and 
the  car  brought  to  a  rest  by  the  next  suc^ 
ceeding  up  grade  at  C,  from  which  it  im- 
mediately started  back  towards  Z>.  pass- 
ing through  the  switches  B  and  D  until 
again  stopped  at  ^ ;  and  so  on  indefinitely, 
the  cars  descending  several  hundred  feet 
in  all  without  the  slightest  attention, 
very  rapidly,  with  very  rare  accidents, 
and  with  no  one  on  them  or  stationed 
along  the  track.  ^°«  3"- 

Thus,  to  say  the  least,  every  advantage  was  gained  that  could  have 
been  gained  by  a  long  continuous  descent,  with  the  immense  advantage 
that,  owing  to  the  entire  liberty  of  choice  as  to  the  length  given  to  each 
plane,  the  best  alignment  and  lightest  work  available  on  any  part  of  the 
surrounding  country  may  be  chosen. 

But  more  than  this  was  gained.  Any  long  continuous  grade  which 
is  steep  enough  to  move  cars  with  journals  in  rather  bad  order,  must  be 
steep  enough  to  speedily  give  cars  in  good  order  a  dangerous  velocity 
Thus  it  would  be  impossible  to  let  cars  run  of  themselves  down  a  con- 
tinuous grade  of  any  kind,  while,  on  the  switchback,  not  only  was  this 
50 
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very  readily  done,  but  a  pretty  high  average  velocity  could  be  safely 
used,  from  the  fact  that  it  in  any  case  could  not  exceed  a  certain  maxi- 
mum. Again,  when  necessity  required,  it  was  easy  to  stop  cars  at  any 
point. 

Analogous  advantages  are  readily  obtainable,  mutatis  mutandis,  by 
switchbacks  operated  by  regular  trains  running  in  both  directions,  but 
:iot  under  the  conditions  of  ordinary  practice,  which  necessitates  the 
:omplete  loss  of  all  the  vis  viva  of  the  train  at  every  switch.  The  plan 
hown  in  Figs.  312  and  313  will  apparently  obviate  this  necessity  com- 
pletely, and  introduce  no  new  elements  liable  to  cause  difficulty,  but,  on 
the  contrary,  give  smooth,  easy,  and  rapid  motion.  The  details  of  this 
plan  are  as  follows : 

As  Respects  the  Switches, — The  switches  should  be.  and  are  easily 
made,  entirely  automatic.  Their  normal  position  should  be  that  in  Fig. 
3x2,  in  position  for  running  up  hill,  and  not  down  hill.  A  runaway  train 
or  car  cannot  then  pass  a  switch  and  continue  down  grade.  As  respects 
a  train  going  up  grade,  this  arrangement  presents  no  difficulty.  It  may 
simply  run  through  the  switch  />,  springing*  the  points  over  to  let  the 
wheels  pass.  Simple  devices  of  many  different  forms  may  be  used  to 
restrain  too  rapid  return  of  the  points  after  the  passage  of  each  single 
wheel,  but  this  is  not  essential,  as  the  wear  and  tear  would  be  smalL 

The  mechanism  here  outlined  acts  as  follows: 

Down  Trains.—  A 
places  B  and  C  in  position 
to  act,  which  are  otherwise 
entirely  inoperative. 

B^  when  first  made  op- 
erative by  A^  opens  the 
switch  D  for  track  C,  and 
holds  it  open. 

C,  always  operative  p,c  3X9.--Msc»fANisM  for  Automatically  Opkkatimg  the 
when  B  is,  returns  A,  B,  Switches  or  Switchbacks. 

and  D  to  their  original  positions. 

A,  By  and  C  are  supposed  to  be  located  with  reference  to  having  the  engine  always  at 
the  same  end  of  the  train.  If  the  engine  be  at  the  other  ends  the  switches  must  be  oper- 
ated by  hand. 

Up  Trains.— If,  by  carelessness,  the  engineer  of  an  up  train  should  leave  the  switch- 
actuating  lever  down,  nothing  will  happen  except  to  set  ^4  as  if  for  a  down  train,  in  leav- 
ing the  switchback.  This  will  not  afifect  following  trains,  either  down  or  up.  Should  a 
succeeding  up  train  be  equally  careless,  it  will  act  first  on  Cand  then  on  A^  thus  running 
through  the  switch  with  no  effect. 

A  train  descending  should  be  able  to  operate  the  switch,  so  as  to  con- 
tinue descent,  by  a  single  act  of  the  engineer,  but  only  by  intention  on 
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his  part.  This  may  be  accomplished  by  a  very  simple  and  inexpensive 
apparatus,  such  as  that  outlined  in  Fig.  312,  operated  by  a  lever  or  idler 
wheel  on  the  locomotive  controlled  by  the  engineman,  and  with 
mechanism  somewhat  similar  to  that 
of  the  simpler  forms  of  interlocking 
apparatus,  which  it  would  be  super- 
fluous to  describe  in  detail,  as  it  'can 
he  designed  in  a  few  hours  by  any 
signal  engineer.  The  general  meth- 
od of  operation  is  described  beside 
Fig.  312,  the  whole  insuring  that  (i) 
up  trains  shall  always  pass  the 
switches  freely  and  automatically;  (2) 
that  runaway  down  trains  shall 
never  pass  them,  but  be  caught ; 
<3)  that  regular  down  trains  shall  be 
enabled  to  pass  the  switches  auto- 
matically by  a  single  act  of  the  en- 
gineer; (4)  that  careless  neglect  of 
this  act  shall  do  no  other  harm  than 
to  cause  the  train  to  run  back  again 
on  the  up  track;  (5)  that  danger 
signals  shall  be  set  when  the  switches 
are  wrong,  or  any  part  of  the  appa- 
ratus broken ;  (6)  that'  the  switches 
-can  at  all  times  be  operated  by  hand 
if  desired,  or  if  the  mechanism  is  out 
of  order. 

As  respects  the  Adjustment  of  the 
Grades. — Fig.  313  shows  in  detail 
what  the  writer  regards  as  the  proper 
adjustment  of  grades  for  a  2  percent 
switchback,  and  the  principle  of  the 
adjustment  for  any  grade.  With 
this  arrangement  it  is  unnecessary 
for  an  up  train  to  use  brakes,  or  even 
siiut  off  steam  at  all.  for  making  the 
stop  and  then  starting  backwards. 

It  will  be  seen  that  the  up  grade  continues  unbroken  until  it  has 
passed  the  switch  and  then  rises  in  a  sharp  vertical  curve,  which  rises 


J] 


948  APPENDIX  C, 


above  the  regular  grade,  slowly  at  first,  and  at  the  further  end — aicrely 
as  a  precaution  against  accidents — rises  very  rapidly  indeed.  This  is  to 
bring  the  train  to  a  stop  slowly  and  gradually,  but  certainly,  without 
either  shutting  of!  steam  or  using  brakes.  The  rise  necessary  to  do  this 
for  any  given  train-speed  may  be  computed  exactly,  and  is  given  in  Table 
1 8  of  this  volume. 

Suppose  a  train  to  be  ascending  the  2  per  cent  grade  at  a  uniform 
speed  of  15  miles  per  hour.  Then,  by  the  table,  a  lift  of  7.99  ft.  above 
the  regular  grade  will  bring  it  to  a  stop  even  with  the  engine  still  using 
steam.  If  the  velocity  be  only  10  miles  per  hour,  a  lift  of  3.55  ft.  only 
will  be  necessary,  and  this  will  or  can  readily  be  made  to  be  the  usual 
speed  of  approach.  In  that  case,  if  the  train  consist  of  10  cars  and  be 
400  ft.  long,  it  will  come  to  rest  with  the  steam  still  on,  unchanged,  when 
the  rear  of  the  train  has  passed  a  little  over  100  ft.  past  the  switch,  the 
centre  of  gravity  of  the  train  being  then  3.55  ft.  above  the  tangent  grade- 
line.  The  slack  of  the  train  will  be  taken  out,  under  these  conditions, 
very  gradually  indeed,  and  almost  at  the  instant  of  coming  to  rest.  . 

If,  then,  without  changing  the  throttle,  the  reverse  lever  be  thrown 
over  into  back  gear,  or  even  merely  into  mid-gear,  so  as  to  do  no  work 
at  all.  the  train  will  immediately  start  backward,  still  holding  all  the  slack 
out  of  the  train,  which  will  continue  out  until  forward  motion  is  resumed 
at  the  next  switchback.  If  the  lever  were  immediately  placed  in  the 
same  notch  of  back  gear  in  which  it  formerly  stood  in  forward  gear  (which 
would  be  unnecessary)  the  speed  which  the  train  would  have  acquired  on 
resuming  the  upper  straight  grade  at  T,  Fig.  313,  would  be  that  due  to 
the  height  c,  which  is  3.55  +  (8x4)  =  35.55  ft.,  or,  as  per  Table  118.  31^ 
miles  per  hour,  an  objectionably  high,  but  not  dangerous,  speed.  Had 
the  velocity  of  approach  from  below  been  15  miles,  this  speed  would  have 
been  that  due  to  37.99  ft.  or  only  32!  miles  per  hour,  and  had  the  velocity 
of  approach  (in  case  of  passenger  trains)  been  even  20  or  25  miles,  this 
speed  would  have  been  only  36  or  39  miles  per  hour.  Thus  the  switch, 
with  grades  arranged  as  shown,  can  be  run  through  at  any  speed,  making 
no  more  change  in  the  brakes,  steam  or  engine,  than  to  throw  over  the 
reverse  lever,  at  the  moment  the  train  comes  to  a  stop,  from  full  gear  for- 
ward to  full  gear  back. 

With  ordinarily  careful  and  safe  working,  the  speed  at  T,  Fig.  313, 
would  be  about  10  miles  per  hour  higher  than  the  speed  of  approach, 
a  gain  far  more  than  sufficient  to  obviate  all  loss  of  time  from  the  stop, 
anrl  equivalent  (for  speeds  of  10  miles  per  hour  approaching  and  20  miles 
leaving)  to  a  subtraction  of  10.65  vertical  feet  from  the  rise  in  the  next 
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grade — a  gain  which  will  considerably  increase  the  average  speed  or  haul- 
ing capacity,  or  both.* 

Fig.  313  equally  well  represents  the  conditions  at  the  next  ensuing 
switchback,  where  the  train  approaches  rear-end  to  it,  if  we  simply  as- 
sume the  engine  to  be  at  the  other  end  of  the  train.  It  reaches  the  po- 
sition shown,  backing  up  from  below,  with  all  slack  out  of  the  train.  In 
starting  forward  on  the  up  grade,  the  rear  end  of  the  train,  being  on  a 
steeper  grade  than  the  engine,  will  tend  to  crowd  slightly  upon  it,  and  by 
setting  the  reverse  lever  in  the  second  or  third  notch  of  forward  gear, 
the  slack  will  be  taken  out  in  the  gentlest  possible  way,  far  more  gently 
than  is  ever  possible  in  starting  on  a  level. 

Thus  the  ordinary  and  great  objections  to  sharp  hollows  in  grade-lines 
do  not  apply  in  this  case.  On  the  contrary,  the  action  is  smoother  than 
it  would  be  without  the  curved  profile.  Similarly,  the  still  greater  ob- 
jections to  a  stop  on  the  grade-line  do  not  apply  at  all  in  this  case.  We 
rather  gain  l^  it,  because  the  whole  train  stops  and  starts  again  with  the 
gentleness  and  economy  of  energy  of  a  pendulum,  for  identical  mechan- 
ical reasons. 

This  being  so, — ^there  being  no  loss  of  time,  no  loss  of  distance,  no  loss 
of  hauling  capacity,  and  no  measurable  loss  in  smoothness  of  motion, — 
we  have  left  as  a  net  gain  two  things :  First,  A  great  additional  safe- 
guard against  collisions  with  and  derailments  of  runaway  trains  or  parts 
of  trains.  Accidents  resembling  the  terrible  one  on  the  Southern  Pacific, 
on  the  Tehachapi  grade,  some  years  ago,  in  which  nearly  all  of  a  train- 
load  of  people  were  killed  or  injured,  are  not  likely  to  occur.  Before  a 
train  can  attain  a  velocity  of  60  or  70  miles  per  hour  it  must  fall  128  or 
174  feet  in  excess  of  the  fall  required  to  overcome  its  resistance.  If  we 
estimate  its  average  resistance  in  acquiring  that  speed  at  20  lbs.  per 

*  If  the  train  were  running  up  a  straight  grade  LOT 91  15  miles  per  hour 

(say  22  feet  per  second)  in  - —  =  18.2  seconds. 
22 
Via  the  switchback  it  takes: 

o  -I-  22 
O  to  stop,  800  feet  at  average  speed  of  about  — ■ =  48.5  seconds. 

Stop  10  r,  1200        "       "       "       "       ^"^^^  =  43.3     ** 

91.8      " 
Loss  of  time,  as  nearly  as  may  be,  i^  minutes. 
The  train  is  then  moving  10  miles  per  hour  faster,  so  that  it  will  save  this 
lost  time  almost  within  the  next  mile 
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ton,  equivalent  to  the  acceleration  on  a  i  percent  grade,  a  train  must  de- 
scend a  2  per  cent  grade  for  2\  to  3^  miles  before  it  will  acquire  those 
velocities.  A  single  car  would  take  much  longer  yet,  so  that  a  switch- 
back every  3  or  4  miles  would  go  far  to  insure  against  the  worst  results 
from  such  catastrophes,  which  no  care  can  wholly  avoid. 

Second.  A  great  reduction  in  cost  of  construction  and  amount  of 
curvature,  and  usually  in  rate  of  gradient  as  well,  is  assured ;  in  some 
cases  more  than  others,  but  always  considerable.  In  the  line  described 
in  tills  paper,  the  writer  estimates  that  half  the  curvature,  and  nearly  half 
the  cost  of  construction  to  sub-grade,  might  have  been  saved  by  using 
not  more  than  eight  or  ten  switchbacks  on  the  whole  ascent  of  8000 
feet,  through  the  better  choice  of  ground  afforded.  An  entirely  different 
route  would  have  been  selected,  and  nearly  the  whole  line  might  have 
been  reduced  to  but  little  more  than  a  surface  line. 

On  the  other  hand,  there  is  the  unquestionable  disadvantage  in 
switchbacks,  that  engines  do  not  f)ass  curves  well  running  backward.  In 
part  this  is  remediable  in  the  design  of  engines,  and  by  leaving  the  rear 
drivers  blind,  but  the  only  proper  course  would  be  to  use  an  easier  maxi- 
mum curve  on  the  sections  on  which  the  engine  runs  backward,  which 
would  be  the  same  both  ascending  and  descending,  and  to  make  those 
sections  as  short  as  possible. 

Thus,  the  writer  believes,  this  objection,  while  it  cannot  be  entirely 
removed,  may  be  reduced  to  very  small  dimensions  ;  and  should  it  again 
fall  to  his  lot  to  locate  a  line  of  railway  upon  an  ascent  of  8000  vertical 
feet,  or  even  a  half  or  a  quarter — or,  possibly,  even  an  eighth— of  that 
amount,  he  will  in  no  case  willingly  attempt  to  locate  it  for  an  unbroken 
locomotive  run,  but  either  use  switchbacks  for  a  light  traffic,  or  study 
with  great  care  the  possibilities  of  the  locality  for  inclined  planes  with  a 
heavy  traffic. 
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References  to  tabular  matter  are  indicated  by  *,  and  references  to  many  of  the  more 
important  conclusions  for  immediate  application  are  in  small  capitals. 

To  save  space,  many  page  references  are  marked  thus: 
500 -|-,  meaning  *'  Page  500,  and  following  pages  not  in  the  iar.mediate  context." 
500  — ,         **         "Page  500,  and  preceding  pages  not  in  the  immediate  context." 
500  ±»        "         "  Page  500,  and  pages  both  preceding  and  following  not  in  the  imme- 
diate context." 
500  &,         '*         **  Page  500,  and  in  various  other  places  throughout  the  volume,  to 
which  more  specific  reference  under  this  head  did  not  seem  con- 
venient or  expedient.     See  elsewhere." 
q,v,  (which  see)  has  been  used  in  many  cases  for  giving  cross-references,  as  mc^ 
economical  of  space. 

Because  there  are  many  cross-references  it  must  not  be  assumed  that  they  always  exist. 
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better  lub'n  needed,  509  -j- 
comp've  coefE.,  513  ± 

Babbitt  metal  in  loc.,  *4ia-4 
Backing  locos,  ^.r.,  950 
Backing  up  in  loc'n,  863-6 


INDEX, 


Bac— Bel 

Back  pressure,  locos.,  g.v.^  47s 
Baden,  cost  rys.,  etc.,  '45 
**  Bad  times'*  and  ry.  const.,  7636 
Baggage  cars,  q.v.^  dimen*s,  etc., 

[*49« 
Balance  of  grades,  7.  v.,  593.  608 
traffic,  g.v.^  flucts.  in,  loi 
slide-valve,  <7. v.,  532 
Baldwin  Loco.  Wk's  and  Consol. 
catalogue,  433  [eng.,  378 

computing  cap'y  of  Iocs.,  443 
Decapod  loc,  detMs,  ^410 
loco,  cost,  com  p.  all  8tzes,*564 
narrow-gauge,  ^564-5 
per  ton,  ♦4x1 
dimens.,  etc.,  *4o8 
fast  pass.,  421 
performance  uble,  ^438 
test  of,  *4,^i  + 
wt.  of,  incr.  13  yrs.,  '466 
on  drivers  per  sq.  ft., 
Ballast,  cost  of,  773      [grate,  *453 
various  roads,  *z3o 
economy  of,  773 
'         imp*t  in  practice,  114 
I         lining  with  string,  124,  377 
,  Ballast  trains,  handling  of,  77^ 
Baltimore  &  O.  rd.,  cars,  heaviest, 
wheels  on,  486,  513      [490 
curves,  sharpest,  278,  335 

Y  on,  379 
fastest  train,  '529 
flucts.  in  stock,  *46 
history  and    causes  success, 
inundations  on,  783  [730 

location,   Allegheny    incline, 
balance  of  grds.,  6x8  [^699 
for  pushers,  585 
profile,  condensed,  698 
temp'y  lines,  ^700 
loco,  boiler  pres.,  *4o8 

cost  and  miles  pr.  y.,  ^159 

mogul,  dimens.  etc.,  ^408 

maint'ce  exps.^  34  yrs.,  ♦129 

miles  and  earnings,  '7x9 

opg.  exp.  and  trains  per  day, 

p  c.  opg.  exp.,  •xio  [*i72 

why  low,  xxo 
per  train-mile,  cost,  ^1x6 
train-load,  frt.  and  pass,  ^2x7 
Bankrupt    lines,    pass   far  from 
[towns,  68  & 
never  from  curves,  65c 
Bar-iron,' past  prices  of,  763 
Barranca,  def.^  928 
Blanca,  spiral,  678 
Zimilahuacan.  943 
Barometer,  use  of,  838,  847 
Basaltic  lava,  684 

river  of,  ^28 
Bath  lubrication,  q.v.y  efTy,  509 
Bavaria,  cost  rys.,  etc.,  ^45 

flange-fric.  tests,  516 
Beams,  comp've  strength,  743 
stiffness,  740 
Bearings,  compass, 

for  taking  off  paper  loc'n, 

for  transit  work,  888    [893 

use  always  for  map'g,  886 

loco.,  q.v.^  life  of,  420      [♦x6o 

Belgium  locos.,  no.  and  work  of, 

popu.,  rys.,  wealth,  etc.,  ^27, 

[♦43,  ♦45 

rolling-stock,  traffic,  etc.,  *^'\ 

Bell,  loco.,  cost,  *4X3  [♦263 

Belleville  &  E.  rd.,  alignH  staiistn 
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Bhore  Ghaut  incline,  ^699 
Birmingham,Eng.,  stat'n  exp.  £:. 
Bissell  truck,  f.v.,  4-90  &  [&JJ 

Blackmail,  r'ys  built  to,  X4 
Blast-Dozzle,  size,  *409 
Block-signals,  inter!  *s,    ^.r.,  and 
[assist,  cngs..  1^:. 
Blue  Ridge  rd.,  60  ft.  &  6"  comb>. 
'  Bogie*  truck,  q.v.^  421  j'~r. 

Boiler,  loco.,  ^.v.,  449 

cost  new,  details,  ^150-5 
explosions,  *a47 
Ufe  of.  *4i9 

pres.,  effect  increas*g,  4>=i 
repairs,  details,  ^146 
English,  *i44 
p.  c.  due  to   Tari'-'cs 
[causes,  •»3 
and  minor  det*ls«  *X4; 
water  in,  wt.,  ^400  & 
marine,  efficieocj,  %56-^ 
Bonds  and  stock  per  mile,  sect'cs 
building  on,  30        [U.S.,  •107 
nature  of.  39 
*  Boom*  and  inception  of  rys.,34  ft 

and  prices,  763 
Boot,  on  Mex.  ry.,  *699 
Boreas  summiL.  descent  from,  696 
Boring  tools,  868,  893 
Borrowed  money,  intox*^  cTt,  34 
Bosnia,  cost  r'ys,  etc..  %5 
Boston— N.  Y.  traf.,  loss  bydist.. 
side  track  at,  8»  [709 

train-speed  to,  ^ 
Boston  tL  Albany  rd.,  aliicnmest 
[statist.,  •js^ 
curve  comp  n  on,  691 
flucts.  in  stock,  '46  [*i$9 

locos.,  cost  and  miles  per  yr., 
fast  pass.,  wt.,  etc.,  421 
slide-valve  tests,  sja 
tubes  in,  '420 
op*g  esp.  and  trains  per  day, 
rates,  fall  of,  •726  ['ir* 

sidings  on,  ^825 
ton-mile  rect's,  etc.,  *ix5 
train-load,  frt.  and  pass.,  '317 
growth  of,  *xoo 
Boston   &  Lowell,  Iocs,  cost  and 
[miles  per  year.  *i^ 
p.  c.  switching-miles.  *x8i 
Boston  &  Maine, locos.,  cost  and 
[duty,  'it; 
Boston  &  Pro  v.,  locos.,  cost  acd 
washouts  on,  78X     [dntr,  ^i?; 
Bottom    lands  and   high   water. 
[8s  A 
Bound  Brook  line,  fuel  tests,  52^ 
Box  cars.  ^.v..  dimensions^  etc 
60,000  lb.  stM.  ♦490        [•4S€- : 
Box  culverts,  q.v.^  wooden,  755 
Brake-gear,  accidents  from,  *V|^ 
Brakes,  automatic,  cost  new,  *isc 
effect  on  speed.  370 
gain  from,  804  & 
cost  of,  deprec*n,  ^304 
destructive  to  wheels.  377 

extent  of  do.,  ^3x8 
efficiency  of,  average,  494 
coeff.  fric.  of,  290 
computing,  336--8,  494 
maximum,  495 
on  caboose,  359 
waste  of  power  by.  691 

examples,  337-343  b?*-* 
wh«n  needed  on  gndcb 
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Brakes—  Continued. 

hand,  and  low  speed,  a68 

Branches.  r)r.«  731,  51 
av.  earnings,  733 
early  building:  bad,  764 
for  defence,  718 
pass,  traff.  of.  734  [73a 

reason  for  great  increase  of, 

PROJECTING,   UNIV'L   RULK  fof, 

SBCOND,  do.,  734        [733 
to  develop  territory,  735 
Brasses,  car,  maint.  of,  *i6a  a 
locos.,  q.v,^   wt.,   etc.,  ♦150, 
[*4ia  & 
Breckenridge,  Col.,  loc*n  at,  695  + 
Brenner,  ry.  profile,  698-9 
British  ry.  dividends,  ^41 

operatingexpeoses,  ♦178 
{Set  Great  Britain,  etc.) 
Bridge-building,  cause  of  prog,  in, 
Bridges,  accidents  from,  *a47     [3 
cost  new  per  lb..  905 

as  aff.  by  rolling  Id.,  767  -f- 
draw,  weight  of,  905 
erecting,  cost,  905 

all  spans  but  one,  68 
floor  of,  900,  904 
heaviest  car-loads,  %9o 
maint.,  cost  of  U.S.,*iao,  *ia8, 
prelim,  esis.  of,  003       [*i7a-6 
rerailing-guard  for,  900 
rolling  load,  767  -f-«  490 
t)rpes  of,  for  var.  spans,  904 
vibration  of,  447 
weight  of,  903 

as  aff.  by  depth,  ^904 
by  rolling  I'd,  ♦767-73 
by  span,  *767-7i 
bv  st'l  or  iron,  *767-7i 
double  track,  765 
draw,  905 
formulae  for.  903 
light,  save  little,  765 
on  narrow-g.,  75a 
width  of,  904 
Bridge  piers,  prelim,  ests.,  898 

pile,  770 
Bridge  spiral,  g.v.^  678-9, 681 
Bridging,  p.  c.  cost  to  total.  •757 
Broad  St.  station,  Phila.,traffic,  69 
*  Broken-back  *  curves,  870 
Brooklyn,    B.  &  C.   I.,  sharpest 
[curve,  3a5 
Brooks,  rate  of  fall  of,  840  Sl 
Brooks  Loc.  Works.,  loc.  dimen- 
[sions,  etc.,  ^407-8 
load  on  drivers  per  sq.  ft. 
[grate,  ♦45a 
Brunswick  &.  Ch.  rd.,  alignment 
[statistics,  *a64 
Buffalo,  grnitest  yd.  in  world,  8aa 
inundations  at,  783 
miles  of  sidings  in,  *8ax 
Buffalo  Creek  rd.,  side  tracks,  ♦8az 
Buffalo,  N.  Y.  &  Phila.,  alignment 
[statistics,  *a59 
sidings,  Buffalo  yd.,  *8az 

total.  *835 

loco.  perf'cc,*438 

Building,  const*n  of,  and  surveys, 

on  bonds.  30  [856 

what  is  built  well,  65;$  A    1*35 

Buildings  (houses),  U.  S.  value, 

ry.  cost  new,  p.  c.  to  total,V57 

maint.  various  rds.,  ♦zao. 
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Bulgaria,  cost  rys.,  etc.,  ^45 
Bunching,  curvature,  q.v.y  655 

grades,  q.v.^  587  & 
Burlington,  la.,  brake  tests,  496. ft 

slack  tests,  489 

t/'ain-res.  tests.  ^96 
Burhngton  &  S.  W.,  alignment 
[statist.,  ♦a6a-4 
Burlington,  C.  R.  &  N.,  do.,  *36a-4 
Burr,  J.  D., paper  by,  379 
Bumettizing  cioss-ties,  g.v.^  134 

Cable  traction,  merits  of,  686,  944 
modern,  origin  of,  689 
passing  summits  by,  689 
Caboose  brakes  set,  359    . 

dimensions,  etc.,  *486-7 
Caledonian  ry.  locos.,  cost   and 
[duty,  *x!;9 
intM  rad^n  tests,  47a 
California:  area,  pop'n,  sid^^,  p.c. 
of  op'g  exp.,eam  gs  p.  mile  and 
head,  •90;  wealth  per  cap.,  ♦a6 
Calumet  mine  bch.  (8^  gr.),  ^700 
Camden  &  Atl.  rd.,  wheel-wear 
[on,  *a87-8 
Camp  outfit  for  loc^n,  q.v.,  867 
Canada,  Am.  Iocs,  in,  433 

bonds  and  stock  per  m.,  *xo7 
earnings  per  m.,  *io7 
growth  rys.,  '434 
pop^n.  rys.,  wealth,  etc.,  ^37 
ry.  subsidies  by  govt.,  *io7 
Canada  Southern  ry.,  align*t,  and 
[Huds.  R.,  338 
branches,  money  spent  on,  764 
eam*gs  and  length,  ^719 

per  mile,  *io7 
flucts.  in  stock,  *46 
nature   of   traffic,  local   and 
[through,  3x4 
train-load  growth,  *ioo 
{,See  Michigan  Central.) 
Canadian  Pac.  ry.,  length  of  divs., 
rolling-stock  per  m.,  *47    [169 
Canals,  \J.  S.  value,  ♦35         [*3a5 
Canarsie  &  Rock'y«  sharp' t  curve, 
Carbon,  H.  U.  in,  ^so  [dents,  354 
Carelessness,  as  cause   of    acci- 
Cant  (superclev.,  q.v.\  371 
Cape  Government,  rolPg-st*k  p. 
[mile,  ♦47 
CapiUl,  floating,  U.  S.,  amt.,  ^35 
in  rys.  of  world,  ♦37,  ^43  & 
made  less  by  bad  loc*n,  60 
return  on  Am.  rys.,  *4x 
English  rys.,  ^x,  '79 
Capital  acct.,  danger  of  increas- 

.  ...,         r    D"fi^L  "3.  654 

distnb^n  of,  *7i  & 
Car-Builders*  Dictionary,  491 
Car,  falling,  ex.  of  grav.,  343 
Car-couplers,  aut.,  and  speed,  804 
pass.,  why   easily  intro- 
[duced,  489 
probabilities  as  to  frt..  488 
types,  two  distinct,  489 
bad,  impede  long  trains,  566 
Car  (jT.v.)  mile,  fuel,  P.  R.  R.,  •140 
Carpets  falling  over,  accidents, 
Carr's  Rock  disaster,  355         [358 
Cars  and  rail- wear,  zaa 

capacity  of,  increase,  485,  xx4, 

effect  on  ezp.,  485    [13c 

on  car    constr.    and 

L8p'd,37o 
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Qzxfii— Continued, 

capacity  of.  effect  of  narrow" 
[gauge  on.  485,  75s 
transition  state  of,  487 
classes  of,  f r't,  486  -f- 
pass.,  491 
side-dump,  774 
cost  of  maintenance,  160-7 
as  affected  by  additions, 
age,  163  [166 

M.  C.  B.  rule,  305 
curvature,  319 
radius  of,  641 
distance,  301-4 
growth  of  traffic,  x66 
high  mileage,  i6a 
local  service,  i6a 
rise  and  f.,  377 
train  length,  570 
average  cost  of,  160 
per  cent,  details,  full,  frt., 
pass.,  167  [♦x6i-4 

bodies  and  trucks  sepa- 
[rate,  •164 
pass.,outsideand  inside, 
[204 
distrib'n  to  causes,  ^303 

TO  VARIOUS   PARTS,  X67 

Chicago  rds.,  *  174-6 
sections,  U.  S.,  * 
trunk  lines,  *x7a- 
24  years,  139 
English.  «i48  & 
per  car  per  year,  ♦148 
cost  new,  163-4 

box  and  stock,  details,*ao4 
flat  and  coal  details,  *ao5 
per  mile  N.  Y.  C,  '^i 
depreciation   of  (see  above), 
[162,  305 
varying  causes  for,  203 
dimensions  of  frt.,  all  classes, 
pass.,  ♦49X  [486-7 

irreg  ties  in,  487 
European,  520  -j- 

and  Am  cross-sec.,  533 
elev'd  ry.,  646 
friction   of,    q.v.    (A    train 
[rss.),  50Z 
European,  ♦383,  ♦50a 
invention  of  Am.  car,  421 
load  of,  cannot  be  full,  6xx 
E.  &  W.,  ^609  -f 
how  to  est.  prob'le,  99 
mileage  of,  cost,  all  parts  U. 
frt.  cars,  161-3  [S.,  *x7o-6 
average,  168 
why  low,  X65 
pass.,  168 

sleeping,  x68  ['47  ft 

number  per  mile,  world,  ^43, 

riding  of.  and  curves,  375 

ht.  cent  of  grav.,  ajx 

ton-miles  per,  U.S.  sects.,  *97 

weight  of  frt.,  486-99        [*49o 

extra   large    and    l>eavy, 

mat'ls,  separately,  *i63. 

pass.,  491  [567 

WHY  grow  HBAVIRR,  I39 

Car  q.v.  springs,  compres'n  of,  373 
Car-wheels,  accidents  from,  ^346 

and  rail,  307,  5x6  & 

cost  and  depreciation  of,  ^304 
failures  on  for'n  rds.,  x66 

cracks  and  breaks,  loc'n,  3x9 

maint.  of  ^  *z64 
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Cir-whecls.  maint.  oi— Continued. 
causes  of  failure,  ^3x7 
p.  c.  due  to  var.  causes, 
mileage  life  of^^xg    [•ao3,*377 
as  affected  by  quality ,^^17 
lead*g  and  trail'g  whMs, 
[•288 
loco,  and  teod'r  trucks, 
[♦288 
comparative  pass,  and  ft, 
on  curves,  7. v.,  282  [167 

as  pulleys,  302 
flange  wear,  308 
roution.  energy  of,  334 
size  and  wt.  of,  ♦163,  av.,  335 

ta-in.,  5x3,  91a 
French,  sax 
U.  S.  sundard,  %86 
eff't  on  train  r.,  5x3     (335 
p.  c.  wt.  to  total  of  trains, 
skidded,  fric,  ^ .r.,  ^290 
tread,  proper  form,  308 
errors  as  to,  307 
Carting,  amt.  of,  and  ry.  traflfic,  5a 

cost  of,  820 
Casting  in  locos.,  a.v.,  *iso  & 

prices  Am.  and  Hng.,%i6,*763 
Cattle,  accidents  from,  ^245,  •047 
Cattle-guard,  plan  for,  770 
Caucasus  ry.  profile,  698 
Cement,  co.  should  furnish,  903  & 
Census  U.  S.,  defects  in,  *26i 

(Otherwise,  the  many  abstracts 
not  indexed.) 

Centre  of  gravity  of  cars,  a7x 
of  exchange  traffic,  227 
of  trains  In  sags,  357-60  - 
of  two  towns,  67  [629  & 

Central  angle  and  curve  comp'n, 
Central  la.,  alifn't  statist.,  *2Da 
Central  N.  J.,  fastest  train,  ^529 
fluct.  in  stock,  *46 
loco,  perform.,  ^440 
Central-rail  rys..  404 

(5«Rack.) 
Central  Vt.,  ali^nm't  statist.,  ^259 

p.  c.  switching-miles,  *i8x 
Central  Pacif.,  saignm't  sutist., 
fluct.  in  stock,  •46  [•aes 

loco.  **  Bl  Gubemador,**^  de- 
[tails,  *4io 
Mastodon   loco.,    details, 
1*4x0,  ♦4a3 
.ft. 
....  _.  '452 

miles  and  earnings,  *7i9 
mountain  grade,  *7oo 
Centrif.  force  on  curves,  y.s».,  269 
common  error  as  to,  301 
effect  on  curve  resist.,  298 
position  wheels,  ^00 
safety,  w>      [eff't,  *273 
limits    of    objectionable 
lbs.  per  ton  var.  curves, 
of  counterwts.,  446    rctc.,*27o 
Cbvlon,  long  grades  in,  *699 

rolling-stock  per  mile,  ^47 
Chain,  wiih  wheels,  and    curve 
Chains,  metric,  266  [res.,  303 

radii  by,  •266  -|- 
Chairs  for  cross-ties,  Enelish,  125 
Chances,  theory  of,  864  & 
Chanute,  O.,  on  loco,  adhesion, 
loco,  rail  wear,  122  [441 

train  resist'cc,  518,  525     [*264 
QbarlQUe,  C.  &  A.,  align't  suiisu. 


load  on  drivers  pr.  sq. 
Mogul,  42 X       [grate,  *. 
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Charlotte,  C.  &  K.^Cantinued. 

maint.  wayexp.,  xa8 
Chattahoochee  River  fall,  84X 
Cheap  lines,  a  priori  preferable,  18 

when  to  prefer,  583 
Cheat  River,  fall,  B4X  [*a64 

Chesapeake  &  O.,  aJignU  statist., 
curve  comp'n  on.  6a x 
60  ft.  and  6*  comb'n,  656 
Chicago,  distances  to,  a4o 
grain  rec'ts,  728 
train  speed  to,  650 
rates  to  and  through,  318  A 
terminals,  loc'n  of,  7a 
relative  size,  8a7 
Chicago    roads,   op*g  ex  p.    and 
[trains  per  day,  ^174 
train-Id.  growth,  *ioi 
rates,  fall  in  ao  yrs,  ^726 
Chic.  &  Alt'n,  align't  sutist.,  *a6a 
fluct.  in  stock,  ^46 
op'g  exp.  and  trains  per  day, 
rates,  fall  of,  ♦736  [♦174 

train-Id.  growUi,  •xoi 
Chic.  &  E.  111.,  align't  statist,  ^262 
Chic.  &  G.  T.,  align't  statist.,  •262 
Chic.  &  N.  W.  flucts.  in  stock,  «45 
furniture  car,  '490 
miles  and  earnings,  '7x9 
op'g  exp.  and  trains  per  day, 
chart,  of,  etc.,  35        [*X74 
rates,  fall  of,  '726 
train-Id.  growth,  *xox 
Chic.  R.  I.  &  P.,  fluct  in  stock,*46 
miles  and  earn'gs,  ^7x9 
op'g  exp.  and  trains  per  day, 
rates,  fall  of,  •726  C*x74 

train -id.  growth.  *ioi 
Chic.  &  Spr'fd,  align'tsutist,*26a 
Chic,  B.  C.  &  W.,  align't  statist., 
[♦262 
Chic,  B.  &  Q.,  align't  8tatist,*a6a 
dining-car,  ^491 
dynamom.  tests,  50X 
fluct  in  stock,  *46 
locos,  cost  new,  det'ls.  ^xso-y 
p.  c.  labor  and  mat'ls,*x52, 

dimensions,  etc.,  '407 
Id.  drivers,  per  sq.  ft. 
[mtc,  Ssa 
perfommnce  of,  ^440 
wt.  and  cost^  det'ls,  *4i6 
tender  capacity,  standard, 
['iTS 
miles  and  earnings,  ^7x9 
motive-power  ex{)enses,  X57 
op'g  exp.  and  trains  per  day, 
rates,  fall  of,  •726  [•X74 

traffic,  growth  of,  xs7 
train  and  brake  tests,  497  -f- 
water-supply  on,  •378 
Chic,  M.  &  St  Paul,  alignment 
[statistics,  •362-3 
fluctuations  in  stock,  ^46 
miles  and  earning^,  '719 
op'g  exp.  and  trains  per  day, 
rates,  fall  of.  ^Tid  [*»74 

timber  structures  on,  770 
train-load  growth,  xot 
Chief  engineer  should  make  re- 
[connaissance,  23,  83a  & 
of  party,  duties,  867 
Child,  sense  of  distance.  844 
Chili,  loco,  performance  in,  ^438 
r«ilway  |;ra4«  in*  *^ 


Chu-Col 

Churches  and  schools,  U.  S.  Tahie. 
[•»s 
Cincinnati,  Erie  business  to,  m 
Cine,  H.  &  D.,  align't  statist^  *26i 
distance,  value  of,  m 
curve  comp'n  on,  6si,  656 
Cine,  N.  O.  ft  Tex.  P.,  loco,  tesu 
[00,477 
So.   Rt.,  pedesuls  and   %uh 
(yiaducts,  cost,  etc.,  901 
60  ft.  and  6*  comb'n,  656 
Cine,  N.  O.  ft  Tex.  P.  (Cine.  So  ), 
[alijgnment  statistics,  *»64 
Cine,  W.  ft  Mich.,  align't  stat., 
[•«6i 
Cities,  great,  to  nowhere,  731 

and  small,  traffic  oC,  70 
Cities  often  in  hollows,  859 
part3r-wa]l  laws,  8x^ 
terminal,  q.v.^  655  ft 
traffic  of,  ^.r.,  heavy  into,  6x7 

growth,  ^7x4 
train  speed  between,  64^-50 
Clark,  D.  K.,  on  adhesion  and 
[speed,  435 
tram  resistance,  518,  538 
radiation,  int'I,  47a 
wire-drawing,  etc,  474 
Qassification  of  material,  and  coo- 
[tour  maps,  877 


Clearance  spaces,  loco.,  y.fr.,  47a 


850 


Clearing,  illusive  effect  \ 

p.  c,  cost  to  total,  ♦757 
Cleaning  locos.,  g.v.^  cost,  *i47 
Cleveland,  Erie  business  to,  9n 
Cleve'd  &  Mar.,align't  statist.*26i 
Clev'd  &  Pitts.,  p.  c  switching- 
[miles,  •i8i 
Clev'd.,C.,  C.ft  I.,  align't  natisL, 
p.  c  switching-m.,  •x8x   [•a6i 
rates,  throu|rti  and  way,  000- 
Tstant  imuo,  224-5 
growth,  traffic,  •axe         ['a  14 
p.  c  local  traflic  and  thro', 
p.  c.  various  classes,  *ais 
tons  and  ton-miles,  E.  and 
[W..  etc,  •2x6 
train-load  srowth,  *xoi 
Clev'd,T.V.  ft  W.,  align't  atat  st^ 
[•361 
Clev'd,  MtV.ft  D..align't statist.. 
[•261 
Quster-bent  trestles.  900 
Coal,  cost  per  ton,  U.  S.,  13a 
lbs.  per  car  and  eng.  m.,  139  A 

iStt  Fuel.) 
ship'ts  west,  economy  of.  its 
used  at  N.  Y.  terminals,  *8i9 
car,  ^.r.,  extra  heaTy.  %9o 
trains,  operating,  ^x^a  ft 
Coatepec  line  at,  937 
Coasting  and  ry.  accidents.  257 
Cocks,  loco.,  cost.  41a 
Col  bum,  Z.,  loc  tests,  437 
Collins,  C,  on  ditching,  773 
Collisions,  causes  of.  245 
Colorado:  area,  pop'n,  sidings,  p 
c  op'g  exp.,  earnings  per  mik 
and  head,  *oo :  wealth  per  cap . 
^  *^    l*»e 

ditches,  ocular  illusions,  847 
elevations,  696-8,  700 
rys.,  cost,  683,  696 
example,  6<^ 
gauge  of,  694 
Colo,  Caitr.,  a:ign*t  uaiitt.,  Si^ 
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Col-Con 

Columbus,  C.  &  I.  Cm  P-  c-  switch- 


fing-miles,  *i8i 

tin  ^    ' 


Combustion,  heat  fn  gases,  '456 

loco.,  q.v.^  capacity,  449  -f- 
Commerce,  triangular  course  of, 
*  Company,*  nature  of,  38-9  &  [615 

rent  their  line,  36 
Compass  lines,  863  — 

(of  transit)  graduating,  888 
Compensation  of  curv.,  q.v.^  620 
Competition,  effect  on  p.  c.  op*g 
_  [exp.,  109 

Competitive  rates  and  non-comp., 
i^Set  Through  and  Local.)  [58 
are  from  door  to  door,  54 
on  very  long  haul,  a  18 
traffic,  true  classif'n,  ais 
effect  distance  on,  215 
Compound  interest,  *8o-83,  *^^^ 
effect  of,  80 
locomotives,  chances  for,  133 
Composition  of  vel.  ex.,  287 
Compression,  loco.,  q.v..  loss  and 
[gain,  470 
Concentrating   resistances,    gam 
Jby,  587 
Concord   &  Portsm.,    alignment 
[statistics,  ^259 
Concrete  for  pedestals,  903 
Condtf,  Hacienda  del,  loc'n  at,  68a 
Condensing  eng's,  cost  and  cff'y, 
gam  by,  ♦468  I*53i  & 

Coning,  effect  on  amt.,  slipping, 
path  of  wheels,  3x2  [a88 
probably  injurious.  289 
no  effect  on  position  oi  whMs, 
soon  disappears,  284  [382 

Connecticut:  area,  pop*n,  sidings, 
p.  c.  op'g  exp.,  earnings  per  m. 
and  head,  '90 ;  wealth  per  cap., 
♦a6 
Connections,  short,  desirable.  319 
Connellsville  &  So.  Penn.,  map 
[on,  888 
Consolidation   loco.,  q.v.^  origin 
[of,  278 
most  used  on  heavy  curves, 
on  136  ft.  radius,  27a  [148,  a8x 
rel.  cost  reprs.,  *i46 
Construction,  abandoning,  787 
a  priori  basis  of,  18 
*cheap  and  nasty/  768 
cost  of.  and  accidents,  252  [-4- 
and  cable  traction,  688 
curve  limit,  635        [694 
indep't   return    tracks, 
switchbacks,  684,  950  — 
washouts,  783 
bad  lines  cost  most,  936 

CONTRAST  BKTWEEN  SPSND- 

[ING  TOO   MUCH  AND  TOO 
LITTLE.  87 

economizing,   safe  direc 

[lions  for,  655,  757 

effect  on  val.  of  distance, 

[21Z 

danger  of  increasing,  1x3 

estimating,  834 

by  eye,  833  [849 

ocular  q.v.  illusions, 

in  Colorado,  682,  696 

Mexican  r'y,  931  [*7S7  & 
p.  c.  cost  various  items, 
to  S.  G.  a  minor  item,  833 
unevenly  distr'd  00  line, 

BCONOMY  OF,  76a  [75O 


Con-Cul 

Construction— Oyw/mK^*/. 

fixed  sum  only  available,  76a 

order  of  time  in,  763 

postponing,  86 

similar  st'd  for  all  lines.  737 

temporary,  a.v,^  624  & 
Constructive  mileage,  218,  2^1 
Contour  lines,  nature  and  del.,  873 
errors  in  drawing,  884 

maps,  CONCLUSION  as  to,  880 
good  and  bad,  ex.,  888 
Contractors  and  cement,  ^3 

estimates  by,  834 
Convenience   of  buyer,   consult- 
Corliss  engine  tests,  553     [ing,  53 
Corn,  apres  per  mile  ry.,  ♦90 
Cornfield,  locating  through,  653-f- 
Corporaiion,  modern  ry.,  28 

and  grade-crossings,  815 

errors  of,  707  &. 
Corpus  Christ! ,  error  at,  723 
Cortez,  route  in  Mexico,  928 
Cotton-bales,  per  mile  ry.,  ^90 

cloth  and  transp'n,  manufre 

[of,  48 

Counterweights,  loco,  wt.,%13  + 

centrif.  force  of,  446 

effect  on  bridges.  447 
Coupler,  car,  q.v.^  488 
Couplings,  car,  q.x>.^  close,  need- 
forces  acting  at,  303     [ed,  365 

slack,  q.v.s  effect.  358 

strength  of,  and  grades,  328 

three  conditions  for,  362 

when  most  broken,  368 
Courtesy  of  employ^,  649 
Country  farmer  and  steep  hill,  656 

inspecting  grades,  663 
Credits,  scap,  loco..  *i46-9 
Crest  of  hill,  contours  of,  885 

eye  fixes  on,  843  -|- 
Creusot,  Corliss  eng.  tests  at,  533 
as  to  steam  pressure;,  474 
Cricket  and  ry.  accidents,  .^8 
Crossings,  grade,  q.v.^  accidents 
[at.  ♦246 
Cross-sections  plotting,  8^,  897 

rods  for,  882 
Cross-ties,  bumettizing,  1x4,  125 

creosoting,  330 

cost  of,  AVBRACB,  I34 

putting  in  track,  135 
cost  of  maint.  U.  S.  sections, 
[•128,  ♦170-6 
various  roads,  120, 170^ 
as  affected  by  ballast,  774 
by  rad.  of  curves,  640 
cutting.  125 

economy  and  form  of,  775 
•      length,  780 

no.  vs.  wt.  rails,  776 
thickness,  778 
life  of,  and  curvature,  330 
seasoning,  124 
preserving,  114 
practice  as  to,  777-81 
sixe,  U.  S.,  777 
Gr.  Brit,  and  Europe, 
Croton  water,  purity,  ♦378       [134 
Crown-bars,  loco.,    q.v.^   weight 
[and  cost,  *4ia 
Cuchillo,  spirals  on.  684 
Cul-de-sacs,  def'n,  851 
examples,  853,  855 
Culverts  and  floods.  781 
loc*g  io  deep  fills,  851 


Cul— Cur 

Culverts— C<?«/iii  ued. 
prelim,  esls.,  898 
wooden,  75c         [statist.,  ^360 
Cumberland    Valley,    alignment 

loc.  performance.  ♦438-41 
Current  of  water,  judging,  840 
Curtis,  G.  W.,  on  Mex.  ry.,  93a 
Curvature,  343 

accidents  from,  345 

Adams,  C.  F.,  on,  354 
danger  of,  real,  257 
Monte  Carlo  disaster,  353 
on  elevated  rys.,  646 
p.  c.  accidents  due  to,  349 
possible  pay'ts  for,  350 
a  minor  detail,  185 
amount  of.    {See  also  Sharp.) 
as  affected   by  care  and 
[skill,  635  A 
inexperience,  654  & 
radius,  6^i--3 
smooth  slopes,  843   [656 
time  given  to  surveys, 
limits  01  choice,  narrow. 
No.  of,  U.  S.,  240. 250  [z88 
on  high  line  to  Lead vi lie, 

on  Rocky  Mt.  rys.,  ^265  i, 
per  mile,  av.,  628       [♦259 
StatesA rys., U.S.,  full, 
possible  change  in  loc'n 
[not  great,  251 
use  to  reduce  grades,  ex., 
and  heavy  engines.  378  [661  -i- 
loco.,  reprs.,  small  effect  on, 
[♦x88 
making  time,  368 
smooth  riding  of  cars,  375 
bad  practice  as  to,  ♦363 

English,  242 
*broken  back,*  870 

COMPENSATION   FOR,  630 

as  affected  by  speed,  633 
by  length  train,  634 
by  radius,  633 
at  stopping-points,  633 
computing  from  cent,  an- 
[gle,  639 

CONCLUSIONS  AS  TO,  633 

effect  diff.  rates,  ^630 
on  pusher  grades,  598 
origin  of,  631 
proper  rate  not  fixed,  637 

example,  638 
virtual  profile  given  by, 

COST  OF,  313  [631 

as  aff.  by  radius,  333 
by  repairs  engs.,  315 
by  rate  grades,  ^8z 

causes  of,  two  distinct,  3x3 

CONCLUSIONS  AS  TO,  32Z 

effect  on  cross-ties,  320 
p.  c.  on  loc.  and  car  re- 
[pairs,  ^203 
per  train-mile,  ♦333 

DEGREE  OF,  MEANING,  358 

distinct  objections  to,  636 
eye  exaggerates,  843  + 
max.  and  min.  of  limiting, 
max.  limits  for,  635      [652 
disadvantages  visible,  343 
distribution  irregular,  633  & 
ends  of,  trackmen  flatten,  376 
transition,  ^.  v., curves,  376 
entering  and  leaving  worst. 
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Cur— Cur 

Curvature — Continued. 
forces  acting  on,  281 
loss  of  power  small,  316 
loco.  q.v.  safety  od,  148,  433 
loss  traffic  from,  275 
lost  time  on,  648  & 
moral  effect  of,  376 
prevailing  error  as  to,  944 

LIMITING,  620 

TABLE  OF,  653 

limit  of,  and  bankruptcy,  655 

CONCLUSIONS  AS  TO,  653 

effect  on  construction,  635 
fixing  in  advance  wrong, 
on  light  rys.,  749  [654 

60  ft.  and  6*  comb*n,  656 

TOPOGRAPHICAL   LIMIT,  655 

wrong  mode  of  det'g,  244 

limits  of  object^able  spd.,*273 

metric,  degrees  of,  684 

radius  of,  bankruptcy  never 

[comes  from,  65^ 

effect  on  com  par  Ve  rail 

[wear,  396 

curve  compens'n,  633 

curve  resistance,  con- 

[cLusiONSf  305 

distance,  643 


speed,  64 
un-li 

_  .^v   . 
in  ft.,  ch.,  and  m.,  ♦267 


tfain-loadf,  650       [393 
flange,  q  «»., press.  unarTd, 


inherent  cost,  638 
length  between  same  T. 
[Ps.,  •644 
limiting  effect,  645 
loss  of  time  by,  647 

cost  of,  648 
various  modes  of  design- 
[ing,  358-66 
rail  wear  on,  ex.,  293 
rel.  importance,  ex.,  395 
sharp  and  zigzag  devel  ts,  678 
examples,    elevated   rys., 
[N.  Y.,  64C-7 
high  line  to  Leadville, 
Mexican  ry.,  931       [697 
Peruvian,  679 
sharpest  in  regular  use 

[ir.  s.,  •3^5 

U.  S.  Mil.  R.  R.,  326 
flange,  ^.7'.,  wear  on,  293 
gives  choice  more  routes, 
[656,  698 
lengthens  tangts.,  641 
may  save  dist.,  643 
on  pusher  grades,  667 
radii  for,  •266  [266-7 

running  with  short    ch., 
taking  out  on  old  lines,  787 

on  Penna.  rd.,  277 
*  train-degree '  of.  582 
Curve  protractor,  892 

ClRVK  RESISTANCE,  MECHANICS  OF, 

I281 

amt.  due  to  surf.  fric.  only, 
L291 
as  affected  by  age  of  rails,  295 
form  do.,  295 
centrifu.  force  and  super- 
[clevation,  298 
greasing  flange,  516 
obliquity  of  traction.  301 
six    and    four    wheel 

[truck,  288 
various  types  loc.,*279— 


Cur-Den 

Curve  resistance—  Continued. 
as  affected  by  velocity,  9x1 

CONCLUSIONS  AS  TO,  304 

distinction  force  and  power, 
600°  =  I  mile  dist.,  315  [293 
Curves,  broken  rails  on,  356 
centrif.  force,  y.r.,  on,  269  + 
functions  of,  det'g  diss.,  ^644 
inside  and  outs,  rail,  differ. 
•  riength,  284 

loco.  g.v.  truck,  why  needed, 
offsets  to,  det*g,  872       [436  + 
projecting,  892  — 
to  fit  topugVi  668 
transition  curves  for,  869 
radii  of,  determ'g  diffsv^  644 
sharp,  short    chords    prefer- 
[able,  367 
slipping  of  wheel  on,  cause, 
error  as  to.  387       [384-6 
velocity  of,  389 
transition,  q.v.^  why  needed, 
vertical,  q.v,^  869  [376 

Cushing,  G.  W.,  loc.  tests  by,  553 
Cut-off,  loco.,  q.v.y  av.,  ^463  -j- 
and  speed,  477 
theoret.  gain  by,  •^67-8 
Cuts(excav.,  q.v.\  shallow,  snow 
[in,  136 
f^enerally  last  work  done,  893 
Cutting  of  cross-ties,  cause,  135 

trains  in  two,  599 
Cylinders,  non-conduc*g  theoret. 
[eflPy,  ♦468  & 
loco.,  q.v,y  life  of,  430 

Dakota,   align't   statistics,    *363; 
area,    pop.,    sidings,  p.  c.  op. 
exp.,   earnings   per   mile    and 
head,  ^90;  wealth  per  capita,  *36 
Danville  &  S.  W.,  align't  statis- 
[tica,  *363 
Days  per  year,  taken  at  365.  ^7  . 
Dayton  &  Mich.,  align't  statistics, 
Dazio,  spirals  at,  673  [*36x 

Dead  weight  and  fuel  coasump*n, 
freight  cars,  av.,  6x0  &      [139 
mineral,  present  ratio.  614 
of  loco.,  all  grades,  *688 
pass,  trains,  491 
why  little  injurious,  X39 

WHY  TENDS  TO  INCR.,  567 

Decapod  loco.,  /.v.,  details,  *4xo 
Defaults,  railway,  ^40  [258 

Degree  of  curve,  7.  v.,  measur'g. 
Depreciation.  ix\  cars,  rate,  ^204 

M.  C.  B.  rule,  ♦205 
Delaford,  M.  F.,  expts.  as  to  8t*m 

Delaware,   area,  pop^n,  sidings, 
p.  c.  opg.  exp.,  earning  per  mile 
and  head,  '90;  wealth  pier  cap., 
[•36 
Delaware,  Lac.  &  West.,  align't 
[sutistics,  *36o 
loco,  performance,  ^sS 
sidings,  total,  *82^ 
p.  c.  switching-miles.  *i8i 
terminal  exp.,  etc.,  N.  Y.,  ♦Biq 
track.  Buffalo  yd.,  *82x 
train-load,  growth,  •100 
Delaware  &  H.  C.  Co.,  gravity 
[r'y,69a 
Denmark,  rairys,  cost,  etc.,  ^j 
Denver  ft  Rio  G.,  Calumet  Mine 
[bch..  •700 


Den— DIs 

Denver  &  Rio  G.—Coutinutd, 

Consolid*n  engs.  oa«  s8i 

curve  comp*n  on,  631 

effect  n.  gauge,  753 

financial  status,  4s 

flucL  in  stocks,  ^46 

long  grades  on,  699 

profile  condensied,  698 
Denver,  So.  P.  &  P.,locatioa  map. 
Depots.   (5</ Stations.)  [696 

Derailing  switches,  def.,  8x1 
Derailment  accidenu,  q.v.^  245 

and  caboose  brakes,  359 
Desdoint,  M.,  loco,  tests,  531 
Detroit  grain  receipts,  738 
Detroit,  G.H.  &  M.,  align't  auti*- 
tics,  *363  b«>«  93>  A 

Development,  examples  of,  679  4-, 

in  flat  country,  66z  -+- 

RULE  AS  TO,  694 

spiral,  extreme  ex.,  684 
wrong  practice  as  to,  671 
Diagrams  tor  ests.  of  stnictnres. 

>    .       y^ 
geometric.  exagg*n  in,  387 

Differences  in  receipts  and  exp. 

[to  govern,  17,  6a 

of  rev.  make  corps,  rich,  sp 

Dining  cars,  competition  wiih,  73 

dimensions,  etc..  ^491 

'*  Discounting"  the  futur*.  34 

Dispatching,  train,  and  improve^ 

[menis,  old  lines,  791,  803 

and  ballast  trains,  774 

Disproportion  of  traffic,  / .v.,  60S 

effect  on  train-Id.,  xoo 

coal  movement  west,  135 

Disuncc  (Chap.  VI I. X  X9S 

a  minor  detail,  x8s 

and  breaking  ungts.,  3x4 

light  railways,  756 

reducing  low  grades,  66»f 

radios  of  curves,  641  + 

between    towns,    effect    on 

[earning*,  705 

compar.  value,  great  and  smal. 

[diffs.,  308,  340,  709,  ni 

construction    cost,    allowing 

[for,  ail 

contradictory  law  as  to,  319 

example  of,  738 

cost  of,  198,  307-8 

as  affected  by  amt.  of  cx- 

[tra  dist.,  198 

by  rate  grades,  581 

by  way  rects.,  234 

credit  side  to,  311 

nature  of,  197  [^631 

developing,  q.v.^  to  gaio,  ex  , 

to     red.    pusher    grades 

[wrong,  671 

diff.  via  any  curve,  ^644 

effect  of,  on  competitive  recta. 

[•«t 

on  loco,  and  cars  rep'rs, 

ON  OPG.  KXP.,  X98,  ao7-8 

great  diffs.,  309 
on  receipts, 
on  through  rects.,  238 

LAW  AS  TO,  338 

do.  GREAT  diffs.,  709 

errore  in  values  of,  31  x 
estimating  by  eye,  845 
across  water,  845 
eye  foreshortens,  84a  \ 
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Dis— Er.r 

D  istance—  Continued^ 

tttimatinr  by  tiin/«  illusions, 
less  often  exagg.,  337  [850 
or.  reconna^sa^mce,  838 

GHXAT  difis.  of,  effect,  240, 709, 

increaaiiiK,  discourages  tramc, 
[238 
to  secure  way  bus.,  237 
rule  as  to,  338,  720 

LAW  AS   to    THROUGH   CONNBC- 

example,  728        [tions,  219 
moral  effect  of,  239  [195 

misukea  views  as  to,  cause, 
passing  towns  to  save,  58 
rel.  importance,  ex.,  395 
'     why  made  basis  of  rates,  196 
Distributing  side  tracks,  *82i 
Ditching,  importance  of,  773 

0€.  Illusions  as  to,  847 
Dividends,  L.  S.  &  M.  S.,  *99 
p.  c.  of  rev.  sections  U.  S., 
[♦108 
rates  of  U.  S.  &  Brit.,  *4x 
sections,  U.  S.,  ^89,  ♦92-94 
Division,  length  of,  effect  on  cost 
[grades,  573 
tendency  to  incr.,  169 
Dome,  loco.,  wt.  and  cost,  ^414 
Dom  Pedro  II.,  ry.,  loco,  perfce., 
Dorscy,  E.  B.,  paper  by,  529  [*44o 
Double-ender  loco.,  def.,  423 
Double-tracking,  764 
and  gravity  rys.,  693 
obtaming,  by  imp'ts  fi[rade,8o6 
Drainage,  menu!  map  of,  836 
Draw-bars,  elev*d  r'y.  646 
tension  on,  in  sags,  356 

as  mod.  by  speed,  347,  349 

when  most  broken,  368    [^246 

Drawbridges,     accidents     from, 

weight  of,  905. 
Draw-gear,    frt.,    cost    and    de- 
[prec'n,  ^204 
repairs  of,  161 

p.  c.  due  to  various  causes, 

[♦203 

Dredge,  J.,  *'  Penna  R.,"  error  in, 

[•416 

Driving-wheels,  centres,  life,  420 

Id.  on  per  sq.  ft.  grate.  *452 

weight  {see  also  Loco.),  414 

'  Drop  test '  for  tr'n  resist.,  009 

Druouners,  and  minor  details,  199 

Dubuque  &  S.C,  align'tstat.,  ^262 

Dudley,  P.  H.,  expts.  on  ft.  speed, 

on  train  resistance,  518      [370 

Dudley,  P.  H..  fuel  tests,  529 

Dudley,  C.  B.,  exp'ts  on  rail-wear, 

Duluth.  grain  rec'ts,  728  [320 

DumpK:ars,  774  [222 

Dunkirk,  constructive  mileage  to. 

Duplicate     tracks     for      pusher 

[grades,  691 

Durability,  buying,  in  rails,  739  + 

Durango,  location  at,  72a 


Dynamics  of  train  moveH,  ^31 
'    'namometer  tests  and  vel.,  340, 
and  zero  temp's,  508  [349 


Dynamometer  tests  and  vel.,  346, 
and  zero  temp's,  508 
deceptive  effect  of,  435 


Ear-Eco 

Earnings,  per  mile — Continued^ 
distribution  of  do.,  *io8 
elevated  r'ys,  646 
Iowa,  77 
L.  S.  &  M.  S.,  99 
Mass..  78 
per  head,  pass,  and  frH,  by 
[sections  u.  S.,  •73-81,  •92-94 
do.  whole  U.  S.,  ♦73-85, 
Iowa,  77  [•94 

Mass.,  78 
per  engine.  Am.  &  English, 
sections  U.  S.  ^89      [♦isg 
{See  Revenue,  Europe,  etc.) 
Earthwork,  computing,  895 
cost  of,  on  narrow  g.,  752 
exec'g  by  train,  773,  806. 
prismoidal  form'a,  895       [5x1 
Eastern  ry.,  France,  journal-box, 
loc.  tests  on,  466,  m       [♦x8x 
Eastern  Rd.,p.c.  switching-miles. 
Eastern  States,  fall  rivers  in,  84X 
East  Kent'y,  loco,  perfce,  ♦438 
East  Tenn.,  V.  &.  G.  loco.  perFce, 
loco,  tests  on,  701  [^438 

Eas^  country,  errrors  in,  584  & 
Eating  station,  and  compet.  traf- 

.     t^^'73 
Economy   in    construction,  q.v.^ 

[why  generally  safe,  87 

Engravings,  Index  by  Numbers: 


Edg-Eng 

Edgehill,  sidings  at,  827 
Elasticity,  modulus  of,  def.,  345 
Electricity    as    motor,    possible 
[effect,  328 
Electric  interlocking,  q.XK^  8x1 
Elevated  r'ys«  cost  per  lb.,  905 
curves,  resist,  on,  997 
sharpest,  ♦325 
speed  on,  273,  325 
earnings  and  exp.,  646 
growth  traffic  00,  ♦7x4 
per  inhab't,  ♦7141 
handling  of  trains,  ♦559 
length,  stops,  etc..  ♦559 
Elevations,  oc.    q.v.  illusions  as 
[to,  844-i> 
Elizabeth,  L.  &  B.  S.,  align't  siat- 
[ist.,  ♦264 
Elliott,  T.  S.,  &  Jalapa  line,  942 
Ely,  T.  W.,  on  Consolidation  eng., 
Emery,  C.  E.,  paper  by,  •ssi  [•X48 
Employ^  and  break  in  twos,  359 
and  heavy  encines,  360 
at  N.  Y  terminals,  •8x9 
courtesy  in,  649 
no.  on  U.  S.  r  ys,  249    [in,  896 
End-areas,  earthwork,  q.  v.y  error 
End  platforms,  frt.  cars.  ♦486 
Energy  and  press.,  confusion  as 
how  used  up,  332  [to,  473 


Earnings  as  affected  by  dist.,  029 

by  dist.  between  towns, 

[709 

per  mile,  sections  U.S.,^73-8x, 

[•89-94,  •'07 
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352 
366 
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377 
590 
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391 
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403 

362 
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Engravings 

Engravings,  Indbx  by  Subject: 
Abutments,  pile,  770 
Alignment,  possible  devia'ns 
[small,  189 
Ameca  River  spirals,  etc.,  684 
Ames  car  coupler,  489 
American    line     to   Mexico, 
[maps,  etc.,  93a  -|- 
Arc,  menul,  sinking:,  838 
Areas,  ft.  lbs.  and  H.  U.,  455 
Ball  on  plank,  308 
Belter  country  than  it  looks, 
Bissell  truck,  426, 429-31    [848 
Boiler  power,  adapting,  403 
Brakes,  computing  efEV«  494 
branch  lines,  examps.,  734-6 
Breckenridge,  Col.,  loc'n  at. 
Bridges,  comp.  wt.,  767     [696 
diff.  rolling  Tds,  769 
vibration  of,  447-^ 
Broken-back  curves,  ex.,  870 
Burlington  train-r.   tests.  497 
Cable  system,planes  for,689-93 
Cars,  centre  grav.  of,  271 
Car-wheels,  compression    of, 
usual  Am.,  514  [563 

Cattle-guard,  C,  M.  A  St.  P., 
[770 
Centre  of  gravity  in  sags,  360 
of  rolling-stock,  971 
Chicago,  M.  6l  St.  P.  timber 
[strucs.,  770 
N.  W.  grain  receipts,  728 
Cine.  N.  O.  &  Tex.  P.  loco, 
[tests,  489  -\- 
Coal,  lump  of  unburnt,  44a 
Cochituate,  L.,  rainfall,  783 
Cone,  contour  map  of,  874 
Coning,  model  for  testing,  3x1 
radius  of  path  wheels,  31a 
Contour  lines,  errors  in,  884-5 
maps,  finishing,  888 
nature  of,  874 
Counterweights,  loc,  447 
Couplers,  automatic,  489 
Coupling?,  forces  at,  301,  303 
Crossings,  stops  at,  grades,8o9 
Cross-section  rods,  883 
Cross-tics,  theory  of  form,  775 
Curvature  and  accidents,  253 
and  tunnels,  942  [629 

compensating,  effect,  621, 

on  low  grades,  652 
radius    of,    5*    and    io», 
[636-40 
Curves  and  wheel-bases,  283-i- 
checking  speed  on,  647 
comp.  safety  locos,  on,  433 
offsets  to,  determ*g,  872 
position  truck  on,  256,  28a] 
radius  of,  and  speed,  647 
rail- wear  on,  293         [646 
Curves,  sharp,  elevated  rys., 
may  save  dist.,  649 
variat^ns  dist.  via,  642 
Denver,  So.  P.  &  P.,    map, 
[etc.,  695-7 
Development,  effect,  588 
examples,  668-686  & 
Distance  and  rate  grade,  671 
and  sharp  curves,  642 
effect  on  receipts,  230 
oc.  illusions  as  to,  859 
slight  effect  lateral  dev'ns, 
lotal  &  rate  grades,67i[237 
via  various  curves,  64a 


Engravings 

Engravings,  Index  by  Subject: 
Double  track,  uses  of,  693-4 
Eastern   ry.,    France,   jour.- 
[box. 511 
Elevated  ry.  curves,  646-8 
English  tunnel,  942 
Estimating,  from  profiles,  897 
Falling  bodies,  paths,  339 

veT.  of,  624  [887 

Field-sheets  for  mapping,  ex., 
Flange-pres.,  loc.,  on  curves, 

[433 
resultant,  992,  294,  399 
-wear,  actual,  308 
alleged,  307 
Foot-lbs.,  areas  and  H.  U.,455 
Forces,  triangle  of,  clos'g,  537 
Forney,  M.  N.,  model,  311 
Friction,  apparatus  for  test- 
[ing,  914 
coef.  of,  light  press.,  504 
experiments  as    to,    504, 
Gauge,  effect  of,  305     [917-19 
Geometric  diagrams,  exagger- 
[ations,  387 
Georgetown  spiral,  68x 
Grade-lines,  possible  devia^ns 
[small,  189 
Grades  and  uncomp'd  curv., 
[635,  639 
broken,  sags  and  up*d,  634 
forces  on,  339,  536 
heavy,  of  world,  698 
long,  broken  vt.   cont's, 
momentum,  344-5  &    [385 
of  repose  increas^g  speed, 
last  car,  363  [369 

rate  of,  and  asst.  eng.,  587 

St.  Gothard  r'y,  673-3 
reduc'g  by  devcri,  588,668 

saves  no  dist.,  671 
resistance  of,  536 
sags  and  summits,  633-4 
switchback  grades,  947 
train-load  on,  553 
unif.  and  pusher,  604 
virtual,  ^.r/.,  348  -f,  703 
long,  353 
Grain  rec^is^  N.  W..  728 
Gravity,  action  on  grades,  536 
on  diff.  paths  of  desc't,  634 
r*ys,  typ.  profile,  691 
Great  inclines  of  worm,  698 
Grooved  wheel,  994 
Gyration,  radius  of,  730     [455 
Heat-units  and  temp.,aistinc.. 
Hemisphere,  contour  map  of. 
Hill,  J.  W.,  loc.  test.,  461  [874 
Hut,  ocul.  illusion  as  to,  846 
Impact  at  joints,  561 
Inclined  planes,  forces  on,  339 
vel.  down,  624 
types.  689-93 
Indicator  diagrams,  actual  ex- 
[amps.,  476-84 
typical,  simplest,  456 
with  expan.,  467 
Interlocking  app*s  for  switch- 
[backs,  946 
Interpolating  dist.,  effect  on 
[rect's,  230 
Iron,  price  of,  past,  763 
Jalapa  line,  maps,  etc.,  933  + 
profile,  698 

ianney  car-coupler,  489 
ouraal-box,S.  r*yiFrance,5tx 


Engravings 

Engravings.  Index  by  Sub/bctt 
TourM-box,  usual  Am.,  5x4  [9x4 
JourM  fric,  app*tus  for  lest'g. 

diagrams  of,  515,  917  -r 
Lake  Shore  &  M.  S.  train 
[resist,  tests,  518 
Latitudes  and  departures,  dia- 
[gram  for  comp''g,  £^ 
Leadville,  high  line  to.  ^5-7 
Lehigh  Valley  rail  sec^n.  310 
Located  and  prelim,  line.  663 
Location  around  ridge,  668 

in  flat  country,  661 
Locomotives, a^t.  and  grades. 
profile  for,  666       L5S7 
vs.  through  engs.,  604 
use  over  summ  its,  6S9- 
boiler-power  of,  403      [94 
Bissell  truck,  426,  439-31 
coal,  unburnt,  lump,  449 
centre  grav.  of,  371 
comp.  safety  on  curv's,433 
counterweights,  447 
indicator  diags.,  476-84  — 
po  wer  of,on  grades,  553.587 
resist,  of,  prop'nal,  591 
trucks,  439  ± 
tests,  461-81 

wheel-base  diags.,  436 -|- 
wts.,  769        [test,  463 
London,  Br.  &  So.  C.  loco. 
Lubrication,  effect  on    fric^ 
[9*7-9 
Manhat'n  elev.  ly  c*rves,646-7 
Mapping,  field-sheets  for,  ex., 
[837 
good  and  bad  ex.,  888 
Mexican  Central,   Ameca  r. 
[spirals,  684 
Tepic  to  coast,  676-^ 
spiral  on,  678 
National,  Pacific  b'di,  7*3 
Mexico-Vera  Cruz,  map,  953 
Momentum     grades,     344-5* 
[633-5.  703 
Monte  Carlo  disaster,  353 
Mountain  grade,  Jalapaitne, 

M     .   ..  ,  t'5<  + 
Niagara  cantilevV  brdg.,  wt., 

[etc..  903 
Northwestern  grain  rects.,  738 
Obliquity  of  traction,  301 
Ocular  illusions,  843  -|-,  665 
Offsets  appear  too  larse,  (65 

to  curves,  879 
Oroya   ry.  developmHs,  679, 
Overlap,  views  of.  846-7  [684-6 
Parabola,  principle  of,  387 
Parallelogram  of  forces.  509 
Pass,  oc.  illusion  as  to,  845 
Peruvian  r*ys,  profile,  698 
Prelim,  and  located  line,  863 
Prices,  fluct*ns  in,  763 
Profile  condensed,  ex.  of,  669 
estimating  from,  897 
Jalapa  line,  938  [853 

of  badly  reconnoit*d  line, 
virtual,  pass.,  348  -f 
frt..  35a  -f- 
loog  grade,  355 
sags  356-1- 
PuUey  and  rope,  303 
Radiation,  effect  on  cyls.,  476 
Rails,  alleged  corner  wear,  3c; 
and     wheels,     poaitioos, 
t«9^ 


INDEX. 
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Engravings 

BNGRAyiMGS,TNORX  Bt   SUBJBCT: 

Rails,  bendini?  ol,  493t775 
comprenion  of,  516,  56a 
price  of,  past,  763 
section,  L.  V.,  3x0 
sections,  worn,  993 
strength  of,  739 
yielding  of,  4^3 
at  joints,  561 
Rainfall,  past  90  yrs.,  783 
Rates,  dec.  in  U.  S.,  727,  33-5 
Reconnaissance,  ex.  of  bad, 

.       .  .  1^53 

manner  of  makinfr,  838 
Resulunt.  flanfre  press.,  392 
Ridge,  low,  loc  g  over.  661-4 
Rise  and  fall,  on  grades  and 
[level,  366 
worst  class  of,  371,  377 
Rolling-load,  corop.  effect,  767 

diags.  of,  769 
Sags  and  summits,  363,  623-4 
centre  of  grav.  in,  360 
motion  through,  356  -|- 
filling  up,  806 
in  long  grade,  625    [672-3 
St.  Goihard  r*y;  pronies,  etc.. 
Slopes,  oc.  illusions,  843-9 
Speed,  check*g,  on  curves,  647 
increas'g.  vin'I  protile,369 
Sphere  rolling  on  plank,  308 
Spirals,  Ameca  river,  684  I 

bridge  &  tunnel,  typM,  679  ' 
bridge,  Mex.  C.  ry.,  678 
Un.  P.,  G'town,  680-2 
St.  Gothard  ry. .  672-3 
Stations,  grade,  ai,  801  + 
grades  below,  791 
on  grades,  801,  803 
Stops  on  switchback,  947 
Stop-watches,  mounting,  796 
Stroudley,  Wm.,  loc.  test,  462 
Summits,  stations  at,  805 

types  of,  689,  693 
Superelevation,  effect,  298        | 
Surveys,  when  to  make,  exs., 

I859  . 
Switchbacks,  grades  for,  947 
Peruvian,  685-6 
sketch  of  principle,  945 
switches  for,  946  U55 

Temperature  and  H.U..  dist'n, 
Tepic,  descent  from,  676-7 

spiral,  678    [map,  ex.,  888 
Topography,  good  and    bad 
law  of  dif.  in  slopes,  588 
taking.  883 

errors  in  do.,  884-5 
Towns,  loss  dist.  going  to,  859 
Track,  yielding  of.  493 
Train-load  on  grades,  55a 
Train-resistance  tests,  497«5i8« 
[5»i 
Traffic,  gr'th  of,  U.  S.,727.33-5 

law  of  growth  of.  712  — 

Traffic  points,  effect  of  multl- 

[plying,  708  4- 

Transition  curves,  nature  of, 

use  of,  exs.,  870-2        [869 

Trestles,  iron,  effect  ht..  902 

wood.  C.  M.  &  St.  P.,  770 
Trunk  lines.  Mexican,  72;?  [306 
Trucks.  Ijfih.  of.  effecl,28i.287, 
position  on  curve,  256.  283 
rotation  on  curves,  286 
swing-motion,  439 

6Z 


Eng-Eur 

Bngravings,  Index  by  Subjrct: 
Tunnels  and  curvature,  243 
ex.  of  avoiding,  668 
spiral,  673-84 
Union  Pacific  spiral ,.681 
Valley  lines,  oc.  illus^ns.  848 
Vertical  curves,  theory,  386  -|- 
examples,  389  -\-  [703 

Virtual  grades  and  actual  ex., 
descend 'g  grade,  ^69,  799 
level,  pass*!-,  348  4-,  352  + 
stations,  801 -2-s  + 

Way  tra£ac,  effect  inc  g,  708  -|- 
Wellington.  fric.  diags.,  917 

train-resist,  diag.,  518 
Wheel-base,  length,  effect,  306 

long,  on  curves,  283,  267 
Woodbury,C.  J.H.,  fric.  tests, 
[504 
Work  and  stress,  distinct.,  455 
"1  itloolu, 


Worse  country  than  it 


[849 


Entrained  water,  loss  by,  ^70-^ 

hnginetr^  The^  on  great  Inclines 

[of  world,  •699 

on  train  resist.,  pass.,  527 

Engineering,  cost  per  mile,  N.  Y. 

[t:AH.b.,V 

definition  of.  i  [two,  359 

Engineers  and  am't  of  curvature, 

errors  among,  880  [654 

needless  as  to  grades,  659 

have  first  chance  at  co.  funds, 

locating,  av.  work  of,  583-4  [34 

province  of  the.  17 
untrained   and    half-trained, 
[ests.  by.  834 
F  igineman  controls  breaking  in 

^       ...       ^  .   ['^O'  359 
do.  slipping  drivers,  q.v.^ 

[359 
Engine^mile  and  train-mile,  ratio, 

Engine  wages,    q.v.^    per   train- 

XStt  Loco.,  Steam.)   [mile,  ^147 

English  practice  as  to  curvature, 

[942 

designation  of  curves,  266 

r'ys.  growth  of,  '79 

loco,  and  car  exp*s,  ^148 
motive«power    cxp.     de- 
[tails,  •147 
pass,  trains,  on.  96 
ratio  eng.  and  train  miles, 
statistics  of.  ♦79  [*i4S 

{>ee  Great  Britain.)  [425 
Equalizing  lever,  loco.,  q.v.,  421, 
Equanimity  essenM  to  success,  840 
Equilibrium,  theory  of,  536 

stable,  282  ]R.  Vx 

Equipment  cost,  N.  Y.  C.  &  P.  R. 
per   mile  sections  U.  S., 
{Set  elsewhere.)         [♦80 
Equivalent.   (.S>r  Virtual  Grades.) 
Erection,  bridges,  cost,  905 
Erie.    {.See  New  York,  L.  E.  &  W.) 
Erosion,  water,  effect  of,  684 
Escandon,  A.  A  Mex.  Ry  ,  929  [♦41 
Estimate  of  future  r'y  construe, 
uf  future  traffic,  method,  34,  76 
preliminary  895 

precision  not  imp*t,  895 
two  opposite  errors  in,  834 
Europe,  cheapest  r'ys  in,  ^s 
growth  r'ys,  *4a 


Eur-Exp 

Europe — Continued. 

pass,  trains  in,  96  [%5 

pop*n,  r'ys.  wealth,  etc.,  •27. 
rolling-stock,  traffic,  etc.,  '43 
terminals  in,  827 
European  car  resistance,  ^502 

rolling-stock  on  curves.  283 
Evans,  W.  W.,  paper  by,  691  [♦261 
Evansville  &  T.H.,  align't  statist.. 
Evaporation,  loco.,  ^.v.,  av.  rate. 
^^  ^  [449.  456 

as  afTd  by  rate  com  bus., 
sources  of  loss,  *456    [450 
per  lb.  coal,  av..  156  & 
per   sq.    ft.   grate,    rate, 
[•464+ 
H.  U.  fr^m  and  to  various 
[temp..  *45o 
stationary  q.v.  engines,  '531 
Excavations,  earth.  893-5 

shallow  rock,  868 
Exhaust,  work  of  piston  on,  473 
Expansion,  period  of,  def.  458 

theoretical  gain  by,  467 
Expenditure  on  const  c*n,  q.v.^  15 
Experience  and  am*t  curvature, 
and  grades.  583-4*  ^59        [^54 
Experiments  as  to  adhesion,  443 
air-brakes,  290 
bridge  vibration,  447 
brake  efficiency,  434 

max..  405 
coal  per  F  P.,*46o& 
coning,  eh  ct  on  pos'n  wheels. 
Corliss  engine  fric,  533     [28a 
curve  resistance,  306  h. 
sharp  curves,  297  & 
entrained  water,  470 
falling  bodies,  laws,  33a 
friction,  brake,  290 
friction,  laws,  ^oy  -f-,  913  A 
fuel  consump.,  light  Iocs.,  137 
grate-area  efnciency,  484 
greasing  flang**,  510 
kindling  fires.  200 
locos,  fuel  combustion,  464 
head  revist.,  ^520 
high  spted,  473 
horse-fower,  ^sx,  466  -f- 
pVf'm  e,  •461  -f ,  •476-84  A 
relatiie  resist.,  521,  279  A 
runni/)g  light,  137 
tract,  power,  437,  552,  701 
loose  wheels,  306 
narrow-frauge,  306 
path-coned  wheels,  309 
radiation,  313 

internal,  472 
rail-wear,  X19,  294,  320,  380 
slide-valve  fric  ,  53a 
slip,  imperceptible,  445 
slipping  wheels  on  curves,  28* 
speed  of  freight  trains.  370 
steam  press.,  economy  of,  474- 
train  resisi'n*e.  497  4-.  909.  9U 
elements  oif,  517  -|- 
high  speed,  526  -f- 
tnicks  on  curves,  282 
wheel  pressure.  122 
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Baldwin,  O.  H.,  445 
Boston  A  Albany,  532 
Chanute,  O.,  X22,  526  — 
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Dudley,  C.  B.,  330,  380 
Dudley,  P.  H.,  370,  518 
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Galton,  D.,  390,  434-5,  495 
Hill,  J.  W.,  •445.  •461  +»  ♦safi 
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Galileo,  33a 

Guebhard.  etc.,  443.  533 
Latrobe^  B.  H.,  397,  443 
Mari^,  G.,  464,  470 
Morin,  A..  503 
Rabeauf,  M.,  445 
Regray,  M.,  466 
Rhodes,  G.  W.,  497  + 
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Robinson.  S.  W.,  447 
Sedflrcley,  J.  H.,  313 
Smith,  C.  A..  445,  473 
SpraRue,  FT.,  559 
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[460,  536 
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Sxploration  line,  860 

Export  traffic,  relative  imp*rt*n'e, 

grows  less,  615  [*io5 

Southern    States,   triangular 

[course,  6x5 

Exposure,  effect  on  car  and  eng. 
[reps.,  •303 

Extra  haul  not  a  burden  on  traffic, 

Extra  freight  trains,  xo3  [6x 

Eye  for  country,  acquiring,  33, 

^    [834,876* 

ocular  illusions,  843 

Falrlie,  R.  F.,  iny.  narrow-gauge, 

locos.,  def.  and  use,  434     [434 
ex.  of  heavy,  4x0 
in  Mexico,  933 
Falling  bodies,  laws,  338-0  & 
Falling  down-stairs,  deatns  from, 
False  summits,  836  [357 

False  works,  cost  of.  005 
Farmer,  and  steep  hill,  656 

inspecting  grades,  663 
Farms,  U.  S.,  value,  ^35 

machinery  on  do.,  value,  ^35 
Far  West  Sutes,  area,  pop.,  earn- 
ings per  mile  and  head,  etc.,  *9x 

gen.  r'y  statistics,  •88,  ^90 

maint.  way  exp.  details,  •x38 
Feat,  sci.  skill,  marvellous,  933 
Fell  system,  fric.  r'y,  690 
Fences,  cost  U.  S.  sections,  •x38 

maint.  Chicago  lines,  •174-6 
sections,  U.  S.,  ♦170-^ 
trunk  lines.  ♦172-6 

p.  c,  cost  to  total,  ♦757 
Field-sheets,  mapping,  ^.v.,  886 
Field-work  of  surveys,  g.v.^  860 
Fills,  and  cuts,  balanc'g,  895 

locat'g  culverts  in,  851 
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Fills  and  cut»—ConitHued. 
min.  height  lor,  893 
nature  makes  in  valleys,  850 
prove  deeper  than  expected, 
should  exceed  cuts,  893     [851 

Finland,  cheap  r*yt  in,  ^45 

Iocs.,  no.  and  work  of,  ♦z6o 

Fire,  accidents  from,  *247 
and  r'y  accidents,  358 

Fire-box,  loco.,  ^.c,  life,  ♦4x9-90 
radiation  g.v.  from,  3x3 
sheets,  fractures,  ^430 
size,  ♦407-410 

Fisher  rail-joint,  xa3    [miles,  ♦i8x 

Fitchburg   r*d,  p.  c.    switchinr- 

Fittings,  loco.,  cost  new,  det*b, 

*  [*«50-x-3-4-5 

wt.  and  cost,  ^^is  -|- 
Fixed  charges,  def 'n,  33 

nature  of,  xo6 

rel.  amt.  of,  ^3-4-5  & 
Flag  for  trains,  how  carried,  zos 
Flange,  best  form  of,  307  -|- 

FRICTION,  391 

greasing,  effect,  5x6 
independent  of  rad.,  991 
pressure,  391 

and  centrif.  force,  369 

CONCLUSIONS  AS  TO,  304 

effect  of,  894 
independent  of  rad.,  393 
resultant  of,  393 
sharp,  proportion  of.  ^31 7 
wear,  erron.  views  as  to,  307 
Flat  cars,  dimens.,  etc.,  •486-7 
Flint  A  P.  M.,  loco,  perfce,  ♦438 
Floating  capital,  U.  S.,  value,  ♦35 
Floods,  accidents  from,  ^347 

in  valleys,  g.v.^  783  [•304 

Floor,  frt.  car,  cost  and  deprec  n, 
Florida :  area,  popu.,  sidings,  p.  c. 
opg.  exp.,  earnings  per  mile  and 
head,  ^90 ;  wealth  per  cap.,  ^36 
Fly-wheel,  energy  of,  334 
Fog,  as  cause  ofaccidents,  354 
Foot-pounds,  expKn  of,  338 
of  work,  and  grades,  339 
Foot  travel,  illusions  from,  850  + 
Forces,  triangle  of,  536 
Foreclosed  lines   pass  far   from 
Foreclosures,  r'y,  39       [towns,  68 
Foreign  countries,  pay'ts  per  head 
[to  r'ys,  ♦xos  & 
Foreign  haul,  effect  on  value  of 
[dist.,  339 
rys.,  gen.  stai.,  ^27,  •43-4 
Foreshortening,  oc.^.r/.  iirn,843-|- 
Forgings,  prices.  Am.  &  Eng.,^4x6 
Forney  loco.,  y.f .,  def.  and  merits, 

[433 
Forney,  M.N.,Catechismof  Loco., 
on  rail-sections,  307  [43a 

record  wt.  loco,  parts,  ♦414 
Fortress,ancient.in  Mex.,943  [*26x 
Fort  W'ne,  M.  &  C.  align^stat.. 
Fractional  su'ns  and  prelim,  ests., 

Frames,  loco.,  ^.r.,  cost  new.  etc., 
weight,  414   [♦150-X-3-4-5 
France,  expats  on  adhesion,  443 
journal-boxes  in,  510,  5x5    [45 
popu.,  r'ys,  wealth,  etc.,  37,  43, 
loco,  drivers,  sire,  535       [445 
imperceptible  slip  exp'ts, 
no.  and  work  of,  ♦160 
repr.  details,  ♦145 
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loco.dri  vers,teats  of,  531,533  -{■ 
railwav  manage'c  in,  ^575 
safety  in,  358 
system,  growth  of,  44 
rcc*u  per  inhabc   pasa«  and 
*^  [f  ru  ♦xos 

rolling-stock,  traffic,  etc,  43 

details,  521 
train-loads  in,  and  Am.,  575 
train-resist,  tests,  5x1,  538 
Francis,  Chas.,  diagram  by,  S89 
Free    omnibuses   and    errore   of 
[location,  54 
Freight   and   pass,   locos.,    ^.9., 
[tire  reps.  •149 
Freight  cars  f.v.  per  mile,  sects. 
LU.  S.  *99 
world,  43 
earnings,  ^.v.,thro*  and  local, 
[sect'ns  U.  S.,  •^t 
per  head,  do.,  99-4 
tons  of,  world,  ^43  rU.S.,^x8i 
traffic,  f.v.f  p.  c.  of,  sections, 
trains,  ^.v.,  no.,  load  and  haul, 
rU.  S.  sections,  •97 
growth  ot  load,  9ft- xoo 
Fremont  pass.,  ♦700 
Freshets  and  structures,  781 
Freycinet,  esL  by,  loco,  rail-wear, 

[l33 

Friction  and  heat,  journals,  3x4 
app's  for  test'g  in  lathe,  914 
as  affected  by  area,  995 
by  lub'n,  509,  9x7-9 
by  press.,  504-5,  9x7-9 
by  temp're,  ♦sos 
by  coet.  fric,  time,  *99o 
by  velocity.  389,  9x3 
bath  lub'n,  509, 9x8 
brakes,  ^.v.,  av.,  494 
brake-shoes  and  wheels,  ^390 
car-wheels,  289 
driving-wheels,  435 
loco.,  a.v.,  •529  -H  & 
Morin  s  exp'ts,  503 
of  rest,  920 

rotative,  wheel  on  rail,  991 
skidded  wheels,  ^990 
slide-valve,  539 
staning.  f  .v.,  9x9 
stationary  eng..  ♦531 
Friction-grip  r'y.  origin,  etc.,  691 
Frogs,  acciaenu  from,  ^946 

and    switches,  cost,    various 

[roads,  *iao 

Frost  and  broken  rails,  356     [♦409 

Fry,  Howard,  and  W.  S.  engines, 

on  English  coal  consump^  i33 

Fuel,  consumption  of,  X33 

as    affected     by   comp'd 

[eng.,  133 

train-length,  ♦isfi 

due  to  head  resist.,  530  - 

English    and  Am.,  why 

[d  iff.,  134 

per  mile,  ♦5x9 

cost  of,  X33 

as  affected  by  curv.,  313 
distance,  X99 
radius  of  curve,  639 
rise  and  fall,  375 
temperature,  3x4 
wt.  of  engine,  563 
wt.  trains,  568 
work  done  by  eng.,  37^ 
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Fuel,  cost  oi—Continued, 

causes  of  variation,  158 
Cm  B.  &  Q.,  tendency  on, 
per  ton-mile,  *i 47        [157 
Chicago  rds.,  *i74-^ 
sections,  U.  S.,  'iTo-fi 
trunk  lines,  *^^^-6 
ejected  from  smoke-stack,  449 
heat  units  in,  ^450 
high  and  low  speeds,  539 
per  car-mile,  P.  R.  R.,  *i4o 
H.  P.,  actual,  ^fe 
stationary  engines,  531 
theoretical.  ^460 
train-mile   P.  R.  R.  lbs., 
cost,  •140  [*i4o 

rate  of  combustion,  449 
terminal  wastage  of,  900 
wastage  of,  by  blast,  449 
wood  as,  139 

amt.  burned  P.  &  R.,  *9oo 

7umiture,  U.  S.  value,  ♦as 

Furniture  car,  C.  &  N.  W.,  •490 

Future   growth,  f.v.,  of   traffic, 

[est'g,  84 

not  to  be  est'd  far  ahead,  79 

g,  value  of,  33a 

Cyalton,  D..  exp'ts  on  brakes,  290, 
Gauge,  defn,  384.  [434-5,  495 

and  curve  resist,  305 

[751 
narrow,  q,v.^  pros  and  cons, 
tight,  effect  on  wheels,  383 
General  and  sta'n  expenses,  xi8. 
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as  affected  bj  distance,  » 

considerable  diff  *s,  axo 
no.  trains,  568 
of  car  repairs,  t6o 
of  loc.  repairs,  ♦145-7 
General  officers  and  clerks,  cost, 
[Chicago  r*ds,  *^^^-6 
sections,  U.  S.,  ♦170-6 
trunk  lines,  ♦173-6  [lence,  83a 
Geometric  and  commercM  excel- 

diagrams,  exagg'd,  387 
Georgetown,  spiral  at,  680  -f 
Georgia,     align't     statist.,    ♦364; 
area,  pop^n,  sidings,  p.c.  opg. 
exp..   earnings   per   mile    and 
head.  ^90;  wealth  per  cap,  ^36 
Georgia  r'y,  align't  statist.,  ♦364 
miles  and  earnings,  ♦719 
pile-driver  car,  ♦490 
Germany,  align't  statist.,  ^365 
axle-boxes  in,  ^15 
coal  consumption  per  m.,  135 
growth  r'y  system,  44 
locos.,  life  01.  ^4x9 

no.  and  work  of,  ^160 

high  steam-press.,  ♦519 

popul*n    r'ys,    wealth,    etc.. 

rolling-stock,  traffic,  etc.,  •43 
Giovi  r'y  grade,  ^699 
Gondola  cars,  dimens.,  etc.,  *486-7 
'  Good  times  *   and    r*y   constr., 
[761 A 
Gothard  r'y,  condensed    profile, 
[698-9 
Governing  points  for  grade-lines, 
[675 
Grading,  p.  c.  cost  to  total,  ♦7*7, 
filling  by  train.  773.  806    [•833 
cost  of,  V9.  rail-sections,  749 
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Grade-contour,  def.,  874 

examples,  678,  684,  888 
horiz'l  approx.  to,  error, 

.      .       .     t®77 
use  m  projecting,  890 
Grade-crossings  and  curve  limits, 
[655 

AND     INTBKLOCKING,     790, 

old  lines,  803-3     [809 
laws  as  to,  8i3 
Grades,  accidents  on,  049 
and  fluctuating  vei.,  346 
and  rise  and  f.,  distinct.,  337-9 
asst.  eng.,  q.v.^    laying  out, 
[596,  600 
bad  not  always  cheapest,  583 
balance  of,  for  asst.  engs.,  591 
for  unequal  traffic,  608 
diff.  for  each  class  traH., 
example,  6x7  [617 

errors  in  computing,  61 1 
practical  consid'ns,  61 1 
table    for    all    con- 
[ditions,  6i3 
breaks  of,  measure  cost  rise 
[and  f.,  384 
bunched,  585  +j,6"8 

{Set  Asst.  Engines.) 
changes  in,  comp.  effect  with 
[diff.  locos.,  555 
choice  of,  659 

CRNRRAL  RULB  FOR,  66o 

comparison    of    pusher    and 
[uniform,  604  -j- 
cost  of,  560 
as  aff'd  by  Tgth  division,  573 
cheap  pass,  traffic,  580 
conclusions  as  to,  573 
diff.  for  throush  and  pusher 
&r.,  ex.,  674- 
due  to  work  not  done,  589 
interest  charge  on  new  Iocs. , 
^570 
per  daily  train  and  ton-m., 
[cbmpar'n,  ^574 
French  est.,  ^576 
German  est.,  576 

VALUB     OF    AVOIDING    IN- 
[CRRASR,574 

de/acto^  det^n,  543.  515 
descending,     when      brakes 
[needed,  371 
disadvantages  not  visible,  343 
effect  on  loc.  and  car  repairs, 
[•303 
on  net  traia-ld.,  dtag., 
[553 
on  train-load,  536 
estimating  by  eye,  844  + 
fixing  rates  of,  893 

and  inundations,  783 
high,  causes  favoring,  671 
expedients  for  red'g,  675 
great  inclines  of  world, 
[♦698-9,  ♦700 
handling  trains  on,  diff'y, 
p.  c.  wt.  eng.  on,  669 
rel.  train-l'ds  on,  ^669 
speed  on,  ^69 
how  expressed,  537 
in  England,  538 
humps  in,  dangerous,  367 
hydraulic  grade  line,  635 
improving,  and  more  traffic, 
[comp.  value,  xxs 
double  track,  806 
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improving,  loco.  g.v.  design 
tan  obstacle,  478  — 
on  old  lines,  788 
inherent  objections  to,  338 
irregular,  effect  on  pass,  tr'ns, 

^     *     -  t577 

length  of,  effect  on  virt.  pro- 

.        [file,  704 

per  sta.,  bonz.  and  along 

[slope,  •341 

level,  hardly  exist,  ^51 

limit'g  efft,  and  rail-wear.  379 

locating,  field-work  for,  865  + 

selecting  rate,  675 
long,  errors  as  to,  339 

longest  in  the  world,  935 
switchbacks  for,  943 
loss  of  wt.  on,  539 
low,  adapting  to  tbpog'y,  665 
compensVr  for  curves,  6ao, 
projecting,  660  [65a 

reducing,  66§ 
wrong  use  of,  671 
momentum,  def.  and  ex.,  344 
motion  of  trains  on,  34a  -}- 
objections  to,  two  distinct,  337 
of  repose,  def.,  341 
table,  ♦358 
French.  ^533 
pass.,  all  speeds,  ^579 
last  car  in  sags,  363 
one  p.c.,  effect,  changes  in.  on 
[loco,  mileage,  '557 
pass,  locos,  aff'd  little,  479 

FER   CENT   CHANGE    NRT    LOAD 
[dub  TO  CHANGES,  554-7 

projecting,  890 

descent  ag'st  valley  slope, 
[683 

GBNXRAL  RULB  FOR,  66o 

lifting  bodily,  893 
long  g^s  dangerous,  893 
over  streams,  803 
selecting  rate,  075 
shallow  cuts  bad,  136,  893 
prop'n  traffic  affected  by,  576 
rate  of.  as  aff'd  by  care,  659 
and  light  rys.,  758 
effect  on  cost,  minor  de-. 
[Uils.  581 
fitting  to  ground,  ex.,  670 
improving  old  lines,  785 
order  of  importance,  768 
projecting,  893 
p.  c.  WL  eng.  to  train,  all 
[grades.  669 

FBR    MILE    AND    P.     C. 

I. .   .     .^>+ 

small  tmp'ce  with 

[pushers,  ^587 

REDUCING,  BY  LOWER  PA.SS. 

[SPRED.  579 

by  more  care,  ex.,  667  & 
relative  imp'ce,  ex..  395 

net  load  on.  ^574 

train-load  for  all,  ♦669 
resistance  of,  536-40 

effect  on  gross  load,  540 

on  net  load, 541 
formuls  for,  540 

gain  byconcentrat'g,  ♦587 
ow  determined,  339 
rolling  frict.  adds  to,  343 
■  "    '    r,  din.. 
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ruling,  AMD  LIMITS  OP  CURVA- 

[turb,  65a 
effect  on  pass,  trains,  577 
devices  for  reducing,  659 

NATURS  OP  BXPSNSS  PROM, 

^[587  + 

pusher  vs.  through,  667 
rule  for  reducing,  665 
60  ft.  and  6*  comb'n,  656 
speed,  slow,  effect,  639 
stations  on,  788  + 
starting,  TO  slim,  bxtra  pric, 
station,  q.v.^  788 -j-  [512 

and  pass,  trains,  491 
statistics  of,  U.  S.,  States,  etc., 

1**59 
Stops,  q.v.^  on,  *5ia 

importance  of  (elev.  rys.), 
[*558-^ 
switchback,  947  -f 

TRAIN-LOAD    ON    ALL,   POR  ALL 
[loCS.,  •s43  -h 

(small  Uble),  ^593 
undulating,    q.  v.,    and    im- 
[provinff  old  raads,  799 

eliminated  oy  speed,  348 

error  as  to,  329 

little  eff't  on  pass,  t'ns,  599 

on  light  railways,  755 

safe  limits,  356 
uniform,  hard  to  secute,  586  ft 
▼irtual,  g.v.y  and  actual,  diff., 

length  makes  no  diff.,'  799 

surting,   ex.  of    compu- 

[tation,  •559 

Grading,  abandoning  old,  cost,  787 

Grain,  bushels  of,  per  mile  r'y*  *9o 

Northwest  receipts,  728 

Grand  Central  sta.,  N.  Y.,cost,  70 

Grand  Trunk,  cap*l  and  earnings. 

[♦107 

competitive  disadv*s,  240 


Grate  area,  loco.,y.v.,  act'l,*407-io 
H.  P.  p.  sq.  ft.,  exp 
limits  for,  451-3 


expt.,  484 


wt.  on  drivers,  p.  sq.  ft.,  45a 
Gravity,  acceleration  of,  333 

action  on  incl'd  planes,  339.  536 
railways,  nature  of,  and  ex., 
rail-wear  on,  122  [691 

tests  of  train  res.,  497         [124 
Great  Britain,  cross-tie  practice, 
curves,  mode  of  design '(?,  266 
curves  not  compens'd.  6ax 
fastest  trains,  and  Am.,  ^529 
fuel    g.v.    consump.   in,  and 
[U.  S.,  131-3 
cause  of  diff.,  134 
expenses  per  mile  road,  116 
grades,  modes  of  expr'g,  538 
growth  traffic,  g.v.y  131-2 
jocos.,  f.v.,  com  p.  safety  on 
[curves,  434 
duty  of,  comp.  with  Am., 
life  of  parts,  Sig  [•159  & 
maint.  per  year  per  eng.. 
[and  Am.,  •159 
p.  c.  labor  and  mater  T, 
[•15'  & 
no.  and  work  of,  *is9-6o 
scrap  value,  ^20 
type  of  wheel-base,  428 
wt.  and   cost,  and  Am., 
error  as  to,  %i6  [*4iz-f- 
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Great  Britain — Continutd. 
no  grade  crossings,  810 
op*g  exp..  cts.  and  p.  c,  ^178 
pass,  speed,  why  higher,  '530 
p.c.  op*gexp.,*ixo,  •178 

recent  tendency,  1x6  [•105 
rects.  p.  inbab.  pass,  and  fgt., 
switching-mileage  prop*n,  135 
terminals,  7.v.,and  term,  exp  , 
[827  & 
train-mile  cost,  etc.,  *ix6 

Vignoles  on,  187 
wages  in  and  Am.,  *i5i 
Great  Eastern  r'y.  locos.,  cost  and 
Tmiles  per  yr.,  •159 
traffic  and  fuel  consump.,  •131 
Great  inclines  of  world,  'egS-^ 
Great  North,  ry.,  fastest  trains, 

[♦529 
locos.,  cost  and  miles  per  yr  , 
repr  details,  ♦ms      [♦159 
Great  So.  &  W.  ry. 

locos.,  cost  new  details,  155 
per  ton,  details.  *4ti 
repairs  in  detail,  *x44-5 
and  renewals,  146 
many  small  details.  149 
p.c.  labor  and  matMs,  ^152 
wt.  and  cost  in  detM,  *4i6 
motive-power  exp.,  *\^ 

details,  *X47 
wages  in  shop,  *i<i 
Great  system  of  r'y.  U.  S.,  •719 
Great  western  rV,  fastest  trains, 

[♦5*9 
locos.,  cost  and  miles  per  yr., 

.     „    [!'55i*i59 
p.  ton,  det  Is,  ♦iss,  •41X 
repr.  details,  •145 
motive -power  exp..  details, 

z=         ^  ,     .  f*'33.  *i47 

traffic  and  fuel  consump.,  *  131 
Green  river,  fall,  841  [533 

Grossman,  J.,  on  lubrication,  516, 
Growth  of  r'y  system,  world,  ♦43 
traffic,  g.v.^  irregular,  85 
how  to  estimate,  87 
ratio  to  rate  interest,  85 

TO     BB     CONSIDBRBD   ONLY 
[POR  3  TO  5  VRS.,  80,  85 

in  no.  engs.,  Engl.,  ^145 
of  train-load,  q.v.y  •97-101 
Guadalajara.  Mex.  Nat.  loc'n  to, 
Guessing,  effect  of,  658  A        [723 
Gulf  States:  area,  pop'n,  earn  gs, 
[p.  m.  and  head,  etc.,  '91 
fall  rivers  in,  8xt 
gen.  r'y  statistics.  *88 
pass,  and  frt.  haul  and  trstin- 
[I'd,  etc.,  *97 
{See  South.) 
Gyration,  radius  q.v.  of,  739 

Hachures,  use,  873 

Hackmen  profit  by  bad  loca'ion. 

Hammer  blow,  447  [60,  ^3,  68 

Hand-level,  use  of,  8^8,  847    I*26< 

Hannibal  &  St.  J.  align't  statist, 

Harlan  &  Hoi.  Co.  pass.  car.  %9i 

Haul,   extra,    not  a   burden    on 

[traffic.  61 

pass,  and  freight  C.  C,  C.  & 

(1.,  12  yrs.,  224-5 

U.  S.  and   States,  ♦97,  ♦1x5, 

[•927  & 

L.  S.  &  M.  S.  do.,  *98 


HauHII 
Haupt,  H.,  00  asst.  engines,  585 

on  inclined  planes,  944 
Head  resistance  uble,  522 

effect  on  fuel,  §30  — 

Headway  of  trains,  def.  and  elex. 

[r*y«,  6i6 

Heat  from  joumal-fric,  ^.r.,  3x4 

Heating  surface,  various  locos., 

[•407-10 

Heat-units  and  temperature  dis- 

in  fuels,  ♦450      [tinction,  •454 

in  steam,  various  press.,    ^454 

Heavy  construct'n,  f .f.,  error  in. 

Highways,  errors  resulting  from, 
[835,  850 
examples,  667. 853,  936 
grades  of,  illusions,  844 
old  Mexican  road,  941 
Higley  roller  journals,  923 
Hin,  A.  F.,  loco,  test  by.  445 
Hills,  propinqHy  of,  oc.  illu  n.  B46 
Holland,  align't  sutist.,  ••ds  [•45 
pop'n,  ry3,  wealth,  etc.,  *»7, 
Hopper  cars,  dimens.,  etc.,  •4S6--7 
Horizon,  best  line  lies  beyond,  837 
Horse-cars  benefit  by  bad  loco., 
[6o,6»,€« 
traffic  of  N.  Y..  ♦714 
per  inhab't,  *n\\ 
Horse-power,  cost  of.  stationary 
dennition,  338,  403  [eng.,  •531 
effective  and  indicM,  464 
increases  as  t'*,  ♦saa 
lbs.  steam  per,  loco.,  456  -f 
stat'n'y  eng.,  •^31 
theoret'l,  all  pressw,  •^b^ 
min.,  fuel  per,  469 
per  sq.  f  t.  gnite,  4Sx»  484 
to  utilize  full  adhesion.  *45, 
Horse  r'y.  longest  in  world,  cy 
Houses,  U.  S.,  value,  15 

and  r'y  accidents.  258         [6*4 
Huayacan,  Cuchillode,  «r  ir^ls  ax, 
Hudson,  C.  H.,  loco,  ttfst;  by,  701 
Hudson  river,  fall,  S41 
ocular  illus'n  on.  848 
water  of,  purity,  ^378 
Huds.  R.  Rd.,  alignuient  statist-, 
level  grades  of.  327  [•259 

{See  New  York  C  4  H.  R.) 
Hut.  ocular  tlli*s'n  as  to,  847 
Hydraultr  grade-line  and  sags.  g. 
Hyperbola^  locus  of,  404     [p.,  6as 

Ice  and  snow,  cost  due  to,  196 
Idaho :  area,  popu.,  sidings,  p.  c. 
opg.  exp.,  earnings  per  mile  and 
head,  ^90 ;  wealth  per  cap.,  •26 
Illegitimate  r'y  enterprises,  14 
Illinois:  alignment  statist.,  ^262; 
area,  popu.,  sidings,  p.  c.  opg. 
exp.,    earnings   per   mile    and 
head,  ^90 
interlocking  law,  814 
water  in,  quality,  •378 
wealth  per  cap.,  s6 
Illinois  Cent.,  align't  statist,  'ada 
flucts.  in  stock,  ^46 
loco,  old,  wt.  in  det'l.  ^ia 
maint.  way  exp.  by  items,  *iao 
miles  and  earn'gs,  •7x9 
opg.  exp.  and  trains  pev*  day, 
rates  on,  fall  of.  •726        [•174 
train-Id.  growth,  •lox 
Illusions,  ocular,  ^.p.,  84a 


Imp— Jao 

Impacts,  law  of,  561 
Imperceptible  slip,  g.v,^  445    [785 
Improvement  of  old  lines,  q.v.^ 
Inception  of  r'y  projects  (ch.  i.),  13 
Inclined  plane,  theory  of,  536 
lifting  car  up  by  vel.,  343 
Inclined  planes,  gravity  on,  339 
law  of  motion  on,  339 
passing  summits  by,  689 
pros  and  cons,  686  1*37^ 

Incrustation,  loco.,  ^.  v.,amt.  daily. 
Indeterminate  problems,  bad  so- 
[lutions  of,  7 
India:  locos.,no.  and  work  of,*i59; 
p.  c.  of  operating  exp's,  *izo: 
railway  equipt.,  etc.,  *43  ;  roll- 
ing-stock per  mile,  ^y 
Indiana:  alignment  statist.  in,*a6i 
area,  popu.,  sidings,  p.  c.  opg. 
exp.,   earnings    per  mile   and 
head,  ^90 
interlocking  law,  813 
wealth,  per  cap.,  a6  [*36i 

Indian.,  D.  &.  S.,  align*t  statist.. 
Indicator  diags.,  exs.,  all  cond'ns, 

,   ..  ,,  t*>«onr  of,  459. i<57+.[*476 
Individuals,  each  a  traffic  unit,  7x5 
Infiernillos,  location  at,  685 
In^^enio  river,  location  in,  675 
Initial  friction,  g.v.^  9x9  & 
Inspection  of  steel  rails.  q,v.^  neg- 
[lecied,  1x9 
Insurance    cost,    Chicago     r*ds, 
sections,  U.  S.,  ♦xto-^  [*x74-6 
trunk  lines,  ^173-6 
Interchange  of  frt.  cars,  rates  and 
[conditions,  164 
Intercolonial,  rolling-stock  per  m.. 
Interest  charge,  nature  of,  106  [%7 
compound,  tables,  *8o-83 
how  affects  location,  17 
on  add'l  locos.,  570,  604 
on  bonds,  p.  c.  of  rev.,  sections 
[U.  S.,  ♦108 
Interlocking,  amt.  used,  England 
and  asst.  eng.,  601  [&  U.  S.,  809 
easy  curves,  655 
grade-crossings,  790,  80s, 
switchbacks,  946  [809 

cabins  for,  size,  809 
cost  of,  810-11 
Inundations  of  r*y  lines,  783 
Invention  and  engineering,  x 
Iowa:  ali^n't  statistics,  *363;area, 
population,  etc.,  90 
fall  rivers  in,  841 
growth  r'ys,  popu.,  earnings, 

r*y  earnings  per  head,  etc.  ,^77, 

sidings,  p.  c.  opg.  exp.,  etc.,  90 

wealth  per  cap.,  ^26 
Iquique  r'y,  Peru,  Fairlieloc.,*4zo 
Irrigating  ditches,  oc.  illus'ns  as 


[to,  847 
umed. 


Italy,  adhesion  in,  assumed.  443 
locos.,  no.  and  work  of,  *i6o 
popu.,  r'ys,  wealth,  etc.,  *a7, 

rolling-stocky  traffic,  etc.,  ^43 
p.  c.  opg.  exp.,  *zxo 
rects.  per  inhabt.pa8s.and  frt., 
IxtaccibuatI,  mt'n,  997  [*xo5 

Jadcton,  L.  ft  S.,  align't  autistica, 
[•a6a 
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Jal-Lak 

Jalapa,  highway  vxa,  938 
.  horse  r*y  to,  930 
line,  description,  913 

low  grades  needed  for,  670 
map.  938 

Mexican  rep*t  on,  930 
profile,  condensed,  698, 70s 
zigzag  devert  on,  678 
Tanney  car-coupler,  489 
Jeans,  J.  S.,  table  from,  ♦X59-60 
Jervis,  J.  B.,  invented  loco,  truck, 
[431 
Journal,  effect,  size  of,  5x3,  9x3 
M.  C.  B.  stM,  499 
max.  Tdt  on,  5x3      [tion,  ^304 
bearing,  cost,  and  deprecia- 
rolTer,  913,933 
weieht  of,  *x63 
box,  defects  of  ord'y,  510  -f 

improved,  5x1 
friction,  509, 915 

as  affected  by  Td,  503,  6x1 
expts.  as  to,  913 
app's  for,  9x4 
normal  am't,  ^509 
starting,  5x3  [34  A 

**  Judgment,"  danger  of  trusting. 
Junction  points  for  fr*t  cars,  x66 
Justifiable  expend,  for  future  $x, 
to  save  $x  per  y'r,  ^83       [^83 
Jura  r'y,  profile,  6918 

Kansas:  arca.popu.,  sidinfsrs,  p.c. 
opg.  exp.,  earnings  per  mile  and 
bead,  ♦90;  wealth  per  cap.,  ♦a6 
Kansas  Pac,  loco,  perf'ce,  ^439 
Kentucky,  align't    statist,  *wi\ 
area,  popu.,  sidings,  p.  c.  opff. 
exp.,    earnings   per   mile   and 
head,  *9o;  wealth  per  cap,  *36 
Kentucky  river  bridge,  wt,  901 
Kindling  fires.  Ph.  &  R.  cost,  *9oo 
Kingwood  tunnel,   temp'y   line, 
[♦700 
Labor,   wages,  ^.v.,  Amer.  and 
[Eng.,  ♦4x7 
and  mat  1,  cars,  g.v.^  *i6x-4 
locos. ,  7.  r . ,  details,  *  1 33, 
Eng.,  ♦133    [♦x45,*i5i 
French,  •X47  [19 

Laborer,  useless  work  no  gain  to. 
Lagging  loco.,  g.v.^  effect  of,  508 

wt.  and  cost,  ^4x3  -|- 
Lake  Erie  &.  W.,align't  stat.,*36i 
Lake  Shore  &.  M.S.,align*tsutist, 
ditching  on,  773  [♦36X 

chart  of  financial  record,  33 
exp'ts  on  frt.  speed,  370 
flucts.  in  stock,  ^46 
freight  car,  reprs.  on.  163 
renewals  separately, *i6s 


fuel  tests,  539 
o.  boiler,  lif 
water  supply,  ^430 


loco,  boiler,  life,  *, 


y9 


miles  and  earn'gs,  ^7x9 
motive-power,  exp.  aet'lt,*X47 
radiation  tests,  313 
rates,  through  and  way,  B.  & 
[W.  b'd,  336,  X15 

fall  in,  ♦736 
sidings,  total,  etc.,  ^835 
statistics  frt.  traff.,  ^98 

pass,  traff.,  ^98 
ton-mile  rects.,  etc.,  ^1x5 
track  Buffalo  yd.,  *8ai 
uain-reaist.  u«u  of,  518, 909 
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Lan— Loc 

Lancashire  &  Y.  loco.  repr.  det'la, 
[•"45 
Landscape  gardening  and  maint 
[way,  134 
Landslides,  accidents  from,  ^347 
Lap,  dern  of,  470  [xaa 

Launhardt,  est.  by,  loc.  rail  wear, 
Latimer  rerailing  guard,  900 
Latitudes  and  departures, 

use  of,  886         [comput'g.  889 

Latrobe,  B.  H.,  cxpu.  on  adh^s'n, 

[tempV  lines  by,  445,  700 

Lava,  basaltic,  character,  684  [443 

river  of,  938-33 
La  Veta  Pass,  ♦698-9 
Lead,  loco.,  470 

of  freight,  etc.  {S*e  Haul.) 
Lead  ville,  nigh  line  to,  695  -^ 
Legal  exp's,  various  rds.  ana  sec- 
[tions  U.  S.,  *x7o-6 
Lehigh  &  Susq.  loc.  perform.,  ^440 

shaipest  curve,  'aas 
Lehijfh  Valley  align 't  statist,  ♦ado 

Consolidation    loc.    invented 
[on,  378,  433 

loc.  performance,  ♦438-40 
Mastodon,  deutis,  ^4x0 
Id.  on  drivers  per  sq.  ft. 
[grate.  »45a 

pass,  car,  st'd,  ^491 

rail-sect'n  and  wh'l  tread,  3x0 

track  Buffalo  y'd,  ♦83' 
Level,  hand,  use  of,  838, 847 

line,  guessing  at.  838 

party,  organiz'n,  8ox,  867 

slope,  .883 
Levelling  on  preliminar*s,  86x,  865 
Lewisb*g  &  Tyrone  align't  sutist , 
[♦360 
Lighten,  no.,  N.Y.  term'ls,  ♦Sxq 
Light  lines  in  difficult  c'try,  30  a 
Light  rails,  g.v.^  and  Pt  r'jrs,  737 
Light  railways,  737 

and  curvature,  749 

and  dist  (choosing  route),  79a 

and  value  low  grades,  576, 758 

CONCLUSIONS  AS  TO,  76X 

expedient  economies,  748 
rel.  value  of  more  traff.  to,^7X3 
total  cost,  758  & 
why  do  not  multiply,  737 
Lignite,  H.  U.  in,  ♦^so  [on.  6794- 
Lima  &  Oroya  ry.,  aevelopments 

profile,  698-9 
Limiting  curvature,  g.v.^  690 

grades,  y.r.,  536 
Line,  always  easy  to  get  a,  833, 840 
best,  lies  beyond  horizon,  837 
may  survey  a,  but  nor  recon., 
no.  of,  to  survey,  g.v.^Z^A  [83s 
worst  errors  in  wrong  selec'n, 
[83a 
(Sit  Route,  Location,  Topogra- 
phy.) 
Line  cars,  def'n,  x68 
mileage  of,  x68 
relative  cost  reprs.,  ♦i6x 
Link,  coupling,  ^.v.,  forces  act- 
.   [•««»'»  303 
Link-motion,  mvention,  etc.,  458 
Liverpool,  sidings  at,  837 

sution  exp.  at,  838 
Live-stock,  U.  S.  value,  ♦sj 
Local  freight,  sidings  for,  ♦8sx  -(- 
Local  ratM,  f.v.,  constant  ratio 
[to  Uirottgbt  «a4-4 
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Loca—Loeo 

Local  traffiCff  .p.,irue  classifi.,  aiz 
effect  distance  on,  9x3 

LocaUbg  engineer,  q.v.^  altitude 

[of  mind,  as,  831  +,  840, 855  A 

end  of,  a  L(^-v.)«  684 

Location  and  transition  curves, 
aptitude  for,  and  topof^i  S80 
art  of.  lies  in  choice  of  route, 
av.  practice  in,  4,  583  [840 
bad,  reasons  for,  4  -j- 
care  in,  and  amt.  curr.,  656  & 

CHOICB  or  ROUTB  WHBN  CLOSE, 

[583 

freer  with  sharp  curves, 

CONDUCT  OF,  831  [656 

correct'g  by  trans*n  curv..  870 
curve  limit  and  topog^y,  ti^ 
difficulty  of  good  prac.   in, 
[2  +,  936 
effect  on  rev.,  48 
errorB  in,  Sl  contV  maps,  876 
bow  ori^nate,  658 
worst  m  recon  sance,83a 

GBNKRAL  RULBS   POR,  66o,  694 
LINB  ALWAYS  EXISTS,  83a,  84O 

marvellous  feat  sci.  skill,  03a 
office  chair  loc'n,  880  —     [787 
old  lines,  common  errors  in, 
over  prairie  ridge,  661  + 
paper,  ^.v.,  868  + 
party  for,  867  jjaS 

possible  effect  of  electricity, 
projectV  (7.V.)  and  mapping, 
[886,  890 

BULB       FOB,      IN       MODERATE 

[couprntv,  694 

running  in  the.  867  [698 

sharp  curves  give  new  routes, 

Western  States,  errors  in,  6, 

[ai,  •ads,  330.  588,  660 

Loch  Katrine  water,  punty,  ^378 

Locomotive  engine,  399 

adhesion  oC  434 

AMT.  OF,  435  + 
computing  from  Tds,  444 
defic'yi  liow  shown,  405 
effect  of  changes  in,  '440 
cxp'u  as  to,  434  + 
extreme  resoru  to  incr., 
maximum,  440  [424 

per  sq.  ft.  grate,  *458 

BATIOS  OF,  ^37 

Am.  and  for*n,  443 
resistances  whidi  tax,  49a 
safe  limiu  for,  441 
sand,  effect,  437 
slipping,    g.v..     drivers, 
[laws,  435  A 
impercepuble,445 
speed  does  not  aiffect,  435 
winter  and  summer,  443 
American,  advantages  of,  4aa 
decreasing  use,  Z14 
dimensions,  etc.,  407 
invention 'of,  49 X    [*4o7+ 
wt.   various  parts,  *4oo, 
and  curvature,  ^.r.,  378  & 

stationary  q.v.  engs.,49s 
assistant,  g,v.^  585 
bf'^r-power.  449 

and  tractive  p.,  •453 
blast-nozzle,  sizes,  ^09 
combust*n  and  evap'n,4So 

max.  rate,  449 
deficiency  in  power,  how 
tshown,  40s  I 


Locomotive 

Locomotive— C*»/m«*</. 

boiler  power,   diagram  of 
[403 
dimensions  of  b.,  f07-xi 

various  parts,  changes* 
efficiency  high,  457    [^409 
energy  stored  in,  '454 
evap'g    boilerful,     time 
[for,  456 
evap'n,  average  rate,  449 
explosions,  ^247 
fire>box,  life,  •419 
as  afi.  by  water,  *49o 
fractures,  *430 
size,  •407-4x0 
grate  area  and  load   on 
[drivers,  ^ja 
H.  P.  per  sq.  ft.  grate,  484 
Incrusution,  amt.  daily, 

•  r.   •       t*378 

incrusting  solids  in  water, 
[^378 
lbs.  coal  per  h.  p.,  *46x 
life  of  boiler,  %t9 
loss  of  heat  in,  av.,  ^456 
low  water,  gain  by,  455 
pass,    and     fr*t    service 
[same  b.,  403 
p.  c.  efficiency,  ^57      [403 
•  power  measured  in  ft.  lbs., 
radiation,  ^.v.,  winter  and 
[sum.,  508 
shell,  thickness,  ^430 
steam,  lbs.  per  h.p.,  av., 

pressure,  •409-xo 
boiler  and  effee.,  ^79 
cutting   down,   efrt, 

higher,  effect,  408,  468 

high,  Ger.  and  Swiss, 

*5»9 

reserve  of,  453-4    ,    ^ 

steam-chest    and    b. 

tendency  to  mcrse  b.,  408 
tubes,  life  of,  ^430 
no.  and  size,  *409-xo 
wt.  and  cost  *4xa  -f- 
washing  out,  *4ao 
water  supply.quality,  •378 
weight  of , •407-1 1, •4x5-6 
w*ts,  q.v.^  all  parts  and 
[matUs,  ♦^00,  •4x2-+- 
to  incr*se  boiler  power 
[xo  p.  c,  400 
water  and  steam,  *407- 
[xx,  *4S4 
coal  burned  per  mile,  *xa9 
English,  •x3i-a 
Penn.  R.  pass.,  •134 
compound,  chances,  X33 
Consolidation  1.,   f.v.,   defn 
[and  origin,  483 
cyl.  q,v.  tracL  power,  553 
change  in,  Penna.  R.,*409 
increased  use  of,  xx4 
most  used  on  heavy 

[curves,  aSi 

wts.  of  diff.  sizes,  70X,  769 

various  parts,  *4oo     [*564 

cost  new,  all  types  and  wu., 

Am.  and  Eng.   per  ton, 

[det'ls,  •4x1 

as  affected  by  wt.,  etc., 

£•411.  •sfi* 


Locomotive 
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cost,  builders'  approx.  rules, 

.      .,  1*565 

details,  x5o-x-*-4-5 
narrow-gauge,  ^564 

dissidvantaires.  565 
per  ton,  ail  types,  *^ 
cost  of  operating,  xax  -|- 
as  afxM  by  wt.  eng.,  569 
as  pushers,  6cx  -(- 
cost   of    double    no.  for 

[same  train,  •sdS,  *^7i 
double  wt.  for  same  train, 

[•S«7 

gain  b^  fully  loading, *5S7 
intermittent  aervice,  eff*t, 
[603 
mat*l  and  labor.  Am.  and 
[foreign,  ^ii  4 
per  year,  *i48  & 
shop  and  gen*l  exp.,  ^ii, 

standing  still,  cost,  602 
cylinder  power,  457 

all  cyls.  and  drivers,  '479 
and  slipping  drivers,  406 
back  pressure,  ami..  47a 
compared  with  adbes., 
tdiag.,  S5» 
cut-off,  no  tendency  to 
[early,  •tfn 
deficiency,    how  shown, 

falls  with  speed,  457 
expansion,  theoret.,  gain 
[by.  467 
practical  losses,  470 
indicator  diaga.,  ^476  -f 
lin^iu  of,  ex.,  703 
losses  of  eff'y,  chief,  470 
of  f  rt.  eng.  and  speed,  474 
often  too  little,  406 
ratio  to  wt.  on   driven, 
[•408 
redproc'g  parts,  loss  by, 
[473 
speed,  effect  of  redoc'g, 

[47«  + 

▼aried  easily,  400 

wt.  to  increase  cyl.  p.  » 


|p.c.^. 


why  should  be 

cylinders,  cold  or  hot,  oX 

[47« 

clearance  space,  efl^t,  47' 
common  error  of  desi^ro 
pO,  474 
dlsadvan.  of  too  1aq^,4a« 
entrained  water  in,  470 
large    cyls.    disadvanta- 
[Keoii8,40^ 
lead  and  lap.,  def.,  470 
loss  of  press,  in.  •410 
radiation,    external.  315. 
b77. 47» 
internal,  nature,  3x5. 471 
locos.,  376 

size  of,  why  used  to  de 
[scribe  engines,  40* 
steam  cap'y  of,  •459 
design  of,  ^oa-t- 

Rmits  for  same  boiler,  40^ 
logical  order,  40a 


narrow-gauge,  751    ['i4t 
p.  Ci  standard,  P.  ~^  " 
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dimensions  of  boiler,  *407-4io 
chimney,  ^og-io 
drivers,  French,  535 
frt.,  Gt,  East.  Ry.,  •13a 
most  powerful  in  world, 
[♦4x0,  ♦491 
pass,  eng ,  477 
Tables    op    all   types, 
[•407-xo,  ♦421 
various  eng.,  ^279 
earnings  per  year.  Am.  and 
[Eng.,  •xsQ 
sections,  U.  S.,  •89 
Fairlie.  def.  and  use,  434 

in  Mexico,  9^3 
frame,   wt.  and    cost,   ^400, 

*     .  ,         ...  f**'3  + 

frt.  Iocs.,  op'g  conditions,  478 
friction  resist.,  ^.v.,  of,  530 
fuel  q.v.  consump.  light,  315 
future     improves,     poinible 
[effect,  3a8 
handling  locos.,  breaking  in 
[two,  359 
cut'Off,  usual,  460 
drawing  fires,   fuel   lost, 
first  in  nntout,  141      [109 
heavy  engines  and  break- 

running  backward,  950 

Starting  of,  how  done,  797 

switching    Iocs.,   use    as 

[pushers,  79a 

using  heavier  vt.  more, 

[560 

height  cent,  of  s[rav.,  971 

horsC'power      in      practice, 

computing  do.,  3^8 

interest  cnarge   on,    due   to 

»    .     ,  [grades.  570, 604 

liouutlons  of,  399  + 
and  grades,  337 
and  boiler,  406 

limits  to  work  of,  399 

mileage  of.  Am.  and  Europ^n, 
[*«43«  *  1 59-60 
as  affected  by  age,  *4z8 
C.,  B.  &  Q.,  ao  years,  157 
exaggerations  in  statist., 
life,  q.v.y  ♦lAj       [103, 149 
TOSS.  max.  N.  Y.  C,  '143 
Penna.R.R.  pass,  and  fr^t. 
[i886,*ji-84.  •140,  *4i8 
U.  S.  sections,  •97 
run  in  general  office,  143 
special  performances,  ^4x9 
switching,    q.v,^     prop*n 
[mileage,  135 

Ufe  of,  •143,  ^iS^,  •438 
various  parts,  *4Z9 

machinery,  breakages  of,  *a47 
cost  new,  N^a  + 
essential  elements  of,  457 
link-motion,  458 
repairs,  ♦143 
slide-valve,  fric.  of,  53a 
valve-gear,  458 
weights  of,  *4oo,  *4za  & 

Mastodon  loco.,  433  [553 

cyl.  and  adh.  tract,  power, 
dimensions,  etc.,  *4zo 
increased  use  of,  1x4 

Mogul  loco.,  def'n,  493 
dimensions,  etc,  *4o8 
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Moij^ul  loco.,  max.  wH,  769 

motive-power  record,  Penn. 

[R.R.,  x85x-«4,  •140 

number  of,  various  countries, 

[♦x6o 

English,  ^148 

per  mile  all  countries,*43, 

.    ^^v  Vo^^*  **^ 

sections  U.  S.,  ^89 
No.  of  separate  pieces  in,  *^X5 
passenger  1., coal  consumption 

grades  affect  little.  479 
need  much  tract  pV,  407 
power  limited  by  boiler, 
^406 
performance     of     Amencan 
[Iocs.  Gong  table),  ^438 
Mastodon  loco.,  *4io 
rail-wear,  q.v,^  due  to,  xaa& 
repairs,  cost  of,  139 

as  affected  by  align*t,  *i88 
class  of  engine,  *x46-8 
curvature,  3x5 

radius  of,  641 
distance,  aoz 
grade-crossings,  aoa 
length  of  trains,  570 
rise  and  fall,  377 
w*£  of  engine,  144, 563 
av.  Chicago  r'ds,  *  174-6 
sections  U.  S.,  ♦170-6 
trunk  lines,  *  179-6 
cleaning,  147 
details  by  items,  *x43-9 
deterioration,   causes  for 
[and  rates,  909-3 
distribution  to  causes,*903 

TO  LOCO.  PARTS,  XS3 

effect  growth  q.v.  traffic 
[on.  153  & 
English,  ♦133 
and  American,  43a 

details,  ^144 
fittings,  *i45  [x5;3 

gen'l  exp.  often  not  inc*d, 

iSee  Motive  Power.) 

E;n.  rep'rs,  freq'cy,  430 
bor  and  mat*al,  Amer. 
[and  foreign,  •143-5  A 
Mass.,  etc.^  x^a 


minor  deuils  (many),*x49 
painting,  ♦X43 
pass,  and  fr't,  ♦148 
past  history  of,  C.  B.  & 


»     ^9-  '58 

Penna.  R.,  35  7^  140 

p.  c.  in  shop,  P.  R.  R., 

[•140 

p.  c.  renewals,  •x46-7,*q63 

p.c.  round-house  repTS, 

per  year  per  engine,  Am. 

[and  Bng.,  ♦259 

running  gear,  *x43 

shop,  tools,  and  general 

[jr.w.  exp.,  XS3 

tenders,  q.v.^  •X43-6-7 

trucks,  q.v.y  ♦143       [•139 

trunk-line  exp.,  34   y'rs, 

resistance  of,  av'ge,  ^465,  •530 

experim*ts,  q.v.^  as  to,  979 

accurate,  diffic't,  533 
ooupled     drivers,    extra 
[for,  534-5 
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resistance    of,   in    practice, 
[♦463-i- 


head,  at  high  speed,  ^599 
error  by  neglecting,  5^3 
internal,  no  tax  on  ad' 


[hesion,  531 
mach^y  separately,  534-5 

PROBABLE  AMT.,  53X  4" 

slide-valve  fric,  539 

true  test  for  determining, 

nmning  gear,  491  [40a 

Am.,    distinctive    pecufi- 

[arities,  49X-5 

comparative     safety    on 

[curves,  diag.,  433 

coupled    drivers^    extra 

-.  .  :         ».    ,[l"c.,  434-5 
dnving-wheel  ba.se,  rota- 

[lion  of,  437 
foreign,  hard  on  track,  425 
hammer-blow,  447 
H.  P.  transmissible,  459 
journals,  sizes,  ^409 
load  on  driv.  per  so.  1 

[grate,  *4; 
slipping  drivers,  285,  4c 

tires,  cost  q.v.  maint.,  3 
truck,  mechanics  of,  4: 

weight  and  cost,  Sxs -f-, 
*40o 
wheel-base  lengths, 

[♦|07-xo 
wheel-wear,  C.  A  A.  r'v, 

runs,  tendency  to  incr*se,  x6q 
starting  q.v.  power  of,  3536 
slack,  effect  ox,  400  [434 

switching,  a.v,^  def.  and  use, 

no  N.  v.  terminals,  *8iq 

per  cent  of,  sect'ns  U.  S., 
[•x8i 
tank  Iocs,  as  asst.  engs.,  59a 

why  advanug^s,  551,  554 
ten-wheel,  def*n,  ♦423 

dimensions,  etc.,  ^408 
theoretical  defect,  most  seri- 
thrce  forces  of,  ^99     [ous,  339 

deficiency,  how  shown, 
[405 

TRACTIVE  POWER,  q.XK^  434 

average  between  stations, 

53a 

compared    with   single 

[lestt,  5SX 

all  cyls.  and  drivers,  *479 

as  modified  by  speed,  346 

by  type  of  eng.,  280 

causes  of  fluct*ns  in,  *44o 

comparative,  cylinder  and 

[adh.,  553 

compared     with     boiler 

[power,  452-3 

with  weight,  a}]  grades, 

[•088 

deficiency,    bow   shown, 

[405 

economy    of     fully  em- 

[Pioyinfir,  587 

effect  low  boiler  press., 

French   practice    as  to, 

u     .  *       l*57S 

head  resistance,  *5ao-ai 
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tractive  power,  high  speed, 
hone-power,  'siq  •519 
imperceptible  slip,  445 
increaset  faster  than  fuel 
[burned,  133 
lost  at  speed,  nature  of, 
[473 

ON    AI.L  CSADBS  IN    DAILY 

[saavicB,  •544  + 
tass.   and    freight  Iocs., 
[diff.,  478 
pass.,  needs  much,  407 

r.C.  CHANCK,  PROM  CHANGS 
[in  any   GRADE,  554-7 

p.  c.  wt.  train  to  wt.  eng., 
[all  grades,  669 
ratio  to  total  wt.  loc.,  *542 
weight  train,  all  grades, 
,  [-•S44+.*593 
speed  reduces,  474 
surting  needs  most,  474 
tank  locot.,  551 
testing  by  iluct'Ds  of  vel., 
[79a 
why  great  in  Am.,  493 
wire-draw*g  reduces,  474 , 
wt.,  to  increase  xo  p.  c, 
trimmings,  wt.  of,  *4oo     [401 
TYPES  OP,  defs.,  43a 

change  in  most  used,  1x4 
compar.  cost,  new,  ^565 
effect  grades  on,  55^-7 
weight  of,  all  parts  and  m^t'ls, 
[•400,  ♦412  -{-,  ^4x6 

ALL  TYPES,  •407-434,  •379 

as  affected  by  low  grades, 
[566 
by  steel  rails,  561 
by  volume  traffic,  597  A 
boiler,  water  and  steam, 
[♦454 
cost  of  doubling  to  haul 
[same  train,  ^567 
details  (full),  *4x3-4-6 
effect  on  cost,  new,  *s6$ 
on  operat'g  exp.,  *56o 
empty    and    in    service, 
[♦407-8 
fast  pass.,  wt.,  etc.,  431 
French  practice,  '576 
increase  in  recent  years, 
[•407-xo,  VWi 
P.  R.  R.  since  1833,  *x4x 
explanation  of,  408 
of  parts,  constancy  in 

[ratio,  *^oo 
on  drivers  compared  with 


[cyl.  p.,  •408 
ain-Io 


p.  c.  to  train-load,  all 

[grades,  ^669,  'esS 
p.  c.  various  materials, 
[Am.  and  Eng.,  ^4x6 
ratio  to  trac.  power,  ^543 
various  engs.,*279,*407-34 
extra  heavy  eng.,  *4ax 
parts  of  eng.,  400 
roads,  ^438 
Long  chords,  diffs.  length>  det*g. 

Long  tangents,  f.v.,  bad  practice 


[as  to,  334 
erf^ce,  * 


Long  Isl.  r'y,  loco,  perrce,  '439 

Loop*  679       i.^**  Spiral.) 

Loss  ana  damage,  cost,  rMs  and 

[secUons,  U.  S.,  *z7o-6 


Los-Mai 

Loss  of  time  by  reduc*g  speed, 

[^•«'m  *594-5 

Low  grades,  ^.v.,  and  asst.  eng., 

London  terminals,  cost,  837     [659 

expenses  at,  837-8 

location  of.  73  [*539 

London,  B.  &  S.  C,  fastest  train, 

kindling  fires,  exp'ce,  *3oo 

locos.,  cost  A  ma.  per  yr.,  ^159 

tests,  *469 
traffic  and  fuel  consump. ,  *i3i 
London,  Chat  &  D.,  fastest  train, 

London  A  N.  W.,  am't  sid*gs,  837 
fastest  trains,  ^539  [*z59 

Iocs.,  cost  and  miles  per  yr., 

repV  details,  ^145 
interlocking  app's  on,  809 
terminals,  cost,  837 
Louisiana:   area,  pop'n,  sidings, 
p.  c.  op'g   exp.,  earnings  per 
mile  and  head,  *9o;  wealth  per 
cap.,  ♦se 
Louisville,  fall  at,  84X 
Louisville  &  N..  align*t  Stat.,  *364 
fluct.  in  stock,  ^46 
maint.  way  exp.  by  items,  ^xao 
miles  and  earnVs,  *7i9 
op'g  exp.  and  tr  ns  pr  aay,*x7a 
train-l'd,  growth,  •xoi 
Louisville,  C.  &   L:,  miles  and 
[eam'gs,  ♦7x9 
Lubricafn  asaffectM  by  temp.,506 
bath,  eff'y,  509,  918 
minute  difls.,  effect,  509 
Luchmanier  pass,  grades  at,  *7oo 
Lunch  counters  and  curvat.,  649 
Luxemburg  locos.,  no.  and  work 
[of,  •x6o 
Luxury   in   cars,  why  tends  to 
[incr.,  139,  567 
McAlpine,  C.  L.,  on  sharp  curve, 
[396 
Machinery,  loco.,  c.v.^  cost  new, 
[details,  ♦xjo-5 
reprs.  p.  c.  due  various 
[causes,  *303 
minor  details  of , small, 
shop,  maint.  of,  154  (f  149 

Macon  &  Br.,  align't  statist.,  *364 
loco,  perform.,  ^438  [y.r.,  73a 
Mahoning  bch.,  N.  Y.  P.,  A  O., 

handling  trains  on.  791 
Making  time  and  curvature,  368  A 
Malicious  obstructions,  derailm'ts 

from,  345 
Maine:  area,  popu.,  sidings,  p.  c. 
op'g    ex.,   earnings   per    mile 
and  head,  ^90;  wealth  per  cap., 
•36  [miles.  •181 

Maine   Central,  p.  c.  switching- 
Main  (trunk,  7.V.),  lines  and  bchs., 

ex.  of  error  in,  938  & 
Maintenance  of  way,  xi8 
anomalies  in,  137 
as  affected  by  distance,  199 

gauge.  753 ., 
minor  details,  191 
no.  of  trains,  137,  569 
pushing  eng.,  603 
exps.,  deuns,  U.  S.  sec- 
[tions,etc..  ♦138,  •iTo-tf 
general  tendency,  117 
iron  rail  era,  items,  *x9o 
truak  lioes,34  year8,*t99 


Mai-Mas 

Maintenance  of  Way — C^mtimud, 

exps.,  ratio  to  mainc  cars,  etc, 

[•iji 

ratios  of  ,to  each  other, 

[•ia7-3« 

why  constant  pr.  tratn- 

[mile,  137. 569 

Manchester,  sut'n  exp.  at,  8a8 

Manhattan     (elev*d,    ^.v.)     tj^ 

[length,  stops,  etc.,  '559 

operaung  details,  speed,  etc, 

stations  on,  and  power  used, 
speed  on  curves,  373         [•aoi 
Mann  sleeping-cars,  ^491 
Manufacture  of  rails,  lai 

of  transportation,  48,  106 

Manufacturing    regions,    burden 

[traffic  into,  61I 

heavy  traffic  of,  63 

Mapping  and  project'g  Ioc*n,  886 

contours  (^.v.),  pro  and  000 

[874  + 

GOOD  AND  BAD,  CZ..  888 

large  scales,  best,  884 
loose  sheeu  always  best.  886 
Maps,  making  nenul.  835.  849 
ex.  of  need  for,  85s 
ocular  illusion,  y.v.,  oa,  665 
right  use  of,  836^ 
small  scale,  making,  889 

need  for.  665 
use  in  reconnais.  ex.,  934 
Mari^,  G.,  loco,  tests.  464,  470 
Marine  engine8,comp*d,  and  loco^ 
coal  per  H.  P.,  ^460  [133 

utmost  economy  of,  469 
Marriotte*s  law,  467  [•A 

Marauette  H.  A  (>.,align*t  statist.. 
Marsh,  Sylvester,  invented  rack 
Marshall  pass..  *698-9  [r^,  690 
Marvellous  feat,  sci.  skill.  ^33 
Maryland:  area,  popu.,  sidings,  p. 
c.  op*g  exp.,  earnings  per  mile 
and  head,  ^90;  wealth  per  cap^ 

Mason  loco.,  Am.,  dimens.,  etc, 
[•407 
Id.  on  drivers  per  so.  ft 
[grate,  •4$» 
Masonry  and  floods,  781 
cost  of,  753 
dry,  bad,  898 
estimating,  898 
Mexican,  939 

p.  c.  cost  to  total,  VST*  ••33 
MassachusetU:  align*t  statist.,  359: 
area,  popu.,  sidings,  p.  c.  op> 
exp.,  earnings,   per   mile  and 
[bead,  V 
classification  of  through  asd 
[local  iramc,  sii 
cost  per  year  per  eng.  and 
fuel,  cost  of,  X36        [car,  ^148 
interlocking  law.  8x8 
loco,  reprs.,  cost,  X48 
maint.  way  exp.  by  items.  *t» 
motive-power  exp.,  det*ls.*i47 
ry.  earnings  per  head,  etc,  *;' 
wealth  per  cap.,  a6 
Master  Car-B*deis  Ass*n,  assasicd 
[action  on  rail-heads,  307 
Comm.  rep't  on  heavy  eng.. 

on  interchange  rales,  x66 
rule  for  deprec^o  carii  ^os 
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Master  Car-BMcrs  Kv^n—CoiCd. 
•tand'd  axle,  w*t  ^486 
jouraaK  ^gg,  ♦sis 
6o,oc»   lb.    box-car,  ♦114, 

[*490 
Mastodon  loco.,  q.v.^  def.,  423 
introduction  of,  1x4 
Material,  boring  to  test,  868 
cars,  prop*n  to  labor,  ♦161-4 
loco.,  q.v.^  rep'rs,   prop,  of, 
[*X47-|- 
prices  of.  Am.  A  Bng.,  ♦416 
w't  and  cost  in  locos.,  *4i2-6 
Maucb  Chunk,  grav.  r*y  at,  69a, 

Mauritius,  roirg-stock  per  m.,  *47 
Maximum  and  min.  limits  of  ests., 
[>4& 
Mechanics  of  curve  resisL,  381 
of  train  move't,  331 
tools,  U.  S.  value,  •as 
Memphis  &  Ch.  alignH  stat.,  ♦364 
Mental  perspective,  x 
Merrimack  river,  fall,  841 
Metric  curves,  radii,  ♦267 

stationing,  a66 
Mexican  Cent.  R>,  descent  from 

into  Ameca  Valley,  68a 

f {general  route  of,  yax 
ong  grade  on.  ^700 
Pacific  b'ch  of,  736,  670  + 
Reventon  tunnel,  668 
spirals  on,  678, 688  [731 

Mexican  Nat.  r'v,  gen.  route  of, 
location,  problems  on,  Taa 
long  grades  on,  ^700 
Mexican  K'y,  curves  on,  396 

error  in  not  going  to  Puebla, 
Fairl  ie  engines  on^  ^34       [938 
history  and  descnp^n,  999 
long  grade  of,  *699 
profile,  698 

(5/#JaUpaline.)  [6s 

Mexican  towns,  ex  of  stations  at, 
Mexico,  Am.  line  to  city  of,  935 
Am.  locos,  in,  433 
plateau  of,  927 

rects.  per  inhabit  pass.  A  frt., 
rolling  slopes  in,  844  [xos 

trunk  lines  in,  720 

{JSee  Jalapa,  etc.) 
triangular  course  traff.,  6x6 
Midiigan,  align*t  statistics,  *363 
area,  pop^,  sidings,  p.c.  exp., 
[earn^g  per  m.  and  h'd,  '90 
interlocking  law,  13 
*  rough  country '  of,  840 
wealth  per  cap.,  ^36 
Michigan  Air-L.  align't  stat.,*a63 
Mich.  Cent,  r'd,  chart  of  financial 
fall  of  rates  on,  •736  [record,  34 
fluct's  in  stocky  *46 
miles  and  earnings,  ♦7x9 
traffic,  local  and  through,  314 
train-load,   fuel     burned, 
growth  of,  •100  [♦136 
{See  Canada  Southern.) 
Michigan,  Lake,  water  of,  ^378 
Middle  States :  area,  pop*n,  sid- 
ings,   earnings    per    mile 
and  head,  etc.,  ♦gx 
bonds  and  stocks  per  m.,  *xo7 
curve  and  grade  statist.,  359 
earnings  per  mile,  •107 
distribatioii  of,  *xo8 


Mid-Mit 

Middle  States— O^it/f  ««/</. 

frt.  earn.,  thro*  and  local,  *^y. 
gen.  r'y  statist.,  88-90 
growth  r'y  system,  44 
main  results,  oper'n,  ^34 
maint.  way  details,  *i28 
op'g  exp.  and  traffic  details, 
[♦170-6 
pass,  and  fr*t  haul  and  train- 
[load.eic,  ♦97,  ♦317 
p.c.  op*g  expenses,  9X 

pass,  and  fr't  traffic,  ♦x8i 
switching  mileage,  181 
rectus  per  inhab.,'  pass  and  fr^t, 
rolling-st*k  per  m.,  47    [♦104-5 
switching  mileage,  x8i 
ton-mile,  recHs  and  haul,  ♦xis 
train-rd  and   haul,  fr't  and 
[pass.,  ^97,  ^3x7 
wealth  per  cap.,  26 
Midland  rV«  fastest  train,  ^539 


locos.,  cost  and  miles  per  y'r, 
motive-power,  exp.,  detls, 


repn.  details,  •X45     ['isg 


traffic  and  fuel  consump.,  *xy. 
Milan  r*y,  profile,  698 
Mileage,  constructive,  ai8       [103 
loco.,    exaggerations    in, 
rate  for  fr't  cars,  164 
Milwaukee  grain  receipts,  728 
Mineral  traffic,  ^.v.,  and  balance 
[grades,  614 
dead  wt.  of,  610 
changes  in,  609 
Mines,  U.  S.,  value,  ♦as 
Mining    regions,  burden    traffic 
[toward,  63,  6x8 
Minnesota:  align  t  statist.,  *7.ty^ 
area,  popu.,  sidings,  p.c.  op*g 
exp.,    earnings    per   mile   and 
head,  ♦90;  wealth  per  cap.,  ^26 
Minor  dbtails  of  alignV.  183 

and  drumming  business. 


[iga 
uli 


cost  of,  as  aff'd  by  ruling 

[grades,  s8x 

effect  on  amt.  of  suryeys, 

[858 

nature   and   importance, 

possible    variattoos     in, 
[slight,  189 
relative  imp^ce  ex.,  ^95 
Mississippi:  area,  popu.,  sidfings, 
p.c.    op*g   exp.,    earnings    per 
mile  and  head,  ♦go;  wealth  per 
cap.,  ♦ad  {841 

Mississippi  river,  fall,  and  tribs., 
*  points,'  rates  to,  ai8 
steam-engines  on,  ^460 
water,  purity,  ^378 
Mississippi  valley,  bad  location, 
[^.v.,  in,  656  & 
Missouri:    align't   sutist.,   ♦264; 
area,  ,popu.,  sidings,  p.c.  op'g 
exp.,    earnings  per    mile   and 
head,  ♦go;  wealth  per  cap.,  36 
Missouri,  K.&  T.  loco.  perfce,^439 
Missouri  Pacific,  miles  and  earn- 
[ings,  ^7x9 
Missouri  river,  fall ,  841 

*  points,'  rates  to,  218 
Mistakes,  narrow  margin  for,  38 
Mitchell,    A.,    invented    Consol. 
[cng.,  278,  433 


Mix-Neb 

Mixed  trains,  when  used,  95 
Mobile  &  O.,  align't  statist.,  ^364 
"  Moderate"  grades,  y.»..  330 
Modem  r'y  corporation,  the,  a8 
Modulus  of  elasticity,  def .,  345 
Mogul  loco.,  q.v.^  dimens.,  etc., 
rel.  cost  reprs.,  X46      [408 
Momentum  and  curve  comp'n,  631 
def'n  as  used,  63a 
grades  (virtual,  ^.v.),def.  and 
[ex.,  344,  70X 
Monarch  sleeping  cars,  ^491 
Monopoly  powers  of  r'ys,  effect 
[of.  33 
Montana:    area,  popu.,   sidings, 
p.  c.  op'g   exp.,   earnings  per 
mile  and  head,  ♦go;  wealth  per 
cap.,  ♦26 
Mont  Cenis  r*y  fric.  grip*  690 
loco,  tests,  464 
profile,  6g8 
Monte  Carlo  disaster,  252        [753 
Mountainous  regions  and  gauge, 
curve  limit  in,  655 
valleys  q.v.  penetrate 
[into,  586 
Mountains,  slopes  of,  why  eye  ex- 
[aggcrates,  84s 
propin'q'ty  of,  oc.  illu'n,  846 
Mount  St.  Elias,  ht.,  037 
Mount  Washington  ry^  first  rack 
[r.,  690 
Moon,  why  large  on  horizon,  845 
Moral  effect  of  curvature,  376 
of  distance,  239 
of  good  maint.  way,  xa4 
of  large  traffic,  s5-7 
Mordecai,  G.,  uble  by,  8x8      [503 
Morin,  A.,  expts.  on  fric,  q.v.y 
Morris  &  Essex,  align't  statist., 
[♦260 
Morse,  J.  R.,  table  from  paper, 
[*47 
Mortgage  interest  builds  rds.,  36 
Motion,  accel'd  and  retard.,  laws. 


.  r'ds  an 


Motive-power,  cost,  U.S.  r'ds  and 
[secu.,  ♦X70-6 
by  items,  ^147 
English,  ^148 
general  exp.  for  {see  Loco.), 
[♦x47  A 
Mud  and  incrustation,  ^378    '[♦37 
Mulhall,  Diet.  Statis.,  table  from, 
Murders  and  r'y  accidents,  357 
Narrow-gauge,  751 
and  cross-ties,  779 
curves  q.v.  on,  336 
curve  resist,  on,  30S-6 
in  Colorado.  694 
in  mountainous  regions,  7S3 
locos.,  comp.  cosl,*564-s 

Consolid.  engs.,  38 x 
origin  of.  434  ^ 

useful  effect  on  car  construc- 
[tion,  485 
Nashua  &  Lowell,  p.c.  switching- 
[miles,  ♦iSx 
Nashville,  Chat.  &  St.  L.,  miles 
and  earnings,  ^7x9 
*  Natural  gift*  for  location,  q.v.^ 
Nature,  working  with,  sSg         \^ 
Nebraska:  area,  popu.,   sidings, 
p.   c.  op'g  exp.,  earnings  per 
mile  and  Dead,  ♦go;  wealth  per 
cap.,  ♦ae. 
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Nee-New 

Necessary  traffic,  q,v.^  very  little, 

Nesquehoning     Talley,     switch- 

[back,945 

Netherlands,  locos.,  no.  and  work 

[of,  •x<5o 

Net  revenue,  f .v.,  sections,  U.  S., 

•oa-4  & 

Nevada:  area,  popii.,  sidings,  p.  c. 

op'g  exp.,  earnings  per    mile 

and  head,  ^90 ;  wealth  per  cap., 

Newton,  first  law  of  motion,  341 
r*y  train,  best  ex.,  34a 
New  England  States,  alignment 

t statistics,  ^959 
:  per  mile,  *io7 
earnings  per  mile.  ^107 

distribution  of,  *io8 
frt.,  through  and  local,  ^aii 
general  r'y  statistics,  •88,  *9o 
haul,  train-load,  etc.,  ^97 
growth  r'y  system,  ^44 
main  results  op*n,  *9a 
maint.  way  exp.,  details,  •laS 
op'g  exp.  and  traffic  details, 
[•170-6 
p.  c.  pass,  and  frt.  traffic.  •181 
p.  c.  swiichine  mileage,  •181 
rec'ts  per   inhab.   pass,   and 
[frt,  •104-5 
rolling-stock  per  mile,  aj 
ton-mile  rec'ts  and  haul,  ♦iis 
train-load  and    haul,  frt.  and 
wealth  per  cap.»  26  [pass.,  '917 
New  Hampshire,  wealth  per  cap., 
[•26 
New  Jersey:  align^t  statist,  ^359  ; 
area,     popu.,     sidings,     p.    c. 
op'g    exp.,  earnings  per   mile 
and  head,  ^90;  wealth  per  cap., 
•a6 
*  rough  country  *  of,  840 
New  Mexico:  area,  popu.,  sidings, 
p.  c.   op*g   exp.,  earnings  per 
mile  and  bead,  ^90;  wealth  per 
cap..  •26  [408 

New  So.  Wales,  Am.  loco,  in,  439. 

rolling-stock  per  mile,  ^47 
New  York  City,  cost  frt.  caruge, 

elevated  q,v.  rys.,  curves  on, 
[645-7 
Gd.  Cent.  Sia  ,  cost,  70  [^714 
internal  pass,  traffic,  growth, 
point.s  near,  rates  to,  319 
pop'n,  growth  of,  ♦714  . 

-Smithville  traffic,  718  s 
terminal  facilities,  cost,  70, 818 

rates  at,  2x9 
train  speeds  from,  648-50 
New  York  State,  align't  sutistics. 
•259:  area,  popu.,  sidinf^,  p.c. 
opV  exp.,  earnings  per  mile  and 
head   '90 
curvature  in,  259 
interlocking  law.  8x3        [•lao 
maint.   way,    exp.   oy  items, 
switching  engines  in,  156 
wealth  per  cap.,  26 
New  York  &  Harlem,  alignment 
[statist.,  ^259 
N.  Y.  &  New  Eng ,   alignment 
[statist.,  •259 
New  York  Cent.  A  H.  R.,  align't 
[sutist.,  •259 


New  York 

New  York  Cent  A  H.  R.-CoHd. 
an  ex.  ot  long  line  prospering, 
[340 
asst.  engs.  on  Hudson  R.,  591 
construction  acct.,  items,  •tx 
cars,  box,  wt.  of,  det'ls,  •x6i 
distance  and   through  tramc 
[of,  240 
n^ative  val.  on,  334 
fastest  trains,  ^539 

loss  by  stops  to,  595 
flucts.  in  stock,  ^46 
formation  unforeseen,  707  [724 

HISTORY  AND  SUCCESS  OF,  707, 

level  grades  on,  H.  R.,  337 
Iocs,  cost  and  miles  per  yr., 

reprs.  by  items,  ♦143  [*i59 
p.c.  labor  and  mat  t,^x5a 
maint.    way   and   roll,  stock 
[exp.  cpmp.  34  yrs..  •189 
miles  and  earnings,  ^7 1 9  [•172 
op'g  exp.  and  trains  per  day, 
p.  c.  of,  why  high,  no. 
and  rates.  220         [725 
opV  pushers,  H.  R.  div.,  79a 
pass,  trains,  longest,  596 
rail  section,  307 
rail-wear  on,  pass,  and  frt.,  561 
rates  on,  fall  of,  •726 

and  Mex.  r'y,  923         [aao 

effect  on  p.  c.  op'g  exp., 
sharpest  curve  on,  326 
sidings,  total,  '825 

Buffalo  y'd,  821 
terminal  exp.,  etc.,  N.  Y.,^8x9 
train-Id.,  frt.  and  pass.,  •9x7 

growth  of,  *xoo 
train-mile  cost,  •xx6 
train-resist,  tests,  518 
New  York.  Chic.  &  St.  L. , 
sidings,  Buffalo  yard,  •8ax 

elsewhere,  825 
New  York,  L.  Erie  &  W.,  align't 
[statist.,  ^259 
Carr's  Rock  disaster,  255 
connections,    relations    with, 
[aax,  729 
curve  compens'n  on,  62X 
distance,  value  of,  to,  aax 
dynamom.  tests,  50X 
financial  status,  41,  739 
flucts.  in  stock,  ^46 
freight  time-table  on,  loa 
grades,  balance  of,  618 

60  ft.  and  6^  comb'n,  656 
inundations  on,  783 
location  of  heavy  grades,  585 
locos,  cost  and  miles  per  yr., 

tests  of  (Z.  C),  ^437  [*>59 
loss  traffic  from  curves,  275 
maint.  way  and  rolling-stock 
[exp.  34  y'rs,  •xa9 
miles  and  earnings,  •710 
op'g  exp.  and  traffic  det'l8,^i7a 

p.  c.  of,  comparison,  xio 
pass,  pushers  on.  595 
rates,  fall  of.  •726 
rates  on  and  Mex.  r'y,  923 

and  N.  Y.,  P.  &  O.,  221 
*    sharp  curves  on.  278.  326 
sidings,  total,  etc.,  *%^s 
term'I  exp.,  etc.,  N.  Y.,  ♦819 
tires,  cost  m'nt'g,  316 
ton-mile  rec'ts,  etc.,  •ixs 
track.  Buffalo  y'd,  ^821 
train-load,  Iru  and  pass.,  •ai? 


New-Nor 

New  York,  L.  Erie  &  W.—C^n'tL 
train-load,  growth  of,  •xoo 
train-mile,  cost,  •116 
wheel-wear,  statistics,  ^31 7 
why  has  poor  conoect'na,  730 
New  York,  N.  H.  A  H.,  fauest 
[train,  'sjo 
flucts.  in  stock.  %6 
locos,  cost  and  duty,  «x  ^9 
sharpest  curve,  •jas  ['a  17 
train-load,  frt.  and  pass  , 
New  York,  Ont.    A   W.,    lerm'l 


New  York,  Penna.  A  O.,  align't 


[exp..  etc.,  N.  Y..  •519 
,  Penna.  A  O.,  align't 
[statist.,  •a6x 
bad  location  of,  333 
bridge  vibration  tesu.  447 
handling  trains  on,  791 
locat'n  at  Springrd,0.,  56 
Mahoning  B'ch,  7^2 
op'g  exp.  and  trains  per 
[day.  •xf^ 
'p.  c.  switching-milesi.  •181 
rail- wear  tesu  on,  294 
strategic  disadvantage  of. 
[323 
train-load.  frt.  and  pass., 
[•217 
why  a  bad  property,  nx 
New  York-Phila.,    etc..     traffic, 
[and  dist.,  S39,  709  4- 
New  Zealand,  rolling-stock    per 
(mUc.  •47 
Niagara  cantil.  bridge,  w't,  etc., 
[90a 
Niagara  river,  discbarge,  841 

fall,  84X  [695-6 

Nigger-hill,     develops     around. 
Non-competitive  traffic  and  good 
[faciliiirs,  58 
and  restaurants,  74 
comparative  rates,  58 
effect  distance  on,  213 
true  classifications  of  .2X2 
NorfolkA  Wn.,Consol.  loco,  tests, 
[etc.,  43X 
North  British  r*y,  locos.,  cost  and 
[miles  per  yr.,  ^ly^ 
North  Carolina:    align't  statists  , 
•363 ;  area,  popu..  sidings,  p  c. 
op'g  exp.,  earnings  per  mile  and 
head,  •90;  wealth  per  cap.,  •-•e 
North  Central  States:  alignment 
statist.,  •262;  area,  popu.,  earn- 
ings per  mile  and  head,  etc., 

[•asQ 

curve  and  grade  statist., 
fall  rivers  in,  841 
freight  earn.,    thro'    and 
[local.  *a3i 
gen.  r*y  sutisL.  88.  91 
Eaul  and  train-l'd,  etc.,  •q-, 
no.  pass,  trains,  96 
op'g  exp.  and  traffic  dct'ls, 

-*  .  .     [*»7>-' 

"       p.  c.  pass,  and  frt.  trjaffic. 

[•ifet 

switchingmileage,  •iai 

ton-mile  rec'u  and  haul. 

[•xi5 

train-toad  and   haul,    fn. 

[and  pass.,  'aij 

North-Bastern  r'y,  locos,  cost  and 

[miles  per  yV.  •159 

PacilK   r  y,    flucta.  in 

[stock,  •4« 


V 


Northern 


1 


Nor— Ope 

Northern  Pacific  T'y—CantiMtud, 
heavy  cars  on,  485 
loco,  dimens.,  etc.,  553, 407 

tests  on,  55a 
long  grades,  ♦700 
Northern  r'y  (France),  impercept. 
_   [slip  tests.  445 
Northwestern  gram  receipts,  728 
Northwestern  States:   area,  pop- 
ulation, earnings  per  mile  and 
head,  etc.,  ^oz;  general  r'y  stat- 
ist.. ♦88  '[•ia8 
maint.  way  exp.  details, 
pass,  and  frt.,  haul  and 
[train-load,  etc.,  ^97 
{Set  Western.) 
Norway,  align*t  sutist,  *26^ 
locos,  no.  and  work  of,  *i6o 

performance  of,  *439 
popu.,  r^ys,  wealth,  etc.,  ^27, 
rpHing-stock,  ♦^s         [^a.  Ns 
Notch,  loco.,  f.v.,  def^n,  797 

O  =s  J^  'A  872 
Obelisk,  ex.  of  natural,  684 
Obliquity  of  traction  and   curve 
[resist.,  301  -f- 
Obstructions,  accidents  from,*847 
Ocular  illusions,  84a 
as  to  quantities,  849 
broken  back  curves,  871 
chief  danger  from,  85a 
distance  on  maps.  665,  859 
examples  of,  680, 846  & 
grades  in  flat  country,  66t 
sharp  ridges,  668 
steep  slopes,  ex.,  684 
Odometer,  use  of,  838 
Ofllce  location,  evils  of,  880  — 
Offsets,  eye  exaggerates,  84a  + 
for  transition   ^.v.  curves, 
869+,  684 
Ohio:  alignment  statist,  in,  *a6i; 
area,  popu.,  sidings,  p.  c.  op*g 
exp.,    earnings   per   mile   and 
head,  *9o 
interlocking  law,  813 
*  rough  country*  of,  840 
wealth  per  cap.,  a6 
Ohio  &  M.,  align*t  sutist.,  *a6i  + 

train-Id.,  growth,  *ioi 
Ohio  river,  &  tribs.,  fall,  841 
Oil  and  waste,  cost,  ♦147,  •170-9 
Oil  excitement  and  rys.,  30 
Old  Colony,  locos.,  cost  and  miles 
.    ,..      [per  year.  •159 
p.  c.  switching-miles,  *i8x 
washouts  on,  783 
Old  lines  and  oper'g  rules,  791 
improvement  of,  785 

CONCLUSIONS  AS  TO,  8o8 

gaining    double   track, 

possibilities  as  to,  787 
pushers  on,  788 
sags,  taking  out,  806 
virtual  profile,  798 
usual  errors  in,  787 
oriffin  of,  789 
Open  road    (the    part  between 
stations),   improving    grades 
on,  ♦803 
Operating  ballast  trains,  773 
Opbbatinc  Expbnsss  (Ch.  V.X  zo6 
and  bad  bridge  eng.,  3 
as  afffcted  by  curYatnre,  313 
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Ope— Pap 

operating  Expenses— C^w/xwimv/. 

as  aifectea  by  distance,  *ao7-^ 
no  trains,  568 
radius  of  curves,  638 
rise  and  fall,  375 
train-Id.,  560 

average  amu,  108  + 

ESTIMATBD  AVKRACB,  x8o  — 

grand  divisions  in,  1x7 

great  change  in,  107 

p.  c.  Chicago  roads,  •174-6 
English,  •79,  •xSd        [^88 
sees.,  U.  S.,*io8-io,*x7o-6, 
trunk  lines,  •172-6 

p.  c.  to  exp.,  no  criterion  of 

[management,  109 

trunk   lines,  q.v,^    cause 

[incr.,  725 

per  mile  road,  English.  ^79 
U.  S.,  •X70-9,  ♦99  A 

per  ton-mile^  ^w^h. 

per    train-mile,   £nglish, 

U.  S.,  •X70-9 
Operating   heavy    grades,    q.v.^ 
[diff'y,  596  -|- 
Operating  rules  and  ballast  trains, 

and  impr*t  old  lines,  791.  803 
Operation,  lines  in.  See  Old  Lines. 
Optimism  proper  in  loc*n,  83a 
Oregon*  area,  popu.,  sidings,  p.  c. 
o[ygexp.,  earnings  per  mile  and 
head,  ^90;  wealth  per  cap.,  ^26 
Orizaba,  peak  of.  927 
Oroya  r*y,  developments,  679 -f- 

sharpest  curve,  *^i 

proDle.  698-9 

train,  q.v.^  911 
Oscillatory  train  q.v.  resist.  517, 
Overlaps.  848,  836  [91  x 

ex.  of,  852,  854 
Overloading  cars,  accidents  from, 
[•246 

Pacific  States :  area,  pop*n,  eam- 
[ings  p.  m.  and  head,  etc.,  ^91 
bonds  and  stock  p.  m.,  •X07 
earnings  per  mile,  ^107 
distribution  of,  •xo8 
fuel,  cost  of,  136 
frt.  earnings,  thro*  and  local, 
general  r'y  statis.,  88-90  [^231 
owth  r'y  system,  ^44 
kul  and  train  Id.,  etc.,  pass. 
[and  frt..  •97,  •217 
main  results,  op*n,  ^94 
maint.  way  exp.,  details,  •128 
op'g  exp.  and  traffic  details, 
[♦x7o-6 
p.  c.  pass,  and  frt.  traffic,  •i8x 

switching  mileage,  *x8x 
rolling  slopes  in,  844 
rolling-stock  per  mile,  ^47 
sidings,  •91 

train-i'd  and  haul,  freight  and 
[pass.,  ♦97,  ^2X7 
ton-mile  rects.  and  haul,  •xis 
wealth  per  cap.,  •ad 
Painting,  car,  •162-4,  ^204 
locos.,  *x46,  ♦149-55*  *4»3 
English,  X44-6 
Palace-car,  inspection  from,  a 
Pan  Handle,  tunnel  on,  240 

{See  ?f:ub.,  C.  &  StX.) 
Plip^  iOMfttion,  890 
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grow 
haul 


Pap— Pen 
Paper  location— C^m/xhm^^. 

best  hard  to  secure,  880 
deficiencies  of,  877 
from  office  chair,  878-81 
take  off  by  bearings,  893 
use  of,  868 
Parabola,  cubic,  869 
law  of,  387 

not  suitable  for  r*y  curves,  276 
properties  of,  390 
Parallelogram  of  forces,  30a 
Parallel  rules,  best,  887  rxss,  ♦116 
Paris  &  Orl.,  cost  locos.,  details, 
per  ton,  details,  •4x1 
repairs,  details,  •145-7 
p.  c.  labor  and  matMs, 

[•X52 

wt.  and  cost  in  detail, 

[♦4x6 

Paris,  Lyons  8l  M.  r*y  locos. ,  repr., 

[details,  ♦X45 

tests,  464 

Parlor-cars,  dimens.,  etc.,  49X 

why  so  freely  used,  567 
Party-wall  laws,  814 
Pass,  lowest  usually  best,  858 

ocular  illusions  as  to,  846  & 
Passaic,  sharp  curve  at,  326 
Passenger  and  freight  locos.,  q.v., 
[tire  reprs.,  •X49 
cars,  q.v.y  no.  perm.,  world, 

per  train,  q.v.^  *x34a 
-mile  rates,  f.v.,  Am.  and 

revenue,  q.v.y  per  heac^  U.  S., 
[sections,  •93-4,  103  & 

traffic,  q.v.y  pushers,  ex.,  607 
and  speed,  645  [6x6 

iri^gulareff.  of  grades,577 

LOW  SPSBD  REDUCBS 

[grades,  578  H- 
luxury  in,  why  increas*g, 
[567  & 
ilD.  of  pass.,  world,  43 
on  branches,  734 
p.  c.  of.  sects.,  u   S.,  •i8x 
third  class,  likely  to  in- 
[crease,  580 
traic-load,  U.  S.,  sects.,  '97 
trains  and  grades,  576,  6x6  — 
gain  on  grades  by  speed, 

[59a 
length  for  diff.  speeds,  59a 

longest,  592,  596 
manufacture  pass,  trips,  50 
no.  load  and  haul,  U.  S., 
[sects.,  '97,  ♦170-9 
probable  no.  of,  est'g,  95 
trip,  av.  U.  S.  sections,  *97 
Passes,  travel  on,  349 
Payments  per  head  to  r*ys,  U.  S., 
[♦q2-4.  ♦xo3  & 
Pedestals,  concrete  for,  903 

design  and  est'g,  901 
Peekskili,  ocular  illusion  at,  848 
Pegram,  G.  H.,  bridge  formulae, 
trestle  formula,  90X     [766,  903 
Pennsylvania,  align't  statist.,  ^2^9 
area,  pop'n,  sid^gs,   p.  c.  opV 
exp.,  eam*g5  p.m.  &  h'd,  '90 
curves  on  coal  roads,  378 
gravity  r'ys  in,  692 
wealth  per  capita,  ^26 
Penoa.  &  N.  Y.  Canal  rd.,  align*t 
[statist,  ^aOo 


972 


INDEX. 


Pennsylvania 

Penna.  Coal  Co.,  ffravity  r*y,  699 

Penaa.  Co.,  freight  car,  dixnens., 

[etc.,  once  and  now,  ^486 

Pennsylvania  Rd.,  align*t  statist., 

tMti.  of  traffic  on,  *6o9       [*a6o 

capital  account,  items,  ^71 

stock  of  control,  lines.  ^71 

cars,  frt.,  dimens..  etc.,  once 

[and  now,  ^486 

{>ass.  dimens.,  etc.,  *49i 
oad,  average,  *6io 
changes  in,  485 
movement  of  I'd,  *6o9 
condensed  profile,  698 
curvature,  taking  out,  on,  277 
distances,  N.Y.  to  Pittsb.,»6o9 
dynamometer  tests,  501 
expt.  as  to  curve  slipping,  385 
fastest  trains,  •siq 
fleets,  in  stock,  ^46 
lit.  move't,  thro,  and  local, 
[E.  &  W.,  35  yrs.,  •aaa 
fuel  burned,  freight,  ♦iss 

pass.,  X34 
good  condition,  value  of,  376 
grades,  balance  of,  618 

iocaiion  for  pushers,  585 
Tyr.  6l  CI.  branch,  •700 
hist,  and  cause  of  success,  725 
inundations  on,  783 
local  traffic,  large  prop*n,  235 
locos.,  breakages  in  starting, 

Consorn,  experience,  ^148 
cost,  new,  details,*  15 1-9-4 

per  ton,  details,  ♦411 
fast  pass.,  weight,  etc.,  421 
loads  hauled,  Tyr.  br^h, 
mileage  of,  140  [*44o 

all  ages.  *^\t 
running,  hrst  in  first 
[out,  •140,  ^ig 
repairs,  cost  of,  140  A 
per  year  per  eng.,  •159 
by  divs.,  ♦188 
general    repairs    on, 
[frequency,  430 
p.  c.  labor  and  mate- 
Trials,  *IS3 
statists,  loco,  op  n,  185 1-84, 
[•140 
wt.  and  cost,  det*ls,  *4ia-6 
Consol.  eng.,  *409 
various  parts,  *4oo 
tank,  wt.,  etc.,  421 
wt.  on  drivers  per  sq.  ft. 
[grate,  ♦452 
maint.  way  exp.  on,  123,  ia8, 
[130 
and  roll. -stock,  ^4  yrs., 

[•129-30 
by  items,  •120 
policy  as  to,  123  & 
miles  and  earnings,  *7X9 
motive-power     exp.,   details, 

.    .  [*M7 

statistics,  1851-84,  *i4o 
op'g  exp.,  and  trains  per  day, 
[•179 
p.  c.  of,  why  low,  110,  725 
why  increasing,  725 
planes  on  old  line,  044 

preset  line  plan  d  for,  944 
pass,  pushers  on,  595 
rail- wear  tests,  Z19,  295,  320, 
[380,562 


Pen-Pit 

Pennsylvania  Rd. — Continutd, 
naes  and  p.  c.  opg.  exp.,  930& 
fall  in,  736 

.on-mile  rects.,  etc.,  •115 
sharpest  curves  on,  ^335-6 
term^l  exp.  etc.,  N.  Y.,  ♦819 
tires,  cost  m'nt'g,  316 
track,  best  in  world,  377  + 
traffic,   disprop'n  E.  &  W., 
[etc.,  •609 
train-Id.,  frt.  and  pass..  *3Z7 
growth  of,  100  -|- 
->a88.,  no.  cars  and  fuel, 
.  *      .,  ^  [*i34,  ♦SQS-fi 

train-mile  cost,  *xi6 
wages  on,  loc.  shops.  *x5t 
wheel-record  and  brakes,  377 
why  many  branches,  739 
Peoria  grain  rec*ts,  728 
Per-diem  rate  for  frt.  cars,  165 
Perkiomen  r*y«align'tsutist.,*36o 
Perote,  Cofre  de,  fit.,  etc.,  937 
Perspective,  mental,  x 
Peruvian  ry's,  profiles  of,  698-0  A 
Petersburg,  sharp  curve  at,  336 


Petroleum,  H.  U^  in,  ♦^so 
""  traif., 

[dist.,  709 


Philadelphia-N.  Y.  tras.,  loss  by 
[dist., : 
terminals,  loc^n,  etc..  of,  68 
'  i-speed  to,  648-50 
&    Atl.     City,      align't 


Phila. 


train-speed  to,  648-50 

City,      align' 
[statist.,  *36o 


Phila.  A  £rie,  align*t  statist.,  *a6o 
expts.  as  to  loc.  resist.,  ^279 
loco,  performance,  '440 
rep'rs  by  divs.,  *i88 
trains  and  fuel  consume.,  *X38 
Phila.  &  Rdg.  coal  car,  heavy, 
1*490 
coal  consump.  pass.,  134 
fastest  train,  ^529 
fuel  tests,  var.  speeds,  528 
kindling  fires  on,  *2oo 
locos.,  cost  new,  ♦iss 

fast  pass.,  wt.,  etc.,  %9i 
fr't-  neavy.  *4ai 
repT  details,  •145 

and  renewals,  ^145 
tests  of  fast,  ^73 
maint.    way  and    roll.-stock 
^     .    [exp.,  34  yrs.,  *X29 
by  Items,  *i2o 
pushing  serv.,  cost,  6ox 
Pieamont,  yard  at.,  618 
Piers,  area,  etc.,  N.Y.  term*s,  ♦Big 

bridge,  estimating,  898 
Pig-iron,  past  prices  of,  763 
Pile-driver  car,  Ga,C.,  detls,  •490 
Piles,  driving  by  vel.  of  car,  ex., 

Pile  structures,  770  ,     [473 

Piston,  loco.,  ^.r/.,  loss  energy  by, 
Pittsburg  ft  Conn.,  align't  statist., 
[•260 
Pittsburg,  C.   &  St.    L.,  align't 
[statist.,  *36i 
train-Id.  growth,  •100 
tunnel  on,  savin?  dist.,  340 
Pittsburg    &   Ft.  W.,  flucts.    in 
[stock,  ^46 
opg.  exp.  and  trains  per  day, 
[•173 
sharpest  curve,  •325 
ton-mile  rates,  etc.,  *ZTS 

fall  in,  on,  ^796 
traia-ld.,  growtb.  *iqo 


Pla— Pru 

Planimeter.  use  of,  897 
Plateau  of  Mexico,  descr.,  6x6 
Platte  Cafion,  697 
Plotting  cros»-«ectioD8,  868.  897 
snapping,  q,v.^    proper 
[methods.  &S6 
Plates.    iJSet  Engravings.) 
Political  economy  of  cheap  cor>. 
[.nnictioQ,  18,  27 
of  distance,  197 
Pony  truck,  q.v.^  mechanics  of. 
Poor,  H.  v.,  table  by,  •726       [41 1 
Popocatepetl,  mm.,  927        [*9»-4 
Population,  sections  U.  S.,  73-81, 
growth  of  la.,  ^77 
Mass.,  •78 

U.  S.  ♦88-90  [»a7 

does  not  help  poor  lines, 

large  and  small,  traffic    per 

[head.  •713 

LAW  OF  AOOrnON  T(>  Til  AP- 

[pic.  708 
per  mile  road,  Ix,  ^77 
Mass.,  *78 

sections  U.  S.,  *88-9o 
world,  •43 
law  as  to,  790 
per  sq.  m.  &  m.  r'y,  U.  S.,  •SS 
pay*ts  per  head  to  r'ys.  '9a. 
[♦i<xi  A 
r'y  capital  per  head  U.  S.,  •bS 
Portable  engines,  cost  &  elTy .  ^53  x 
Port  Jervis,  grades  at,  619  [•a?,  ♦45 
Portugal,  pop'n,  r*ys,  wealth,  etc.. 
Postal-cars,  dimens.,  etc.,  *49x 
Power,  static,  and  dyn.,  999  & 
Practice   docs    not   nuke    loc'g 
[eng*r.  92  & 
Prairie  ridges,  loc'g  over,  66x  -f- 
Prairic  States,  bad  loc'n  in.  6,  ai  ft 
Preliminary  line,  q,v.^  86x-2 

and  contour  maps.  876 
Prepossessions,  abandon^,  835  ft 
Present  worth  of  future  ft,  •83 

of  future  $x  per  year,  *83 
Pressure,  loco.,y.9.,  steam.  ^. v., 
[eifec.  cyi.  in  pract.,  ^461  •\- 
Prismoidal  form's,  use  and  abuse, 
f895 
Probabilities,  theory  of.  864, 696 
Profile,  balancing  quantities  of, 

....     f''* 

errors  In  laying  grades  on,  399 
estimates  from,  895 
paper  and  actual.  868, 880 
putting  grades  on,  893 
small  scale,  86x-« 
need  for,  665 
Profit  from  r*y8,  condiUoos  fo.. 

l4-t6 

Profit  traffic,  imporUnce  of,  69 
Progress  of  r'y  cons.,  q  f.,  world. 
^      U.  S.,  Ua  [Sj-. 

Projectiles  and  air  resist.,  517 
Projecting    asst.     eng.     grades 
low,  666       [high,  6c  y 

grade-lines.  675 

location,  q,v.,  8qo 
Propellers,  no.  N.  Y.  term*ls,  *8x9 
Protractor,  best,  886 
Providence  ftWorc'er,  p.c.  switch- 
[ing-miles,  •tSi 
Provision  cars,  dimens.,  ctc.,*487 
Prussia,  cost  r'ys.  etc,  ^s 

loco.  repr.  details,  *x^% 

p.  c  op  g  exp.,  ♦no 
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Pul-Rai 

PuHey,  transmiss.  of  power  arM, 

Pusher  (asst.  q.v.  engine)  i^raaes, 
Lprojectmg,  666 
Puebia,  error  in  line  to,  gaS 
Puente  Nacional,  929 
Pulque  district,  Mexico,  938 
Pusterhal  r*y  profile,  698 
Pyramid,  of  traffic,  7x2,  731 

Quantities,  balance  of,  not  exact, 
estimating  (^.v.).  S95  [895 

Quarries,  U.  S..  value,  'as 
Oueensland,  ruirE-st'k  perm.,  '47 
Quincy,  Mass.,  (u>uble-tnick  car 
[at,  431 

Rack  r*ySi  history,  etc.,  690,  ^3 

reason  for,  404 
Radiation  and  fr't  speed,  370 
external,  313,  456,  ^71,  508 
boiler   and  cylin..  comp. 
in  yards,  315    [imp'ce,  471 
winter  and  summer,  508 
internal,  3x5,  471 
Radius  of  curv.,  q.v.^  cost,  etc., 
designation,  258-66      [635 
gyration  of  car-wheels,  334 
rails,  739 
Radius-bar,  loco.,  dern,  etc.,  436 
Rail  joints,  accidents  from,  ^346 
best  form  of.  123 
wear  of  rail  from,  193 
yielding  at,  561 
Rails,  and  cross-ties,  775  + 
foreign  locos.,  425 
speed,  368, 374 
track  labor,  758 
average  life,  X 19  [356 

broken,  accidents  from,  346, 
condition  in  winter  and  sum- 
[mer,  315 
cost  of,  best  is  cheapest,  748 
durability,  ^745 
stiffness,  *74X 
strength,  ^743 
elastic  reaction  of,  5x6 
form  of,  J07-8,  738 

and  flange  wear,  317,  639 
hard  and  soft,  isx 
inspection  of,  xai  [*i3o 

iron,  cost  of,  various  roads, 
formerly,  xig,  763 
vs.  steel,  ixQ,  368,  56X 
•   light,  and  I't  ry^s,  737 
past  prices  of,  763 
renewals  of,  cost,  U.  S.  sec- 
[tions.  etc..  *i38,  ♦iTo-g 
spread,  acc*d'ts  from,  *346 
steel,  eflfect  onop'g  cxp.,  'xso 
revolutionized  mt.  of  way. 
why  better,  xip  [xx8 

wear  of,  as  affected  by  age  of 
[rails,  396 
curvature.  297-3x9 

radius  of,  639 
grades,  380 


quality.  330 
nse  and  fall. 


379 


sand, 380 

speed.  561 
front  and  back  wheels,  287 
loco,  and  car,  123,  561-3 
nature  of  wear,  308 
of  pass  and  f  rt.  trains,  563 
00  curves,  q.v.^  393,  3x9 


Rai-Reo 

V(J^\%— Continued. 

wear,  as  aff.  by  age  and  form. 

CONCLUSIONS,  304        [396 

diff.  European  ft  Am. 

[exp.,  383 

wt.  of,  and  grading,  749    [744 

comp.    durabirity.    esi*g, 

buymg,  strength,  etc..  739 

choice  of  wt.,  718       [^747 

interest  charge  on,  extra, 

vs.  cross  ties,  776       [x3  & 

Railway   projects,  inception   of. 

Railways,  acres  in  crops  per  mile, 

all  legitimate  enteipr.,  14  [*9o 

capital,  p.  c.  to  total,  ^37 

of  world,  '37 
coostruction.  est.  of  future,*4x 

past  progress  of,  '44  -f 
cost,  ♦37,  'jij,  Ns 

of  world,  progress,  *43 
value,  'as,  ♦27.  ♦^s 
cost  per  head,  world,  '27 
total,  world,  ^45 
per  mile  English,  ^79 
U.S.,  etc,  *ni--j^  ♦43-5 
earnings,  q.v.^  per  mile,  •77, 

financial  errors  in  projects,  707 
foreclosures,  •40  [i86 

good  lines  for,  popular  error, 
mdirect  wealth  from,  *a7 
light,  737 

miles  of.  sections  U.  S.,  '99-4 
world,  ♦as,  37,  *43-45 
per  head,  world,  *43 
per  sq.  mile.  *43 
must  go  to  traffic.  53 
profit  on,  conditions  for,  z6 
Rainfall,  amt.  of.  783 
fluct'ns  in,  783 

and  floods,  784  [750 

Raising  and  surfacing  track,  q.v.^ 
Ranldne.Prof.,  on  steam  exp*n,469 
Rates,  fixing  of,  195  4-  & 

as  affected  by  diffs.  dist.,  709 
cartage,  830 
distance,  X94  -f ,  733  4- 
strategic      advantages, 
competitive,  313     [318,  733  -|- 

sum  of  two,  2x8 
division  of,  3x7 

fractional  per  cents.  937 
B,  &  W.-bound  C,  C,  C.  &  I., 
L.  S.  ft  M.  S.,  336  [335 
how  fixed  on  through  traffic, 
Mex.  r'y  and  N.Y.  C.,033  [3x7 
on  regular  and  occasM  traffic, 
[^.».,  diff.,  335 
per  pass.-mile.  Am.  ft  Eng., 

per    ton-mile,    q.v..   Am.   ft 
[Eng.  ♦xsg 
recent  fall  of,  736  ± 
through,  division  of,  2x9 

LAW  AS    TO    DISTAMCB  RK- 
[SULTING  FROM,  319 

and  local,  g.v.^  constant 
(ratio  of,  334-6 
why  based  on  distance,  x^ 
Receipts  per  head    by  sections, 
[♦X03-5,  ♦us  ft 
Reconnaissance,  art  of,  831,  ax 
conditions  of  success,  33 
maps,  tise  of,  836-7,  934 
rule  for  choosing  grades,  675 
descend 'g  into  valley 8,689 


Rec-RIt 

Reconnaissa  nee — Continusd. 
to  be  of  line,  not  area,  835 
worst  errors  orig'te  in,  833 

Refrigerator  cars,  dimens.,  etc., 
[•487 

Renewals,  p.c.  of,  etc.,  frt.  cars. 


■7  ft     ^    [•359 


loco.,  q.v.y  •145-7  *  >    -, 

Rensselaer  ft  Sarat.,  align't  sut.. 
Rental,  pd.  by  fixed  charges,  106 
Repose,    grade    q.v,    of,    defn, 

[341  & 
Rest,  friction  q  v.  of,  930 
Restaurant  and  compet.  traffic,  73 
Retaining  walls,  Colorado,  697 

and  improving  old  lines, 
[809 
indic*g  on  profile  934 
Return  grades,  q.v.^  for  Tt  trains, 

[6X9  -f 

Return  tracks,  indep't,  693-4 
Reventon  tunnel,  etc.,  668 
Revenue  and  minor  details,  rel. 
[imp'ce,397 
effect  of  location  on,  ^8      [*64 
moving    stations  on, 
more  dist.  on,  *339 
from  through  traffic,  q.x*.^  di- 
[vision  of,  318 
increase  of,  effect  on  profits 
[ixxft 
more    important    than 
[low  exp.,  XXI 
pass,  and  frt.,  sections,  u.  S., 
[etc.,  *93-94 
per  head  by  States,  *9o,  *io4 
sections,  U.  S.,  etc.,  ^89 
law  as  to,  716-7 
per  mile  road,  sec  s  U.  S.,  *89 

States,  U.  S.,  ♦go 
small  p.c.  decisive  to  proper- 
[ty,  63,  79 

THBORV  OF  CKOWTH  OF,  708 

Revenue  train  mile,  av.  cost,  ♦179 
difficulty  of  est*g,  X03 
Revere  disaster,  954  [^4x4 

Reverse-lever,  loco.,    q. ».,   wt., 
Reynolds,  Lieut.,  ascent  to  Ori- 
[zaba,  937 
Rhigi  r*yand  Mt.  Wash.,  690 
Rhode  island:  area,  popu.,  sid- 
ings, p  c.  opg.  exp.,  earnings 
per  mile  and  nead,  ♦go;  wealth 
per  cap.,  ^36 
Rhode  Island  Loco.  Works,  incr. 
[wt.  eng.  X5  vrs.,  ^466 
Richardson  bal.  slide-vafve,  ■ 


Richmond    ft    Danville, 


,    aJij 


.53a 


Richelieu  River  disaster,  35 
nville,   a 
[sutist.,  ^'364 


gn'i 

. *a64 

Richmond,  F.  &  P.,  aiign*tstatist., 

[♦364 

Ricour,  M.,  est.  value  reducing 

[grades,  'stS 

train-resist,  tests,  537 

Ridge  and  valley  lines,  836  & 

low,  loc'g  over,  ex.,  661  -|- 
Ridge  line,  eye  fixes  on,  849  4- 
Right  of  way,  folly  of  economis- 
[ing,  x6,  53 
cost,  N.Y.C  and  Penna.  rds.. 
Rip-rap,  natural,  850  [♦71 

Rise  and  Fall  (Chap.  IX.),  337 
a  minor  detail,  185 
and  ruling  grades,  distinct., 
[397 
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Ris-Rot 

Rise  and  ^d\\— Continued, 
as  modified  by  speed,  3  7 
amouni  of,  est^g,  366, 1  ^4 
limits  of  choice  d  xrc  ;, 
/  a 
measured  by  oOi  ^  re?  s, 

r'ys  and  Sutes,  u/%'.";  I 
[♦a59  -f  ' 
clashes  of,  defs.,  330,  374 
cost  of,  375  [injures,  385 

concentrated  r.  and  f.  less 

CONCLUSIONS,  382-3 

as  affM  by  rate  fj^rades,  581 

iron  and  steel  rails.  380 

loco,  reprs.,  small  effect 

[on,  ♦188 

•  foot '  of,  de6ned,  374 
limits  of  classes,  366,  356 

class  A,  365  -f- 
class  B,  368 

class  C,  369  [grade,  375-7 

incl's  whole  Pgth 

under     various 

conditions,  ♦37a 

most  impH  to  frt.,  354  -h 

relative  importance,  185.  395+ 

tags  and  summits,  different 

[effect,  363  & 

speed  in,  *367 

*  train-foot '  of,  582 

what  constitutes,  366    [of .  682 
Rivers,  descending  into  valleys 
est'g  fall  of,  840 

Srade-lines  over,  893 
and  equipt.,  cost,  U.  S.-^w 
Road-bed  and  track,  cost,  U.  S. 


[sections,  •128,  ♦71 
cost  as  aff*d  by  rad.  of  curves, 
rise  and  fall,  381    [639 
proper  width  of,  77a 
rel.  cost,  Srj 
Robinson,  S.  Vv., expts.  on  bridge 
[vibration,  447 
Rochester  &  Pitts* g,  sidings,  total, 
Buffalo  yd.,  821  [^825 

Rochester  &  St.  L.,  aligns  statist.. 
Rock,  estimating,  897  [*a59 

indic'g  on  profile,  934 
testing  for.  893 
Rock  cuts,  needless,  867,  868 
shallow,  881 
on  contour  maps,  877 
{tocky  Mountains  &  rough  coun- 
alignU  in,  2,  265  [try,  840 

Rocky  points,  decept.  effect,  836, 

LCr  H-,  r^s 

Rod,  extended  by  vel.  c_  cu',  .  t., 

Rogers  Loco.  W'ks,    cat4ilogue. 

[422 

Roller  jour,  bearings,  value,  oxa, 

[923 

Rolling  country,  illusions  as  to. 

locating  in,  661        [849-50 

Rolliag-friclion,   7. v.,  def'n,  49r, 

[5*5  4- 

as    affected    by   coupled 

[wheels,  534-5 

computing  from   i'ds 

[hauled,  444 
constit.  elements,  505 
effect  like  a  grade,  343 

on  pusher  grades,  597  — 
higher  in  winter,  314 
{,S€t  Train  Resistance.) 


Rol-Sax 

illiog-load,  diags.  of,  769 

effect  on  wt.  bridges,  767 
J    41iDg^tock,  48^  KSee  Car,  Loco.) 
per  mile  U.  S.,  ^47 

foreign,  '43 
rel.  cost,  833,  71 
trunk  line,  maint.  exp.  34 
[years,  ♦129 
Rome,  W.  &  Ogd.  align't  sutist., 
[♦259 
Roof,  car,  cost,  etc.,  'ids,  ♦204 
Rough  country  and  grade  con- 
[tours.  877 
a  relative  term,  840 
errors  in,  843  &       [849-54 
for  foot-travel,  illusions, 
two  prelims,  in,  86n 
Roumania,  locos.,  no.  and  work 
[of,  •160 
Round-house  reprs.  p.  c.,  *i4S-6, 
[*M9 
Route,  choice  of,  favored  by  sharp 
[curves,  656 

ONB    GBNBRAL    RULE    FOR, 
[660  & 

easier  with  sharp  curves, 
[698 
to  be  studied  as  a  whole,  665 
Ruling  grades,  q.v.^  and  minor 
[dct'ls,  185 
'  Running '  at  grades,  804  & 
(See  Virtual  Profile.) 
Running-gear,  cars,  rel.  cost  of, 

p.  c.  due  var*s caus., '203 

loco.,  q,v.^  cost  new,  details, 

^  [♦ I 50-1-2-4-5 

repairs,  ♦144-9 

p.  c.  due  various  causes, 

[203 

Russia,  locos.,  no.  ft  work  of,  *  160 

pop*n,  r'ys,  wealth,  etc.,  ^27, 

N3,  *45 

roUing-^tock,  traffic,  etc  ,  '43 

Safety,  as  affec.  by  centrif.  force, 
[etc.,  300 

(JSee  Curvature,  Grades.) 
Safety-guard  for  bridges,  900 
Sags  and  hydr.  grade-line,  625 

and  summits,  diff.,  367 
vert,  curves  on,  363 

extreme  example  of,  625 

increase  speea.  366-7,  623 

on  grades  and  levels,  360 

safe,  limits  of,  356 

taking  out  on  old  lines,  806 

TO  OBVIATB  ALL  DANGER  FROM. 

why  admissible,  623  [363 

example,  623 

{See  Rise  and  Fall.) 
St.  Gothard  r'y,  location  of,  671 

and  prairie  lines,  est^g  betw*n, 
St.  Louis  grain  recHs,  728       [858 

terminals  at,  70 

train  speed  to,  6so  [^3^4 

St.  Louis  h  S.  £.  align*t  statist., 

St.  Louis  &  S.F.,  loco,  perform'ce, 

[♦^38 

St.  Paul,  Minn.  &  Man.,  financial 

Sand,  effect  on  adhesion,  ^.v.,  437 

use  of,  and  rail-wear,  380 
Saving  per  year,  aggregating  $x 
[at  given  dates,  *8a 
Saxony,  cost  r'ys,  etc.,  *45 


Sca-Slo 

Scales  of  maps  should  be  larve,  ^ 

small  scales,  use  of,  665  & 
Scenery,  ex.  of  imp't'ce,  678  A 
Schools  and  churches,  U.  S.,valuer 
Science  and  Art,  831  t^a« 

Scientific  skill,  marvellous  feat  of. 

Scott,  Gen.,  route  of,  in  Mex..  928 
Scrap  credits,  loc.,amt.  of,  ^146  9. 

cars,  details.  ^204        L*4i3 

value  of  rails,  allow 'c^  for,  1.72 

Searles,  W.  H.,  train-r.    formula, 

I517 

Section  hands,  limit  to  reduc*ii,  ii/j 

Sections,  length  of,  126 

as  affected  by  curvat''re,  y»x 
Selling  price  of  commodities,  bo«v 
Selling  transp^n,  48  -^    [fixed,  xg6 

and  whims  of  buyer,  52 
Semmering  ry.  profile,  698 
Sharpsville  ry.,  loco.  perf'ce,*438 
ShinUj  W.  P.,  paper  by,  ♦rip 


Shipping,  U.  S.,  value,  *a5 
**  Shoo-fly"  line,  860 
Shop  and  gen'l  charges,  loco.  y.r. 
[maini.,  *xa.k..  *zc^ 


English,  133 
Short-haul  tra£Sc.  ^ .r.,  and  coove- 
[nient  depots,  57 
Short  line,  moral  effect  of,  239 
trunk  line,  value  of,  728 
law  as  to,  219 
iSee  Distance.) 
Side-hills,  illusions  as  to,  850  A. 
Side-hill  lines,  culverts  on,  851 

prelim,  ests.  of,  807 
Sidings,  amt.  at  Boston,  ^Saj 
Buffalo,  *83i 
New  York.  •8x9 
and  trunk  lines,  law  as  to,  825 
classes  of,  *82i 
for  pusher  grades,  59^ 
p.  c.  of,  sections  U.  S.,  *88 
Side-track,  taking,  and  imp*t  old 
pines,  791 
Signal  cabins,  interlocking,  f.r., 
[sixes,  809 
Silver,  in  world,  etc.,  939 
Silver  Plume,  spiral  at,  680  -f 
Sixth  Ave.  Elev.  ry.  curves,  646 
Skill,  marvellous  feat  of,  932  [3W 
Slack  in  couplings,  ^.r.,  amt.  of, 
Burlington  tests  of,  490 
effect  of,  359 

import'ce  of  e1iminat*g,  ^87  ft 
SleepiogHcars,  dimens.,  etc.,*49i 
Snglish,  ^491 
why  so  freely  used,  567 
sections  in,  '491 
Slide-valve,  balanced,  533 
description  of,  457 
friction  of,  532 

life  of,  430  [^-v**  364-4 

Slipping  of  car-wheels  on  curves, 

amt.  due  to  flange  press., 

error  as  to,  287  [294 

vel.  of,  on  curves,  *a89 

of  drivers,  446,  797 

and  skill  of  engV,  406 
coeffs.  of  fric,  435 
if  begun,  continues.  385 
must  not  be  too  easy,  406 
no  fault  in  fgt.  eng..  406 
Slope-level,  use  of.  88a  [843  A 

Slopes,  rate  of,  eye  exacKerates, 
smooth,  meaomg  of,  843 
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Smi-Spa 

Smith,  C.  A  ,  loc.  expis.  by,  445 

tables  from.  468 
SmitbviUe-N.  Y.  traffic,  7x8,  739 

-Jooesburir,  etc..  729 
Snow  and  ice,  accid'is  irom,  *a47 
cost  due  to,  ia6 
storms,  35  cause  of  accid*t,  955 
Soft-steel  rails,  q.v.^  error  as  to, 
[xai 
Soil,  layer  of,  and  rough  country, 
[840 
South  America,  Am.  Iocs,  io,  422 

roilins:  telopts  in,  844 

South  Australia,  rolling-stock  per 

[mile,  ^47 

South  Carolina,  alignm*t  statist., 

^263;  area,  popu.,  sidings,  p.c. 


of  op'g  ezp.,  earnings  per  mile 

and  head,  *9o; 

♦26 


;  wealth  per  cap., 


Southern  Pacific,  accident  on,  949 
ali^n't  statist.,  '265 
long  grade  on.  *7oo 
miles  and  earnings,  ^7x9 
Southern   States,  align't  sutist, 
[♦263 
area,  popu.,  sidings,  p.c.  opg. 
exp.,  earnings  per  mile  and 
head,  etc.,  *9i 
bonds  and  stock  per  mile,*xo7 
curvature,  etc.,  in,  963 
earnings  per  mile,  etc.,  ♦X07-8 
fall  riTcrs  in,  841 
fr't.  earn.,  thro.  &  local,  •asi 
gcn*l  ry.  statistics,  *89-9o 

Eowth  ry.  system,  ^44 
ul   and   train-load,    etc., 

mam  results  op*n.  ^93 
maint.  way  exp.,  details,  *X28 
mineral  desert,  effect,  616 
opg.  exp.  and  traffic  details. 


[•89-93,  *\^o^ 
nd  Ir' 


r'L   traffic^ 
1*181 

switching-mileage,  *x8i 
rects.  per  inht.,  pass,  and  fr't, 
[♦104-5 
rolling-stock  per  mile,  %7 
ton-mile  rects.  and  haul,  *xx5 
train-Id.  and  haul,    fr*t    and 
[pass  ,  •97,  *2i7 
triangular  course  of  tramc,6i5 
wealth  per  cap.,  'ae 
South-western  States:  area,  popu., 
sidings,  earnings  per  mile  and 
head,  etc.,*9i 
freight  earnings,  through  and 
(local,  ♦231 
general  r'y  statist.,  88 
haul  and    train-Id.,  etc.,  *97, 
main  results  op*n.  *93        [*ai7 
maint.  way  exp.,  details,  *ia8 
op*g  exp.  and   traffic   det'ls, 
[♦170-6 
p.  c.  pass,  and  fr*t  traffic,  *x8x 

swiiching-mileage,  *i8x 

rects.  per  inhabt.,  pass,  and 

[fr't,  ♦104-5 

ton-mile  rects.  and  haul,  ♦1x5 

train-Id.  and  haul,    fr't   and 

[pass.  ♦97,  ♦a 1 7 

Spam,  p.  c.  op'g  expenses,  ♦no 

popu.,  r'ys,  wealth,  etc.,  ♦37, 

rolling-stock,  traffic,  etc.,  ^43 


Spa-Sta 

Spalding,  £.  C,  on  car  rep*rs, 
[161 
Specie  U.  S.,  value,  ^i^ 
Speculative  interest,  nature  of,  99 
Speed  and  adhesion,  435 

and  centr'f  force.  ♦370 
and  curvature,  a68 

diff.  much  or  little,648 
very  sharp,  396 
and  curve  resist.,  305 
and  fr't  loc.  cyls.,  474 
and  heavy  grsules,  369 
and  pass,  traffic,  645 
corresp'g  to  time  over  393', 
1*795 
elevated  r*y  sp.,  648 
effect  on  locos.,  ♦476  -|-      [579 

TO  RKDUCB   PASS.    GRADES, 

to  reduce  grades,  limit, 

^       [59a 
extreme  examp.  of,  625 
fluctuations  of,  in   practice, 
t*46x 
testing  locos,  by,  792 
freight,   and    improving   old 
[lines,  804-7 
Bnglish,  ♦133 
maximum,  368 
safe  aasump'sas  to,  371 
tendency  to  high,  369. 488, 
[804 
high,  economy  of,  488 

baa  caused  large  boilers, 

highest,  Engl.  &  Am., •599 
tendency  to   use  higher, 
[488.804 
increased  by  sags,  q.v.^  366-7 
limits  of  objectionable,  ♦271-3 
lowest,  at  summits,  353 
loss  of,  from  stop.  274 
on  max.  grades  slow,  629 
pass,  and  fr't  (also  above),  968 
vel.-head  dtie  to,  ^3^5 
why  higher  in  Engf'd,  ^530 
Speed-gauge,  injurious  effects  of 
b7o 
Sphere,   rolling   of,  and   flange- 
[wear,  308 
Spirals,  classes  of,  679 

def.,  and  advantages,  681 
examples  of,  682-4-6 
Sl  Gothard  r'y,  67 x 
series  of.  684 
typical.  679 
Split  stringers,  etc.,  900 
Sprague,  r .  J.,  tests  on  elev.  r*y> 

Springfield,  O.,  loc'n  N.  Y.,  V^l 
[O.  at.  56 
Springs,  car,  compression  of,  373 
by  vcl.  of  car,  ex..  345 
loco.  wt.  and  cost,  ♦411  -f- 
Stable  equilibrium  on  trucx,  a89 
Stage-coach  measures   necessary 
[trav.,  5a 
Starting,  effect  slack  on,  490 
effect  to  cut  down  trains,  443 
fric,  q.v.^  journal.  51a 
grades  for,  needed,  5x3 

{rreatest  trac'n  req'd  for,  474 
ocos..  how  done,  797 

loco,  breakages  from,  ^4x9 
on  elevated  r'y,  •559 
on  switchback,  947 
pass,  trains,  406 


Sta-Sti 

Start!  Ti^— Continued. 

resist,  of,  910. 
{JSet  SutioDs,  Stop,  Virtual  Pro- 
file.) 
State  r'ys,  projecting,  so 
Station  (xoo  ft.),  length  on  slopes, 

^     .  l*34« 

Stationary  engines,  comp.  econo. 

[my  for  planes,  688 

cost  and  eff'y.  *53i 

loco,  an  equiv'i  lor,  49a 

Stationery  and  printing,  cost,  U. 

[S.  r'<ls  and  sects.,  ♦X70-9 

Station,  etc., expenses,  abstract  of, 

as  affected  by  dist.,  ao6     [xi8 

no.  trains,  568 
English,  838 
Sutions,  area,  etc.,  N.  Y.,  ^819 
asst.  engs.  at,  599 
correcting  grades  at,  7Qo.8ox-a 
cost,  N.  Y.  C.  &H.R.,^7i 
curve  compens'n  at,  633 
diffic'ties  in  moving,  786 
elevated  r'y,  ^559 
effect  on  grade  resist.,  347 
est'd    effect   removing   from 
grades  at,  5x3         [towns,  ^64 
and  loco,  design,  475 
and  pass,  tr^s,  491 
growth  of  towns  to,  71 
large,  switch-eng.  as  pushers 
neatness  of,  649  [at,  793 

on  grades,  moving,  80^ 
on  summits,  and  virt'I  prof., 
[805,  807 

RUUI  FOR  LOCATING,  63.  79X  ■\- 

virtual  grades  at,  704  791  4- 

Station  supplies,  cost.  ros.  and 

[secM.,  U.  S.,  ♦170-9 

Stay-bolts,  wt.,  etc.,  in  boilers, 

[♦4x3 

Steam,   expansive   energy    only 

[used,  457 

lbs.  per  H.  P.,  av.  loc.,  451 

theoretical,  ^460         [♦454 
wt.  and  heat,  various  press, 
wt.  in  loco.  q.v.  boiler,  ^454 
Steam-boats,  full  stroke  eng.  for, 
[•460 
Steam-chest  and  boiler  press,  473 
Steam-en  gines,cost  and  eff*cy,*53x 
lead  and  Isu),  defin..47o 
perfect,  efTcy  of,  ^460 
Miss'pi  river.  ^460  [157 

use»  expansive  energy  only, 
workiiig  full  stroke.  ^458 
(Stg  Stationary,  Loco.) 
Steam-pipe,  loco.,  size,  ^409 

wt.  and  cost,  ♦4x3  4- 
Steam-ports,  losses  by,  470  4- 
Steam-press,  boiler  and  effective, 
English,  ♦X33  [*479 

H.  U.  due  to  various,  •450 
little  effect  on  economy,  473 
theoret.  gain  by  higher,  '468 
Steam-shovel,  working  with,  cost, 
[etc.,  773 
Steel-rail,  /.v.,  per  cent  of,  sec- 
[tionsU.  S.,^88 
Stephenson,  G.,  and  link-motion, 
[458 
Steubenville,  O.,  tunnel  at,  940 
Stevens,    A.   J.,  inv.    Mastodon 
loc.,  493 
Stiffness,  cost  of  and  wt.  rails, 
[7391  *74« 
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Sto-Sur 

Stock  and  bonds  p.  mile,  sections, 
[U.  S.,  ♦jo7 

ductuations  in  price,  ^46 

nature  of,  39 

per  mile  r'y  and  head,  U.  S., 

watering,  nature  of,  32     [♦SS 
Stock  cars,  dimens.,  etc.,  *486-7 
Stopping  and  starting,  7.v.,acci- 
[dents  from,  ^246 

at  grade-crossings,  7.  v.,  810  & 
loss  by,  810-12  [*203 

effect  on  car  and  eng.  reps., 

fuel  burned  for,  900 
5tops,  cost  of,  810 

heavy  trains,  600 

effect  on  grade  resist.,  346 
virtual  profile,  ^.t'.,  350-2 

no.  of,  Mich.  C.  R.  R.,  136  & 

on  max.  grades,  effect,  633 

on  pusher  grades,  596 

power  lost  by,  200,  '335 

time  lost  by,  201,  374,  595 
Stop-watch  and  loco,  tests,  794 

cost,  etc.,  796 
Storage  sidings,  q.v,^  *82i 
Stores,  loco.,  q.v.^  cost,  *i47  & 
Storms  and  structures,  781 

great  ones,  local,  782 
Strategic  advantages,  effect   on 
[rates,  218,  241  & 
Streams,  est*g  fall  of,  840 

grade  lines  over,  803 

mental  map  of.  836  & 
Street  accidents  and  r'yi  257 
Street  r'ys,  cable,  690 

traffic  of,  N.  Y.,  ♦714 

per  inhab't,  ♦714  [*73974a 
Strength,  cost  of  and  wt.  rails, 
Stroudley,  Wm.,  loc.  tests  by,  4S»» 
[460 
Success,  conditions  of,  i,  8,  840  — 
Summits,  false,  836 

gravity  r'y  seeks,  692 
igh,  ascending  to,  935,  943 
may  cost  little,  590 
often  wise  to  go  to,  590 
lowest  safe  speed  at,  353 
normal  types,  689 
leading,  of  world,  ^698 -9 

of  Colorado,  696  -f- 

not    always    control  grades, 

I675- 

not  always  governing  point, 

[670 

passing,  by  cable  tract'n,  889 

RULB    FOR    PASSIN'G,  66o 

Store  power  in  train,  692 
station,  q.v.^  on,  and  virtual 
[profile.  7.  v.,  805,  807 
Sun,  why  larger  on  horizon,  845 
Sundays   disappearing   from  r'y 
[serv.,  97 
tram-work  on,  169 
Superelevation.  298  ■\- 

common  error  as  to,  30X 
effect  of,  371 

on  curve  resist.,  298 
on  position  wheels,- 300 
on  'i;ifciy,  ^00 
lateral  force  from,  208 
on  tang.,  j)ossible  effect.  911 
Surfacing.    (.S^**  Track.)        [4-5 
Surplus,  fluctuations  in,  etc.,  33- 
Surveys,  care  q.7>.   in,  and  amt. 
[curv.,  q.v.y  656  & 
;   compass  lines,  863 


Sur-Tax 

Surveys — Continutd. 
field-work  of,  860 
location  line,  866 
00.  successive  lines,  834,  860 
organization  of  party,  867 
paradox  as  to  time  on,  856 
saving  needless  work,  871-2 
should  start  with  no  curve- 
[limit,  654 
when  to  make,  856 

how  to  determine,  857 
Susquehanna,  grades  at,  6x9 

river,  fall,  841  ' 
Sweden,  popu.,  r'ys,  wealth,  etc., 
J*'7i,*43,  *45 
rolling-stock  and  traffic,  ^4^ 
Swing-motion  truck,  ^.v.,  defn, 
objection  to,  428         [426 
Switchbacks,  684, 943 

aut.  switches  for,  946 
best  for  great  inclines.  943 
germ  of  true  plan,  945 
good  loc'n  for,  ex.,  68a 
grades  for,  947 
Peruvian,  685-6, 609 
vs.  spirals,  682-4-6 


Swi-Ten 

Switches,  derailing^,  8x1 

misplaced,  deraiPis  from,  94$ 
Switching,  accidents  in,  *&46 
slipping  drivers  in,  446,  7^7 
terminal  charges  for.  156  & 
Switching  engines,  descrip.  and 
as  pushers,  600  [use,  424 

est'd  av.  prop'n  of,  156, 182 
mileage  allowance  for,  156 
Switchmen,  at  stations,  791 
Switching  mileage,  how  exagp'd, 
1103 
prop's  of  EneUsh,  135 
sections,  U.  S. 
Switzerland  locos.,  no.  and  work 
high  loc.  press.,  *cx9  [of,  *i6o 
pop'n,  r'ys,  wealth,  etc.,  •»?. 
[•45 
Syracuse,  B.  &  N.  Y.,  alignmcct 
[statist.,  *359 
Syracuse,  Gen.,   etc.,    alignmeni 
[sta.tisi.,  *259 
*  Systteie  Richenbach,'  690 
Systems  of  r'ys,  all  lines,  parts  of, 

great,  of  U.  S.,  ♦tiq 
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X70 
180 

I0< 

544 

579 
699 

587 
713 

557 
593 
714 

559 
595 
719 

S 

741 

742 

745 

574 
65a 
747 

57* 

200| 

771 

795 

819 

821 

825 

♦i 

4*.  p. 

77  ♦168 

i.p.5 

»  _ 

[Tables  are  indexed  by  subject  by  prefixing  a  *  to  the  page  refer* 
ence.] 


Tabor  grade, '699 
Talcott,  A.  H  .  &  Mex,  Ry.,929 
Tangent,  breaking  sixty-mile,  663 
desirable  length,  324  [330 

long,  bad  practice  as  to,  324, 
sharp  curves,  q.v.^  lengthen. 
Tank  engines,  424  [641 

as  assist,  eng.,  592 
comparative    power     on 
[grades,  ♦557-8 
why  advantageous,  554 
(See  Tender.) 
Taunton  Loco.  Wks,  increase  wt. 
[engs.,  35  y'rs,  '466 
Taxes,  cost  of,  sections  and  r'ds, 
[U.  S.,  ♦170-9 
as  affected  by  disu,  ao6 


Tehachapi  accident,  949 
Tenders  (builders'  rule  for  tmal 
[weight,  20  lbs.  per  gall,  water.) 
cost  of,  new,  •564-5 

details,  •i5o-x-a-4-s 
and  weights,  ♦412-4-^ 
cost  repr's  of,  det's,  *x43-9 
English,  144-6 
French,  147 
p.  c.  cost  of  eng.  r..  144 
cost  renewals,  146  & 
due  various  causes.  Hoi 
for  switching-engs.,  4^4 
life  of,  %i9 

tires,  cost  of.  ♦149        (•♦oT-id 
WTS.    AND     CAP'V,     all    eojf* 

wheel-base,  all  eng.,  *fc:  » 
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Tel-TIr 

FelegraphfCObt  of,  r'ds  and  sect^ns 
[U.  S.,  •170-9 
of  U.  S.,  value,  'as 
offices,     and     improv*g    old 
[lines,  803 
stations  and  asst.  eng.,601 
remperature  and  H.  U.,disiinc*n, 
and  radiation,  31^  L*454 

changes  of,  in  cylinders,  ^.v., 
[376 
effect  on  coefl.  fric,  *^$ 
fuel  consump.,  136--^ 
train  resistance,  506 
summer  and  wmter,  3x4 
Acmoorary  lines,  advantages  of, 
[16,  86,  766 
B.  &  O  ,  ♦700 
ex.  of  proper  use,  377, 654 
for  light  rys,  750 
«a(3^.  g.v.s  in,  6^4-5 
cxamp.,  6a^-6 
Tennessee:   alignH  statist.,  •364; 
area,   popu.,  sidings,  p.  c.  op'g 
exp.,    earnings   per   mile   and 
head,  *9o;  wealth  per  cap.,  •ad 
Tennessee  pas*.  Col.,  *7oo 
Tcpciate,  dcfn.  683 
Tepic,  location  at,  67*  4- 
Tcrminals  (Chap.  XXVI.),  818 
allowances     on     nues,   ^.9., 
and  curvaturt* .  655         [156  & 
expenses,  N   Y.,  cic,  *8x9 

European.  827 
for  light  r'ys,  749 
good,  imp'ce  of,  768,  68 
local' n  and  cost  oif,  various 
[cities.  68-70,  818-27 
must  be  near  largest  cities,  727 
rel.  no.  of,  on  trunk  lines,  739 
Terre  Haute  &  Ind.  loco,  perf'ce. 
[♦438 
Terre  H.  &  S.  E.  align'tsui.,*a6i 
Texas:  area,  pop*n,  sidings,  p.  c. 
opg.  exp.,  earnings  per  mile  and 
head.  *9o:  wealth  per  cap.,  *a6 
Texas  CentM,  align't  statist.,*265 
Theis  r*y,  Austna,  est.  for  rates 
[on,  198 
Thompson,  J.  £.,  on  incl.  planes, 

[Q44 

Throttle,  loco.,  f.v.,  effect  of  clos- 

.^         ,.  ,       -  [ing,  473& 

'Through  '  traff,,  g.v.^  true  clas- 

effect  dist.  on,  215    [sirn,  an 

rates,  g.v,,   constant  ratio  to 

[local,  aa4-6 

Thurston,  R.  H.,  fric.  tetu  bv,  501. 

Time  in  seconds  and  speed  trains. 

Time,  effect  on  car  and  eng.  reps., 
[*so3 
loss  of  by  reduc'g  sp*d,  595 

KST*G  IMPOK-rCK  OF,  649 

on  curves,  '647  4- 

round  uip  per  day  limit, 

^  [649 

of  descent  on  grades,  theory 

lof,6a4 

Time-tables,  fr*t,  how  arranged, 

Ti'es.  accidents  from,  ^947      [loa 

life  of,  4ao 

maint.  of,  •(49  + 


mileage  of,  •1494- 
price.  Am.  and  Eng., 
w*tand  cost,  •413+ 


Tod-Tra 

Todhunter*s  math*l  series,  331 
Toledo  grain  rec'ts,  738 
Ton  (in  this  vol.  9000  lbs.  or  'net,* 
[unless  otherwise  stated.) 
Ton-mile,  cost  increasing  grades, 
[^f».,  per.  •574 
rates,  q,v.y  Am.  &  Eng.,  *is9 
B.  &  W.,    through    and 
riocal,  •aid  & 
through  and  local,  la  y*rs, 
[C,  C,  C.  &  I.,  •334-5 
15  years,  L.  S.  &  M.  S., 
[♦336 
rec^ts,  exp.,  etc.,  large  table, 
.     t*"5A 
varpng  cost  of,  est  g,  198 
Topographer,  frequent  errors  of, 
needs  practice,  885  I884 

outfit  of,  889  [867 

Topographical   party,  organiz'n. 
Topography  (mapping),  873 
colored,  873 

CONCLUSION  AS  TO,  88o 

contours,  q.v.^  873 

dangers  oi,  ex.,  881 

double  use  of,  876 

field-sheets  for,  886 

inking  in,  888 

large  scales  best,  884 

plotting,  883 

sh*d  be  taken  in  field,  889 

taking  topog.,  881 

over  areas,  684  & 
use  and  abuse  of,  873 
**  (physical   geography),  adapt*g 
[low  grades  to,  665 
j        and  bal.  of  grades,  614 
and  curve  compens'n,  6a8 
and  transition  curves,  869 
curvature  bunched,  63a 
curve  limit  may  be  easy,  655 
effect  insuffic*t  study  01.  583 
effect  on  use  of  curves,  63^ 
fitting  curve  comp*n  to,  •630 

GKNBRAL  LAW  AS  TO,  586 

law  of,  as  to  changes  of  level. 
in  easy  countrv.  660  [•588 
mountain  foot-hills,  937 
no  country  difficult,  83a,  840 
«   often  favors  low  grades,  670 
Peruvian,  679 -f 
rough,  light  lines  in,  833  ft 
Tourist    travel,    ex.   of    imp'ce, 
[678  & 
Tower,  B.,  fric.  teste  by,  504 -|-» 
L9«8 
Towns,  effect  not  funning  to,  on 
[rec'ts,  49 
effect    of    removing    station 
[from,  64 

{[rowth  of.  to  stations,  £.v.,  71 
ocation  ot  stations  at,  ^64 
moving  to  r'ys,  66 
often  bard  to  approach,  859 
passing  lines  between  two,  67 
passing,  to  save  dist..  q.v.y  58 
should  be  entered,  16 

RULS  AS  TO,  63 

Track,  accidents  from,  ^346 

cost  of,  U.  S.  sections.  '38,1 
labor,  cost  of,  133  [*  170-6 

relation  to  traffic,  123 
as  aff*d  by  curvature,  331 
min.  limit  to,  ^69 
not  exactly  as  dist.,  199 
reduction  difficult,  136 


62 


Traffic 

Track  \i!oox~-CoHtinu€d. 

requirements    for    emer- 
[gencies,  136 
vt.  heavy  rails,  758 
maint'ce,  cost  of,  u.  S.  rds. 
land  secte.,»i2o,*  170-6 
as  an'd  by  no.  of  trains, 
[560 
radius  of  curves,  639 
rise  and  fall,  381 
wt.  locos.,  561 
relatively  to  other  items, 

[833 
Trackmen  flatten  P.  C.*s,  375 
Track- walking,  cost,  ia6 
Traction,  stores  force  in  train,  34a 
Traction-increaser,  404 
Tractive  force  and  energy,  con- 
[fusion  as  to,  473 
and  H.  P.,  403 
Trade,  universal  law  of.  ^5      [733 
Traffic,  additional,  relative  cost, 
anthracite  west,  609 
disproportion  of,  608 

TABLB    OF    GRADES   FOR, 
[613 

daily  fluctuations,  611 
effect  on  curve  limiu,  653 
effect     to    change    cost 
[transp'n,  198 
into  cities,  heavy,  6x7 
P.  R.   R.,  35  years,  etc., 
[•233,  ♦316  & 
ratio  of  E.  &  W.  trunk 
[lines.  609 
variable  on   same   road, 
.        .  t6o9-h 

estimating,  95-99 
exchanging,  and    narrow-g., 

,    .     ,     J753 

export,  grows  relatively  less, 

[615 

GBOMBTRIC  BFPECTOF  INCRRAS^ 
[iNG,  708 

getting  all  there  is,  53 
growth  of,  depends  on  facili- 
[ties,  7ir 
does  not  help  poor  line;' 

[83^ 

effect  on  car  rep*ra,  z66 
loc.  exp.,  158 
maint.  way,  133-7 

effect  to  reduce  exp.,  X14, 

law  of  growth,  75 
sutisticsof  C.,B.  &  0.,i57 
C,  C,  C.  A  I.,  316 

C.  &  N.  W.,  3< 

English,  •79,  •13Z-9 

Iowa,  ♦77 

L.  S.  &  M.  S.,  •98 

Ma8s.,78 

New  York  City,  *7i4 

P.  R.    R..  35   years, 
[•140.  •asa 

sections  U.  S..  •107-8 

THEORY  OF  CAIN  BV,  708 
TO    BE    CONSIDRRBD     ONLI 
FOR   3  TO  5  YEARS,  80,  8^ 

when  to  choose  line  for, 
L58J 
handling  by  trains,  169 
importance  of  increasing,  107 
increases  with  facilities,  76 
interpolating  way,  effect,  '713 
not  a  monopoly,  59 
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Traf-Train 

]>as8.  p.  c.  local,  throagli,  etc., 

gfaia  from  many  tnuns,  96 

p.  .c.  paas.  aod  fr*t,  sectiont 

[U.  S.,  •181 

prop*n  affec'd  by  grades,  576 

regular  and  occasM  rates,  coa- 

[trast,  33s 

securing,  the  most  imp*t  end, 

[193  * 

slight  diffs.,  great  effect  of, 

through  and  local,  confusion 
[as  to,  9ZI 
triangular  course  of,  608,  615 
true  classification,  3xa 
trunk  line,  a  v.,  rules  for,  731 
unequal,  balance  grades,  ^.v., 
[for,  608 
table  of,  *6t9 
▼olume  of,  and  cable  trac'n, 
[687 
and  long  inclines,  950 
and  wt.  Iocs.,  567 
estimating  probable,  75 
of  world,  *z6o 
sutistics  of,  L.  S.  A  M. 
«  «   »         [S.,^.».,*99 
P.  R.  R.,^.r.,  etc.,  •asa 
TrafBc-poinu,  and  branches,  734 
dist.  betw'n,  eff't  on  earn'gs, 

GAIN  BY  MORS,  7o8  [709 

great  and  small,  difi.  in  grih, 

[728 

Train  accidents,  ^.v.,  causes,  '346 

Train  expenses,  amt,  133,  *z7o-9 

definition,  117 
Tfain-load,  Am.  and  foreign,  575 
and  fuel  consump.,  134 
as  aff'd  by  car-coupHngs,  566 
disprop.  of  traffic.  100 
grades,  f. P.,  536  4 
aT*ge  irt  and  pass,  sections, 

[0.  S.,  fai^ '97 
and  p.  c.  local,  334 
effect  on  expenses,  560 
fuel  consump.,  'X36 
English  coal  trains,  ^133 

POa    ALL    GRADES    AMD     LOCS., 
[•S43  + 

(condensed  table),  593 
frt.,  sections,  U.  S.,  *ii5  ft 
growth  of,  '97,  ♦08,  ♦99.  *ioo, 
1*101,  *X35  & 
pass.,  U.  S.  and  Sutes,  *97-8 
does  not  regulate  number 
[trains,  96 
less  with  thin  traffic,  99 

p.   C.  CHAMGB  DUB  TO  CHANGS 

[grade,  554-7 
p.  c.  to  wt.  eng.,  all  grades, 

relative,  on  high  grades,  '669 
why  cut  down  in  winter,  508 
Tr«in-mile,    coal     burned,     135, 
[140  & 
cost,  maint.  way  per,  u.  S. 
[sections,  *ia8 
cost  of,  av'ge  U.  S.,  •179  — 
British,  •79, 'i;? 
trunk  lines.  34  yrs.,  *ia9 
how  made  low,  *x8i 
on  lines  of  diff.  grades, 
tendency  in,  zi6  [583 

unimportance  of,  287 
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Trains 
Train-mile— Ctf)(/x«ra«/^. 

earn*gB  and  exp.,  U.  S.  rMs 
[and  sees.,  •170-9,  •gS 
naint.  way,  constant  per,  137 
ratio  of,  to  eng.  mile,  *X45 

TaAIN  XBSISTAMCB,  49a 

air,  £.fr.,  amt.,  91  z  & 

as  affected  by  gauge,  753 
temperature.  508  — 
virtual  profile,  f .v.,  346 

axle,  effect  size  of,  5x3 

freight,  496 

CONCLUSIONS,  50a 

main  elements,  oro 
recent  decrease  in,  504, 515 
summer  and  winter,  503-6 
grade  of  repose,  ^.v.,  defT,  34  z 
head  q.v.  resistance,  533  — 
locomotive,  /.v.,  530  [918 

lubrication,  import,  of,  «oo  +« 
oscillation  and  concuss^a,  9zz 
passenger,  5Z8  + 
startinpr^  ^.v.,  *5t3,  •5Z9 
subdivisions  of,  493 

TABLB  or  CONCLUSIONS,  '534 

tests  as  to,  %65,  ^498  -f ,  *909  & 
velocity  resist.,  493.  517-C 
wheel,  effect  size  of,  ^13 
Train  rules,  and  imp't  old  lines. 

Trains,  breaking  in  two.  358,  488 
centre  of  gravity  in  sags,  ^.  v., 
l357 
descending  grades,  vel.    of, 
[*37a 
fastest,  Engl,  and  Am.,  '539 
handling  heavy,  easier  here- 
laf  ter.  488 
frt  speeds  to  be  higher, 
[488,  804 
safe  assumptions  as  to, 
on  old  lines,  788  [370 

length  of,  and  vertical  curves, 
iq.v.,  364 
and  CTMsing  stops,  8ia 
and  curve  comp  n,  634 
effect  on  curve  resist.,  301 
shorter  in  winter,  315 
making  up,  effect  on  loc.  and 
[car  rep'rs,  ♦a«3 
yard-room  for,  ♦8a  x  & 
motion  of,  and  New  ton  *s  zst 
flaw,  343 
and  virtual  profile,  q.v.y 
[346 
effect  of  speed,  q.v.^  on, 

b3« 

00.  of,  cost  increasing,  same 

[traffic.  568 

effect  on  rev..  568      [*574 

for  same  traffic,  all  grades, 

VALUB     OP     avoiding      IN- 
[CRKASE,  574 

overturning  by  centrif.  f.,  370 
pass.,  effect  grades  on.  577 

growing  wt.  of,  effect,  491 
reason  for,  567 

wt.  of  fast  tr*ns.  530 
per  day,  alwajrs  means  each 

best  basis  for  est^g,  95 
elev.  r'ys,  646 
Philad'a,  69    [♦z38,  ♦x70-« 
U.  S.  and  States,  etc.,  •97, 
rights  of,  774      [increase,  369 
d,  ^.v.,  of,  trt.,  tends  to 


Tra— Tru 

Trains— C»ii/«itMM/. 

wt.  of,  as  affected  by  giaAoi 

[540  -f>,  :^ 

long  table  of,  ^544 1*53 

p.  c.  wL  eng.,  all  graded. 

Train  supplies,  cost  of,  rds.  *xA 

[sects.  U.  S..  •x7o-^ 

Train  wages,  q.v.^  x68 

as  affected  by  distance,  ao6 

length  traizis,  568 
cost  of,  Chicago  rds.,  •174-4 
sections  U.  S.,  •z7o-« 
trunk  lines,  *x7»-6 
mode  of  fixing,  305 
Transfer  side  tracks,  ^.v.,*89x  [88t 
Transit,  graduating  compass  of, 

vs.  compass  lines,  863 
Transition  curves,  869 

examples  of  use,  870  +,  684 
projecting,  89a 
reasons  for,  375 
Transit  partv,  organiz*n,  867 
Transit  work,  860  -\- 

doing,  by  bearings,  888 
Transporution    expenses,    cost, 
[Chicago  rds.,  *z74-^ 
sections  U.  S.,  ''zto-^ 
trunk  lines,  *Z7»-4S 
manufacture  of.  48 
Trautwine's  pocket-book,  331 
on  kindling  fires.  *3oo 
Trestles,  iron,  design  of,  000 
ht.,  small  effect  of,  900 
prelim'ry  est's  of,  900 
wt.  of,  901 
wood,  cost  of,  and  gnuSmg 
l7SI 
cluster  bent,  900 
design  of.  899,  770 
floor  for,  000 
on  light  rV«,  fS4 
plan  for,  770 
proper  use  of,  754,  7*8 
preiim.  est's  of,  899 
renuling  guard  for,  ooo 
Triangular  course  of  traffic,  61 5 -I 
tripe  of  cars,  608     [341,  53*  -f 
Triangle,  right-angled,   soivififb 
Tributary  valleys,  f.v.,  good  v» 
Trieste  rV.  profile,  69a     [for,  68t 
Trucks,  accidents  fron^  *a46 
Am.  origin  of,  43 x 
Bissell,  4s6-3o 

frt.   car,  cost  and  deprec'n. 
[items,  *z63,  •»i 
dimens.  and  wt.,  *i63,  *4fi* 
loco.,  need  for,  435 

mecbantoi  of  rolling,  s8i,  44 
pass,  car,  dimens.,  etc,  491 
position  taken  on  curve,  98a 
swing  motion,  objection  ta 

Trunk   lines   and  branch  uan^ 
bal.  grades  on,  6x8  [7°! 

comparative  earnings,  737 
competitive  and   noo-comp.< 
[7x8-  Vt 
conditions  op  SUCCBSS,  73» 
curves  on,  lost  time  by,  648  a 
fall  of  rates  on.  30  y'rs,  '736  ± 
good  condition  pays.  176 
lengths  of.  to  Cnicago,  340 
maint.  cars  exp.,  34  y're,  *W9 
maint.  locos,  exp.,  34  y'rs,  *i«9 
maint.  way  exp.,  34  r'vs,  *nv 


Tru-UnI 

utnes  and  earningis.  14  17.  S., 
on'g  exp.    aod  traffic  detUs, 
[•17a 
p    c.  opg.    exp.,  law  as   to, 
[109-10 
effect  rates  on,  aao 
tidinifs,  law  as  to.  825 
termini. ^.sr.,  reached  by,  790 

N.  Y:.eic.,8i8 
too-mile  rec'is,  etc.,  *xi5 
traffic,  daily  fluct'ns  in,  6ia 

changes  in.  609 
train-l'd  and  growth,  *xoo 
train  mile,  co!>t,  *ii6 
use  too  light  rails,  760      [*304 
Trusses.  fr''-car,  cost  and  depr*n. 
Tubes,  loco.,  ^.r.,  life  of,  ^ao 
Tunnels,  spiral,  671  +«  679, 684,  700 
unnecessary,  24a 
wrong  use  of.  ex.,  667 
Turkey,  pop'n,  r'ys,  wealth,  etc., 
[♦a7,  ^45 
Tutor,  natural  end  of.and culv'ts, 
[781 
Tyrone  &.  Clearfield  grades,  ^700 

Ueiliberg  r*y«  imp^rcep.  slip  tests. 

Ulster  &  Del.  alignU  sutist.,  ^2^9 
*  Uncle  Dick '  consol'n  loco.,  w  t, 
[etc.,  421 
Undergrowth,  deceptive  effect  of. 
[836 
from  clearing  up  do.,  850 
Undulating  grades,  ^.v.,  &  imp'g 
[old  roads,  799 
curves  eqniv't  to,  633  — 
eliminated  by  speed,  347 
error  as  to.  329 
putting  into  harness,  69a 
Unearned  increment,  32 
Unfamiliar,  eye  deceived  by,  8434- 
Union  Pacific,  align't  siatist.,*a65 
cost  loco.  rep*rs,  142 
flucts.  in  stock,  '46 
miles  and  eam^gs,  '719 
handling  trains  on,  355 
spiral  on,  680  + 
United  Kingdom:    progress   r*y 
constr.,*44;  pop*n,  r*ys,  wealth, 
etc..  *a7,  *43.  %5;  rolling-stock, 
traffic,  etc ,  *43 

(Set  Great  Biitaio.) 

United  R.  R.  N.  J.,  trains  A  fuel 

[consump.,  '138 

United  Sutes,  cost  r']rs,  etc.,  %5 

future  r*y  construc'n,  *4i 

Gowth  of  r'ys.  ♦42-4  [fr't.  V 
ul  and  train-rd.  etc.,  pass.  A 
locos.,  cost  and  miles  per  y'r, 
miles  per  year,  '97     [•X59 
no.  and  work  of,  *s6o 
main     results     op*n      r'ys, 
[1871-85.  *94 
00.  trains  per  day,  etc.,  '97 
opg.  exp.  and  trsiffic  details. 
'•170-76 
r*y  sutists.  bv  sects.,  *88  A 
rates,  <7. v.,  ot  r'y  divi'ds,  *4X 
ton-miles  per  car,  ^97 
train-load,  etc ,  ^97 
wealth  of,  •25-78 

by  States.  *96  [tries,  •a? 
comp.  with  other  coun- 
pop*n,  cost  r'ys,  cte.,  •s; 
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Unl-VIr 

Unloading  plough,  use  of,  ,,^^^,- 

Unnecessary   reauire'u,  loss  by^ 

Utah :  area,  pop*n,  sidings,  p.  c. 

opg.  exp.,  earnings  per  mile  and 

head,  •oo;  wealth  pier  cap.,  •ad 

Utah  A  No.,  align't  statist.,  ^265 

Uiica  A  B'lk  R.,  align't  statist., 

[♦as9 

Utica,  Ith.  A  SI.,  align't  sutist., 

[•a59 

Vacuum  brakes,  f.v.,  max.  eff'y, 
[405 

Valley  lines  and  inundations,  783 
and  overlaps,  8^8 
descend  into  ag'st  slope,  689 
ex.  of  line  in,  693 
gain  by  following,  586 
high-water  in,  850 
Nature  makes  fills,  850 
penetrate  far  into  m'ts,  586 
recon'tring,  errors  in,  844 -f 
rough  foot  travel,  848,  850, 855 
tribuury,  use  of,  68a 
undergrowth,  etc.,  8)6 

Valuation  of  Sutes,  toui  and  per 
[cap.,  *a6 

Valve-gear,  l«)co.,  q.v„  458     ^ 

Velocity  acquired  on  grades,  •379 
and  work,  interconvert ,  ex., 

[34^ 
composition  of,  ex.,  987 
due  to  any  h't,  •333 
effect  of,  on  grades,  ^.v.,  703 
effect  on  train  ^.v.  resist.,  346 
law  of,  and  trams,  331 
Velocity  train  q,v.  resisunce,  5x7 

tests  of,  910 
Vclocity-heaa,  defn,  333-5 
and  brsLkes,  g.v.^  494 
computations  by,  357  ±, 

[519 
due  to  all  speeds,  •333-5 
Vera  Cruz,  Jalapa  g.v,  line  from 
[925 
Vermont:  area,  popu.,  sidings,  p. 
c.  opg.  exp.,  earnings  per  mile 
and^head,  *9o ;  wealth  per  cap., 
•a6 
Vernier,  graduating,  888 
Vertical  curves,  deviation  from 
[intersec.  grades,  •388 
effect  close  coupler,  365 
need  for,  363 
rationale,  '3<$o 
rules  for  projecting,  385 
safe  rule  for,  365 

TO  LAY  OUT,  387 

*  Vertical  plane '  couplers.  489 
Viaduct,  Baranca  Blanca,  678 

estimating,  900 

indicating  on  profile,  934 

two-story,  683-4 

weights  of,  901 
Victoria,  rolling-stock  per  mile, 

[*47 

Vignoles,  C.  B.,  on  minor  details, 

[187 

Virginia:  alignment  sutist,  •ads; 

area,  popu.,  sidings,  p.  c.  opg. 

exp's,    earnings  per  mile  and 

head.  ^90;  wealth  per  cap.,  *26 

Virginia  A  Truckee,  align't  sta- 

[tist.,  •365 

Virginia  Central,  sharp   temp'y 

[curves,  •jas 


P79 

VIr-Way 

Virtual  profile.  346,  799-  [70a 

and  cent.  grav.  of  train, 
and  curve  comp'n,  621  -f 
as  aff'd  by  length  grade, 

[704 
by  stops,  35a 
cautions  as  to,  353 
down  grade,  q.v.^  369 
effect  on  pusher  gradcs,59^ 
ex.  of  use,  631,  701 
frt.,  computing.  352    fs.'iS 
need  not  be  continuovis,         t 
of  long  grade,  355 
of    old    lines,    const  r'g, 

1794-^ 

on  switchbacks,  948 
pass.,  computing,  347  -f- 
summit  speeds,  805,  807 
Visible  defects  most  dreaded.  242 
Von  N^^rdling,  W.,  est.  of  cust 
[transp'n,  198 
Von  Weber,  on  curve  resist.,  307 

Wabash,  St.  L.  &  P.,   financial 
[status,  4x 
miles  and  earnings,  •7x9 
Wages,  American,  1^3,  170-9 
Amer.  and  EngliSn,  *4X7 
as  aff'd  by  pusher  engines,  672 

by  rise  and  fail,  38X 
engine,  past  tendency  of,  X56 
'  English,  *\y\ 
shop,  English  and  Amer.,  •xsx 
train,  168,  905 
train  and  telegraph,  803 
Wasen,  spirals  at,  673 
Washing  out  boilers,  g.v  ,  *42o 
Washington  Terr. :  area,  popu., 
sidings,  p.  c.  opg.  exp.,  earn 
ings  per  mile   and    head,  '90: 
wealth  per  cap.,  •a6 
Washouts,  acciaents  from,  •347 
and  structures,  78a 
and  valley  lines,  783 
derailments  from,  945         [xo 
Waste,  avoidance  of,  benefits  all. 
Watchmen,  loco.,  cost  of.  •147 
Water,  amt.  used  per  mile,  •519  A 
distances  across,  est'g.  845 
entrained.  •456,  ♦470  -|- 
pouble.  etc.,  purity,  •378 
Water-courses,    mental  map   of, 
[836  & 
*  Water-falls '  of  lava,  938 
Water-grate,  wt.,  etc.,  ♦41a 
Watering  stock.  39 
Water-power.  U.  S..  rep't  on,  841 
value  of,  •as 
in  Mexico,  678 
Water-scoop,  cost  new,  •xsi 
Water  supply,  loco.,  ami.  used.xsd 
cost  oif,  147,  X70-9 
cost  and  distrib.  of,  x^6 
in    "loco.      q,v,     boilerv, 
quality,  *378  [•4*5-6 

effect  on  fire-box,  ^420 
Water-tanks,  spacing  of,  156  [893 
Water-wavs.     grade-lines    over, 
Way-f reign  t  and  grad  es,  577 

av.  load,  etc.,  k>x  [of.  ^4 
towns,  competing  for  traffic 
traffic,  and  curvature,  343 

BFFBCT  ON  RRVKNUB,  708 

securing  by  distance,  337 

RULB  AS  TO,  238 

ex.  of  srror,  936 
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Wea-Wet 

Wealth  of  all  nations,  *9f 
of  U.S.,  •a? 

per  capita,  *a6 

V.  S.  Sutes,  *96 

growth  of,  96-7  [m7 

does  not  help  poor  lines, 

per  head,  U.  S.  by  Sutes,  *96 

Weber^  Von.  maint.  way  tests,  495 

train-resist,  formula,  5x7 
West  Alabama,  loco,  periorm'ce, 

^  «,  -.    .  „  ,  f**39 

t         Western  &  Atrc,  car  repairs  on, 

[full  deuils,  •i6i-a-3-4 

Western  Pa.,  align *t  sutist.,  *96o 

Western  Sutes,   align't  sutisL, 

bad  location  in,  6,  91, 330,  c88, 
[660 
bonds  and  stock  per  mile,  *xo7 
compar've  accidents  in,  959 
curvature  in,  363 
earnings  per  m.,'*to7 
distrib'n  of,  *io8  [^931 

freight  earn.,  thro*  and  local, 
grade  and  curve  limits  in,  6, 
.    fai.  330.  588.  656 
grade-crossings  in,  809 
growth  r*y  system.  '44 
Eeavy  gr^es  in,  *a63 
main  results  op*n.  ^93 
rec*ts  per  inhabit,  pass,  and 
[frt.,  •104-5 
rolling  Slopes  in,  84A 
rolling-stock  per  mile,  47 
train-Toad  and  haul,  frt.  and 
[pass.,  *ai7 
growth,  *ioi 
wfcalih  per  cap.,  a6 
West  Md.,  loco  perfce,  ^439 
West  Shore  r*y.,  an  example  of 
[wrong  judgment,  707 
bridges,  specirns  for,  903 

weights  of,  767 
doobte-ttack  on,  jOS 
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Wet-Woo 

West  Shore  t^y— Continued. 
history  and  cause  failure,  794 
locos,  and  Howard  Fry,  '409 
dimens'ns,  etc.,  *407-9 
load  on  drivers  per  sq.  ft. 
[grate,  '459 
sidinffs,  total,  *895 
suncTd  box-car,  *486 
termM  ezp.,  etc,  M.  Y.,  ^819 
track  Buffalo  yd.,  *83x 
Wetherill,  W.  C,  report  to,  941 
Westinghouse   brake,  q  c,  max. 
[cffic'y,  495 
Westinghouse,   G.,     ezp*tt     on 
[brakes,  434 
Wheat  rate,  effect  long  haul  on, 
[7x0 
Wheel-base  and  curve  resist.,  3io6 
loco.,  q.v.^  all  types,  *407-4io 
lon^,  effect  on  wheels,  983 
position  of   trucks,  q.v.^   on 
[curves,  q.v.^  989 
Wheel  covers,  loco.,  *4i5 
Wheels.    (5>tf  Car  Wheels,  etc.) 
Whims,  affecting  traffic,  59-3 
Whinery,  C,  paper  by,  396 
Whistle,  loco,  cost,  %X2 
Wilmington     and     No.,    alfgnH 
[statist.,  *96o 
Wimmer,  S.,  &  Mex.  r'y.999 
Winans,   R.    M.,   invented   Am. 
[car,  491 
Wind,  accidents  from,  '947 
and  bridges,  9<» 
▼el.  ^f,  and  train  tesu.  798 
Wire-drawing,  loco.,  q.v.y  47Q  -^ 
Wisconsin:  alignH  statist.,  *96i; 
area,  popu.,  sidings,  p.  c.  opjr 
ezp.,  earnings   per    mile    and 
head,  ♦90*  wealth  per  cap,  ^96 
Wisconsin  Cent.,train-ld.  growth, 
Wood  as  fuel.  139  [^lox 

for  kindling,  amt.,  ^900 
H.  U.  in,  *45o 


Woo— Zam 

Wood,  early  ezp'is  by,  on  \ 

[sion.4. 
Woodbury,  C.  J.  H.,  fric.  teats  bv. 

,„     -  .  .  504- 

Wooden  structures,  nghi  m-dc  o.. 

«,    .       .,  [16.754,7^- 

Work  and  force,  338,  455 

Work  and  vel.,  intercuDvert.  e^., 

how  destroyed.  339. 
how  expressed,  338 
World,  popu.,  r'ys,  wealth,  etc., 

r*y  system  of,  *49-5 
rel.  traffic  of.  *x6o 
wealth  of,  ^97 
Wurtemberg,  cost  r'ys,  etc,  ^45 
Wyoming:  area,   popu.,  sidings, 
p.  c.  op^gexp.,eamingspermil< 
and  head,  ^90;  wealth  per  cap.. 

?on  Bait.  &0.,  979 
ards  of  cloth,  selling  less,  49 
Yards,  asst.  engs.  y.v.,  at,  509 
classes  of  sidings  for,  *6sc 
greatest  in  world,  82a 
N.  Y.  terminals,  q.v.^  ♦819 
N.  Y.  vt.  Buffalo.  893 
often  near  bad  grades,  600 
operating  of.  8 to 
slipping  driven  in,  797 
standing  idle  in.  cost,  603 
Yard-work,  effect  on  loc.  and  car 
rcp'rs,  ^903 
Youghiogheny  r*y,  loco,  perf' ce, 

Zacatecas,  long  grade  at,  ^700 
Zangronez,  R.,  &  Jalapa  line,  930 
Zero  temperatures  and    dynam. 
[tests,  508 
Zigzag  developments,  def.,  678 

example  of,  939 
Zimilfhuacan,  barrancaof,  94s 
Zamora,  location  at,  yas 


SHORT-TITLE     CATALOGUE 

OF  THR 

PUBLICATIONS 

JOHN   WILEY   &   SONS, 

New  York. 
Lokpon:  chapman  &  HALL,  LnmxD. 


ARRANGED  UNDER  SUBJECTS. 


Descriptive  circulars  sent  on  application.  Rooks  marked  with  an  asterisk  are  sold 
at  nei  prices  only,  a  double  asterisk  (**)  books  sold  under  the  rules  of  the  American 
Pubibhers*  Association  at  net  prices  subject  to  an  extra  charge  for  postage.  All  books 
are  bound  in  cloth  unless  otherwise  stated. 


AGRICULTURE. 

Armsby's  Uanual  of  Cattle-feeding lamo,  $x  75 

Principles  of  Animal  Nutrition 8vo,  4  00 

Budd  and  Hansen's  American  Hortictiltural  Manual: 

Part  L — ^Propagation,  Culture,  and  Improyement xamo,  i  50 

Part  n. — Systematic  Pomology lamo,  1  50 

Downing's  Fruits  and  Fruit-trees  of  America 8to,  5  00 

Elliotfs  Engineering  for  Land  Drainage lamo,  i  50 

Practical  Farm  Drainage. x2mo,  i  00 

Green's  Principles  of  American  Forestry xamo,  i  50 

Grotenfelfs  Principles  of  Modem  Dairy  Practice.    (WoIL) lamo,  a  00 

Kemp's  Landscape  Gardening xamo,  2  50 

Maynard's  Landscape  Gardening  as  Applied  to  Home  Decoration -lamo,  i  50 

Sanderson's  Insects  Injurious  to  Staple  Crops. lamo,  i  50 

Insects  Injurious  to  Garden  Crops,     (/n  preparation.) 

Insects  Injuring  Fruits,    (/n  preparation,) 

Stockbridge's  Rocks  and  Soils. 8vo,  a  50 

WoU  s  Handbook  for  Farmers  and  Dainrmen x6mo, 

ARCHITECTURE. 

Baldwin's  Steam  Heating  for  Buildings. lamo, 

Berg's  Buildings  and  Structures  of  American  Railroads. 4to, 

Birkmire%  Planning  and  Construction  of  American  Theatres 8to, 

Architectural  Iron  and  SteeL 8vo, 

Compotmd  Riveted  Girders  as  Applied  in  Buildings. 8vo, 

Planning  and  Construction  of  High  Office  Buildings 8vo, 

Skeleton  Construction  in  Buildings 8yo, 

Briggs's  Modem  American  School  Buildings 8to, 

Carpenter's  Heating  and  Ventilating  of  Buildings. 8to, 

Freitag's  Architectural  Engineering,     ad  Edition,  Rewritten. 

Fireproofing  of  Steel  Buildings 8vo, 

French  and  Ives's  Stereotomy Svo, 

Gerhard's  Guide  to  Sanitary  House-inspection x6mo 

Theatre  Fires  and  Panics. lamo, 

Holly's  Carpenters'  and  Joiners'  Handbook x8mo, 

Johnson's  Statics  by  Algebraic  and  Graphic  Methods. 

1 


1  50 

a  50 
5  00 
3  00 
3  50 

2  00 

3  50 

3  00 

4  00 
4  00 
3  50 
a  50 
a  50 
z  00 
X  so' 

75 
a  00 


Kldd«*sAfchltecetaadMld«r^^ocket-book.  lUwrittontdltioiL  i6iiio,iiidr..  li  66 

MtfiiU't  Stonei  for  Building  and  Decoimtion %wo,  5  00 

Hon-nwtaUic  Mln«n]s:    Their  Occurrence  and  Ums 8vo,  400 

1*8  Stair-bttildinc 4to,  4  00 

!*■  Practical  Tiraatiae  on  Foimdationa 8to,  5  00 

PlMbody'tiraTal  Architecton 8vo,  7  50 

Richey*!  Handbook  for  Soperintendents  of  Construction.    (/»  jnhm.) 

Balrfn't  Industrial  and  Artistic  Technology  of  Paints  and  Vainirii Svo,  3  00 

Biebert  and  Biggin's  Modem  Stone-cutting  and  Masonry 8vo.  i  50 

Snow's  Principal  Species  of  Wood 8vo»  3  50 

Sondericker's  Graphic  Statics  with  Applications  to  Ttusses,  Beams,  and  Arches. 

Sfo»  2  00 

Towne't  Locks  and  BuiMen'  Hardware iSmo,  morocco,  3  00 

Waifie  Engineering  and  Architectural  Jurisprudence Sro,  6  00 

Sheep,  6  50 
law  of  Operatiotts  Preliminary  to  Construction  In  Engineering  and  Archi- 
tecture  Sto.  5  00 

Sheep.  5  50 

Lawof  Contraeta Sto,  3  00 

Wood's  Rustless  Coatings:  Corrosion  and  Blectrolysls  of  Inm  and  8IssI...Svd,  4  00 

Woodbury's  Fire  Protection  of  Mills Sips.  2  50 

Worcester  and  Atkinson's  Small  Hospitals,  Establishment  and  Maintenance, 
Suggestions  for  Hospital  Architecture,  with  Pfams  for  a  Small  HospHaL 

larno.  z  as 

Ihs  WofM's  Columbian  Exposition  of  1893 v Large  4to,  z  00 

ARHT  AND  HAVT. 
Btnadou's  Smokeless  Powder,  Nitro-cellulose,  and  the  Theory  of  the  Cslhiloss 

Molecule ismo,  2  50 

0  BrulTs  Text-book  Ordnhnce  and  Gunnery Svo,  6  00 

Chass's  Screw  PropeUen  and  Marine  Propulsion Svo»  3  00 

Cndg's  Azimuth 4to,  3  so 

Qnhore  and  Squire's  Polarizing  Photo-chronograph Svo,  3  00 

Qrankhite's  Gunnery  for  lion-commissioned  Officen a4mo,  morocco*  a  00 

^DaYls's  Elements  of  Law Svo,  a  so 

*  Tksatiae  on  the  Military  Law  of  United  States Sve,  700 

Sheep,  7  so 

De  Brack's  Ca?alry  Outpost  Duties.    (Carr.) a4mo  morocco*  a  00 

Dlstz's  Soldier's  First  Aid  Handbook i6mo,  morocco,  i  as 

<  Dredge's  Modem  French  Artillery 4to»  halt  morocco,    is  00 

Durand't  Resistance  and  Propulsion  of  Ships Svo,  s  00 

*  Dyer's  Handbook  of  Light  Artillery lamo,  3  00 

Eisslsr's  Modem  High  ExplosiTes Svo,  4  00 

*  Flebegei^s  Text-book  on  Field  Fortification Small  Svo,  2  00 

Hamilton's  The  Gunner's  Catechism z8mo,  i  00 

*  HoiTs  Elementary  Naval  Tactics Svo,  i  so 

Ingalii's  Handbook  of  Problems  In  Direct  Fire Svo,  4  00 

*  Ballistic  Tables Svo,  z  so 

*  Lyons'* Treatise  on  Electromagnetic  Phenomena.  Vols.  L  and  U.  .Svo.  each.  6  00 

*  Mahan's  Permanent  Fortifications.    (Mercur.) Svo,  half  morocco,  7  50 

Manual  for  Courts-martial i6mo*  morocco,  z  50 

*  Mercur*s  Attack  of  Fortified  Places ^ lamo,  a  00 

<  Elements  of  the  Art  of  War Svo.  4  00 

MetcsJTs  Cost  of  Manufactures— And  the  Administretion  of  Workshops,  Public 

and  Private Svo,  500 

*  Ordnance  and  Gunnery,    a  vols. lamo,  500 

Murrey's  Infantry  Drill  Regulations. . .  .^ iSmo.  paper,  10 

Piabody's  Haval  Architecture » Sfo  7  50 


^IPhtlpf'tPncticallCariiidSitfToyiiic « tfo,  a  $o 

PowelTi  Army  OiBcer*!  RximinT lamo.  4  00 

■laipt'sArtofSalMigtincAnniMinWar 181110.  moroceo,  x  50 

*  Wallw'i  L«ctant  on  Expiomtm Sre,  4  00 

*  WtaMtor"!  Siege  Opeiatioiii  and  lOlHary  mniac 8to,  2  00 

innthrop't  Ateidgment  of  llllitary  Law lamo.  2  50 

WoodhnU*!  Hotw  on  llllitary  Hygiono x6mo,  1  so 

Toong's  Simple  Btementi  of  navigation t6ioio  morooco,  i  00 

Second  Edition,  Enlarged  and  Revised i6aio»  moroccOf  a  00 

ASSATINa 

Fleteher^a  Practical  Inetmctiona  in  QuantitetlTe  AaMyIng  wiHi  the  Blowpipe. 

tamo»  morocco*  i  so 

Ftarman'i  Ifannal  of  Practical  AaMjIng Svo,  3  00 

Lodge's  Notes  on  Assaying  and  Metalhugical  Labomtory  Experiments 8vo,  3  00 

Miller's  Manual  of  Assaying ramo,  i  00 

O'Mscoll's  Botes  on  the  Treatment  of  Gold  One Svo.  a  00 

RIcketts  and  Miller's  Botes  on  Assaying 8«o.  3  00 

UHes's  Modem  Electrolytic  Copper  Refining. 8«o.  3  00 

Wilson's  Cyanide  Processes lamot  i  50 

Chlorination  Procses lamo*  z  50 

ASTROHOMT. 

Comstock's  Field  Astronomy  for  Engineers. • .'. 8vo,  a  50 

Ckaig's  Azinrnth 4to.  3  50 

DooHttls's  Treatise  on  Practleal  Aatronomy Svo,  4  00 

Gore's  Elements  of  Geodesy 8vo,  a  50 

Hayford's  Text-book  of  Geodetic  Astronomy 8vo,  3  00 

Merriman's  Elements  of  Precise  Sonreying  and  Geodesy Svo,  a  50 

^  Michie  and  Hariow's  Practical  Astronomy 8to»  3  00 

^  White's  Elements  of  Theoretical  and  DescriptiTe  Astronomy lamo*  2  00 

BOTAIIT. 

Davonporfs  Statistical  Methods,  with  Special  Reference  to  BlolDgkal  Variation. 

xtaio,  morocco,  i  as 

Thom^  and  Bennett's  Stmctoral  and  Physiological  Botany. x6mo,  a  as 

Weetennaier't  Compendium  of  General  Botany.    (Schneider.) Svo,  a  00 

CHBHISTRT. 

Adriance't  Laboratory  Calenlationa  and  Specific  Gravity  Tablet tamo,   x  as 

Allen's  Tables  for  Iron  Analysis. Svo,   3  00 

Asnold'toCompendlmnofChaiklry.    (MaadeL) flmaflSvo,  3  So 

Austen's  Hotee  for  Chemical  Students xamo,   i  so 

*  Austen  and  Langworthy.     The  Occurrence  of  Aluminium  in  Vegetable 

Products,  Animal  Products,  axid  Batural  Waters 8vo.  a  00 

Bemadou's  Smokeless  Powder. — Bitro-celhiloso,  and  Thaocy  ol  tlia  CeBuleee 

Molecule xamo,  a  50 

Bolton's  Quantitative  Analyiia Svo,  x  50 

*  Browning'slntrodnction  to  the  Rarer  Elementa Bvo,  x  so 

Brush  and  PenfleM's  Manual  of  Detenninative  IQnaiBlogy Svo^  4  00 

Classen's  Quantitativo  Chemical  Analysis  by  Elsctrolfiis.  (Boltwood.)  .  • .  .Svo,  3  00 

Cohn's  Indicators  and  Test-papers laaio*  a  00 

Tests  and  Reagenta Svo,  3  00 

Craff s  Short  Courss  in  Qualitative  Chemical  Analysis.  (Schaeiler.). . . .  xamo,  x  50 
Doknlsk'k  Theory  ol  the  Lead  Acoinwlitor  (Slotaga  BattHyX    (Vaa 

Ende). ranio,  a  so 

Drechsers  Chemical  Reactions.    (Merrill.) xamo,  x  25 

Dohem's  Thermodynamics  and  Oiemistry.    (Burgees.) Svo,  4  00 

Eissler's  Modem  High  Explosives. Svo,  4  00 

BSconfs  Enxymes  and  4heir  Applications.    (Prescott) Svo,  300 

8 


Hoire's  Retaining  Walk  for  Earth lamo.  i  35 

Johnson's  (J.  B.)  Theory  and  Practice  01  Sttnreying. Small  8to,  4  00 

Johnson's  (L.  J.)  Statics  by  Algebraic  and  Graphic  Methods. 8to,  a  00 

lapkce's  PhUoeophical  Essay  on  Probabilitiet.    (Tmecott  and  Emory.)  xamo,  2  00 

Mahan'fc  Treathw  on  Ciril  Engineering,    (1873.)    (Wood.) 8vo»  5  00 

^      DeicrlptiTe  Geometry 8fo»  150 

Herriman*!  Elements  of  Precise  Sorreymg  and  Geodesy Sto*  a  50 

Elements  of  Sanitary  Engineering 8vo»  a  00 

Meiriman  adi  Brooks'k  Handbook  for  Surveyon i6mo»  morocco,  a  co 

Hngisnf 8  Plane  Sonreying 8vo  3  50 

Ogden's  Sewer  Design. lamo,  a  00 

Patlon's  Treatlee  on  CItU  Engineering Svo  half  leather,  7  50 

Reed'to  Topographical  Drawing  and  SlEetching 4tot  5  00 

EldeaTs  Sewage  and  the  Bacterial  Puriilcation  of  Sewage ...Svo,  3  50 

Siebert  and  Biggin's  Hodem  Stone-cotting  and  Masonry 8vo.  i  so 

Smith's  Manual  of  Topographical  Drawing.    (McMillan.) Sro,  a  $0 

8ondericker*s  Graphic  Statics,  with  AppHcationa  to  Trasses.  Beams,  and 

Arches. JSvo,  a  00 

Ikylor  and  Thompson's  Treatise  on  Concrete JMam  and  Reinforced.   (1«  prsse.) 

^  Tratitwlne's  Ciyll  Engineer's  Pocket-book x6mo,  moroceo^  5  00 

Waitls  Engineering  and  Architectural  Jurispradence. Svo,  6  00 

Sheep,  6  50 

Law  of  Operations  PraHmlnary  to  Constroction  in  Engineering  and  Archi- 
tecture.  Sto,  5  00 

Sheep,  5  so 

Law  of  Contracts Sro,  3  00 

Warran's  Stereotomy-*Problems  in  Stone-eotting. Svo,  a  50 

Webb's  Problems  In  the  Use  and  Adjustment  of  Engineering  Instruments. 

lOmo,  morocco,  i  as 

^  Wheeler'k  Elementary  Course  of  dvil  Engineering Sro,  4  00 

Wilson's  Topographic  Surreying 8to,  3  50 

BRIIK>£S  AUD  ROOFS. 

BoOsr^  Practical  Treatise  on  the  Construction  of  Iron  Highway  Bridget.  .8fo,  a  00 

^       Thames  River  Bridge 4to,  paper,  5  00 

Bwr's  Course  on  the  Stresses  in  Bridgee  and  Roof  Trusses,  Arched  Rilie,  and 

Suspension  Bridges. Svo.  3  So 

Ou  Bois's  Mechanics  of  Engineering.    VoL  IL Small  4to,   xo  00 

Voster's  Traatise  on  Wooden  Trestle  Bridges 4to,  5  00 

Fowlsrls  Coffer-dam  Procsss  for  Pien ;......  .Svo,  a  50 

Ordinary  Foundations. Svo,  3  50 

Onone's  Roof  Trusses Svo.  i  as 

Bridge  Trusses 8vo,  a  50 

Arches  In  Wood,  Iron,  and  Slone 8vo»  a  50 

Eows's  Treatise  on  Arches 8vo,  4  o^ 

Design  of  Simple  Roof-tnissee  in  Wood  and  Steel Svo,  2  00 

Johnson,  Bryan,  and  Tnrneaura's  Theory  and  Practice  in  the  Designing  of 

Modem  Flamed  Structures. Small  4to,  xo  00 

Merriman  and  Jacoby's  Teat-book  on  Roofs  and  Bridges: 

Part  L— Stresses  in  Simple  Trusses Svo,  2  50 

Part  n.— Graphic  Statics Svo.  a  50 

Part  m.— Bridge  Design.    4th  Edition,  Rewritten Svo.  2  50 

Part  IV.— Higher  Stractures. Svo.  2  so 

Morison's  Memphis  Bridge. 4tOk  xo  00 

WaddeU'sDePontibus,  a  Pocket-book  for  Bridge  Engineen...x6mo.moroceo,  3  00 

Specifications  for  Steel  Bridges xamo,  i  as 

Wood'sTreatiseontheTheoryof  the  (instruction  of  Bridges  and  Roofs. Svo,  a  00 
Wrighfs  Designing  of  Draw-spans: 

Part  L  — Plate-girder  Draws 8vo»  a  so 

Part  n.— Riveted-trues  and  Pin-conneeted  Long-epan  Draws Svo,  a  50 

Two  parts  in  one  volume Svo.  3  80 
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HYDRAULICS. 

Btiln's  Szperimenti  upon  the  Contniction  of  th«  Liquid  Vein  Imung  from  an 

Orifice.    (Tnutwine.) 8to»  200 

Bowj*!  Treatiia  on  Hydxmulict. 8to»  5  00 

Ghnrcli't  jfarhanim  of  Bncineorinc. 8to,  6*oo 

Diacranu  of  Mean  Velocity  of  Water  in  Open  Channels paper,  i  50 

OoOn'b  OnpUcal  Solution  of  Hydraulic  Problems z6mo»  morocco,  2  50 

Flathar's  Dynamometers,  and  the  Measurement  of  Power lamo,  3  00 

FohreU's  Water-supply  Engineering 8to,  4  00 

IMzell's  Water-power.. 8to,  5  00 

Vuartes's  Water  and  Public  Health zamo,  i  50 

Water-filtration  Works zamo,  a  50 

OunguiUet  and  Sutter's  General  Formula  for  the  Uniform  Flow  of  Water  in 

Riven  and  Other  Channels.    (Hering  and  Tzautwine.) 8to,  4  00 

Baxen's  FUtzation  of  Public  Water-supply '. 8vo,  3  00 

Haslehurst's  Towers  and  Tanks  for  Water-work* 8vo,  a  50 

HefscheTs  z  zs  Experiments  on  the  Carrying  Capacity  of  Large,  XUToted,  Metal 

Conduits 8to,  a  00 

Mason's  Water-supply.    (Considered  Prindpalty  from  a  Sanitary  Stand- 
point)   3d  Edition,  Rewritten 8to,  4  00 

Metximan's  Treatise  on  Hydraulics,    oth  Edition,  Rewritten 8vo,  5  oa 

*  Michie's  Elements  of  Analytical  Mechanics 8to,  4  00 

Schuyler's  Reservoirs  for  Irrigation,  Water-power,  and  Domestic  Water- 
supply Large  8vo,  5  00 

^^  Thomas  and  Watf  s  Improvement  of  Rlyers.     (Post,  44  c.  additional),  4to,  6  00 

Tkvneaure  and  RusselTs  Public  Water-supplies. 8vo»  5  00 

Wegmann's  Desicn  and  Construction  of  Dams. 4to,  5  00 

Water-supply  of  the  City  of  Hew  York  from  Z658  to  Z895 4to,  10  00 

Weisbach's  Hydraulics  and  Hydraulic  Motors.    (Du  Bols.) 8vo,  5  00 

Wilson's  Manual  of  Irrigation  Engineering Small  Svo.  4  00 

Wolffs  Windmill  aa  a  Prime  Mover 8vo,  3  00 

Wood's  Turbinee ., Svo,  2  io 

Elements  of  Analytical  Mechanics Svo,  3  00 

ICATERIALS  OP  ENGINEERiaiG. 

Baker's  Treatise  on  Masonry  (instruction Svo,  5  00 

Roads  and  Pavements. Svo,  5  00 

Black's  United  States  Public  Works Oblong  4to,  5  00 

Bovey's  Strength  of  Materials  and  Theory  of  Structures. Svo,  7  50 

Borr'to  Blasticitv  and  Resistance  of  the  Materials  of  Engineering.    6th  Edi- 
tion, Rewritten Svo,  7  50 

Byrne's  Highway  (instruction Svo,  5  00 

Inspection  of  the  Materials  and  Workmanship  Employed  in  Construction. 

z6mo,  3  00 

Church's  Mechanics  of  Engineering Svo,  6  00 

Du  Bois's  Mechanics  of  Engineering.    VoL  I Small  4to,  750 

Johnson's  Materials  of  Construction Large  Svo,  6  00 

Fowler's  Ordinary  Foundations. Svo,  3  50 

Keep's  (^t  Iron Svo,  a  50 

Lanza's  Applied  Mechanics Svo,  7  50 

Martens's  Handbook  on  Testing  Materials.    (Henning.)    a  vols. Svo,  7  so 

MerrilTe  Stones  for  Building  and  Decoration Svo,  5  00 

Merriman's  Text-book  on  the  Mechanics  of  Materials Svo,  4  00 

Strength  of  Materials lamo,  i  00 

Metcalf *s  SteeL    A  Manual  for  Steel-users. lamo,  2  00 

Patton's  Practical  Treatise  on  Foundations Svo,  5  00 

Richey's  Handbook  for  Building  Superintendents  of  Construction,     (/n  pre8s.) 

Rockwell's  Roads  and  Pavements  in  France zamo,  z  a5 
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ftdbln's  Industrial  and  Artistic  Technology  of  Paints  and  Varnish Svo,  5  00 

Smith's  Materials  of  Machines. xamo.  i  00 

Soow*8  PrinciiMil  Species  of  Wood 8vo,  3  50 

8|Mi1ding*s  Hydraulic  Cement x2mo,  2  00 

Text-book  on  Roads  and  Pavements i2mo,  2  00 

Taylor  and  Thompson's  Treatise  on  Concrete,  Plain  and  Reinforced,     (/n 

Thurston's  Materials  of  Encineexinc.     3  Parts 8vo,  B  00 

Part  L — ^Non-metallic  Materials  of  Engineering  and  Metallurgy 8to,  3  00 

Part  n.— Iron  and  SteeL 8vo,  3  SO 

Part  m. — A  Treatise  on  Brasses,  Bronzes,  and  Other  Alloys  and  their 

Constituents. 8vo,  2  50 

Th\sr8ton's  Text-book  of  the  Materials  of  Construction 8to,  5  co 

Tillson's  Street  Pavements  and  Paving  Materials. 8vo,  4  00 

Waddell's  De  Pontibus.     (A  Pocket-book  for  Bridge  Engineers.) . .  x6mo,  mor.,  3  00 

Specifications  for  Steel'Bridges. i2mo,  x  25 

Wood's  (De  V.)  Treatise  on  the  Resistance  of  Materials,  and  an  Appendix  on 

the  Preservation  of  Timber 8vo,  3  00 

Wood's  (De  V.)  Elements  of  Analytical  Mechanics. 8vo,  3  00 

Wood's  (H.  P.)  Rustless  Coatings:    Corrosion  and  Electrolysis  of  Iron  and 

StaeL 8vo,  4  00 

RAILWAY  ENGIWEERmG. 

Andrews's  Handbook  for  Street  Railway  Engineers 3^5  inches,  morocco,  z  25 

Berg's  Buildings  and  Structures  of  American  Railroads. 4to,  5  00 

Brooks's  Handbook  of  Street  Railroad  Location i6mo,  morocco,  1  50 

Butts's  Civil  Engineer's  Field-book. i6mo,  morocco,  2  50 

Crandall's  Transition  Curve i6mo,  morocco,  z  50 

Railway  and  Other  Earthwork  Tables 8vo,  z  50 

Dawson's  "Engineering"  and  Electric  Traction  Pocket-book.    z6mo,  morocco,  5  00 

Dredge's  History  of  the  Pennsylvania  Railroad:  (2879) Paper,  5  00 

•  Drinker's  Tunneling,  Explosive  Compounds,  and  Rock  Drills,  4to,  half  mor.,  25  00 

'Fisher's  Table  of  Cubic  Yards Cardboard,  25 

Godwin's  Railroad  Engineers'  Field-book'and  Explorers'  Guide ....  z6mo,  mor.,  2  50 

Howard's  Transition  Curye  Field-book z6mo,  morocco,  z  50 

Hudson's  Tables  for  Calculating  the  Cubic  Contents  of  Excavations  and  Em- 
bankments.   , 8vo,  z  00 

Molitor  and  Beard's  Manual  for  Resident  Engineers. x6mo,  x  00 

nagle's  Field  ^■"i<«*  for  Railroad  Engineers x6mo,  morocco,  3  00 

Philbrick's  Field  Manual  for  Engineers. z6mo,  morocco,  3  00 

Searles's  Field  Engineerixig x6mo,  morocco,  3  00 

Railroad  Spiral i6mo,  morocco,  z  50 

Taylor's  Prismoidal  Formulse  and  Earthwork 8vo,  z  50 

*  Trautwine's  Method  ot  Calculating  the  Cubic  Contents  of  Excavations  and 

Embankments  by  the  Aid  of  Diagrams 8vo,  2  00 

The  Field  Practice  of  Laying  Out  Circular  Curves  for  Railroads. 

Z2mo,  morocco,  2  50 

Cross-section  Sheet Paper,  25 

Webb's  Railroad  Construction.     2d  Edition,  Rewritten z6mo,  morocco,  5  00 

Wellington's  Economic  Theory  of  the  Location  of  Railways Small  8vo,  5  00 

DRAWING. 

Barr's  Kinematics  of  Machinery 8vo,  a  50 

*  Bartlett's  Mechanical  Drawing 8vo,  3  00 

♦  "       Abridged  Ed 8vo,  x  50 

Coolidge's  Manual  of  Drawing 8vo,  paper,  z  00 

Coolidge  and  Freeman's  Elements  of  General  Drafting  for  Mechanical  Engi- 
neers  Oblong  4to.  2  50 

Durley's  Kinematics  of  Machines. 8vo,  4  00 
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HlO't  Tezt>book  en  SluLdes  and  Shadows,  and  Perspective. 8vo.  2  00 

Tamison's  Elements  of  Mechanical  Drawing 8vo,  2  50 

Jones's  Machine  Design: 

Part  L — Kinematics^of  Machinery Svo*  z  50 

Part  II. — ^Forxn,  Strength,  and  Proportions  of  Parts. 8vo,  3  00 

MacCord's  Elements  of  Descriptive  Geometry 8vo,  3  00 

ELinematics;  cr,  Practical  Mechanism 8yo«  5  00 

Mechanical  Drawing .4to»  4  oa 

Velocity  Diagrams. 8vo»  x  50 

Mahan's  Descriptive  Geometry  and  Stone-cutting 8vo»  x  50 

Industrial  Drawing.     (Thompson.) 8vo»  3  50 

Moyer*s  Descriptive  Geometry,     (/n  press.) 

Reed's  Topographical  Drawing  and  Sketching 410,  8  00 

Reid's  Course  in  Mechanical  Drawing 8vo,  a  00 

Text-book  of  Mechanical  Drawing  and  Elementary  Machine  Design . .  8vo,  3  00 

Robinson's  Principles  of  Mechanism. 8vo,  3  00 

Schwamb  and  Merrill's  Elements  of  Mechanism 8vo,  3  00 

Smith's  Manual  of  Topographical  Drawing.     (McMillan.) 8vo,  2  50 

Warren's  Elements  of  Plane  and  Solid  Free-hand  Geometrical  Drawing . .  lamo*  z  00 

Drafting  Instruments  and  Operations. zamo,  z  35 

Manual  of  Elementary  Projection  Drawing zamo,  z  50 

Ms  filial  of  Elementary  Problems  in  the  Linear  Perspective  of  Form  and 

Shadow .- lamo,  z  00 

Plane  Problems  in  Blementary  Geometry. lamo,  z  35 

Primary  Geometry. z3mo,  75 

Elements  of  Descriptive  Geometry,  Shadows,  and  Perspective 8vo,  3  50 

General  Problems  of  Shades  and  Shadows 8vo  3  00 

Elements  of  Machine  Construction  and  Drawing 8vo.  7  50 

Problems,  Theorems,  and  Examples  in  Descriptive  Geometry 8vo,  a  50 

Weisbach's  Kinematics  and  the  Power  of  Transmission.     (Hermann  and 

Klein.) 8vo,  5  00 

Whelpley's  Practical  Instruction  in  the  Art  of  Letter  Engraving zamo,  a  00 

Wilson's  (H.  M.)  Topographic  Surveying 8vo,  3  50 

Wilson's  (V.  T.)  Free-hand  Perspective 8vo,  2  50 

Wilson's  (V.  T.)  Free-hand  Lettering 8vo,  z  00 

Woolf's  Elementary  Course  in  Descriptive  Geometry Large  8vo,  3  00 

ELECTRICITY  AND  PHYSICS. 

Anthony  and  Brackett's  Text-book  of  Physics.     (Magie.) Small  8vo,  3  00 

Anthony's  Lecture-notes  on  the  Theory  of  Electrical  Measurements lamo,  z  00 

Benjamin's  History  of  Electricity. 8vo,  3  00 

Voltaic  Cell 8vo,  3  00 

Classen's  (^antitative  Chemical  Analysis  by  Electrolysis.     (Boltwood.).  .8vo,  3  00 

Crehore  and  Squier's  Polarizing  Photo-chronograph 8vo,  3  00 

Dawson's  "Engineering"  and  Electric  Traction  Pocket-book.  .  i6mo,  morocco,  5  00 
Dolezalek's   Theory   of   the    Lead   Accumulator    (Storage    Battery).     (Von 

Endc.) zamo,  a  50 

Duhem's  Thermodynamics  and  Chemistry.     (Burgess.) 8vo,  4  00 

Flather's  Djmamometers,  and  the  Measurement  of  Power. xamo,  3  00 

Gilbert's  De  Magnete.     (Mottclay.) 8vo,  a  50 

Hanchett's  Alternating  Currents  Explained zamo,  z  00 

Herlng's  Ready  Reference  Tables  (Conversion  Factors) z6mo,  morocco,  a  50 

Holman's  Precision  of  Measurements. .8vo,  a  00 

Telescopic  Mirror-scale  Method,  Adjustments,  and  Tests Large  8vo,  75 

Landauer's  Spectrum  Analysis.    (Tingle.) 8vo,  3  00 

Le  ChateUer's  High-temperature  Measurements.  (Boudouard — B'lrKess.  uamo  3  00 

LObt  Btoctrolyiit  and  Etoctrotynthaiit  of  Organic  Compound!,  (Lorenz. )  zamo,  x  00 
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*  Lyoot^TrMLtlie  on  Electromagnetic  PbenonMiuu    Vole.  L  end  IL  tSro,  each,  6  oo 

*  Kfchie.    Blementi  of  Wave  Motion  Relatinc  to  Sound  and  Light 8to,  4  00 

Rtaudef  I  Elementary  Treatise  on  Electric  Batteriee.    (Fiehoack.! xsmo,  3  50 

*  Roeenberi^s  Electrical  Engineering.  (HaldaneOee — ^Kinzbmnner.) 8vo,  150 

Ryan,  Horria,  and  Hozie's  Electrical  Uachinery.    VoLL (No.  a  50 

Thnrston'e  Stationary  Steam-enginee Sro,  a  50 

*  Tillman*a  Elementary  Leaaona  in  Heat. Sro,  i  50 

Tory  and  Pitcher's  Manual  of  Laboratory  Physics Small  Sro,  a  00 

Ulka>  Mo4an^  Btoctroljtic  Copper  Refining 8to,  3  00 

LAW. 

*  DaTlsfs  Elements  of  Law 8vo«  a  50 

*  Treatise  on  the  Military  Law  ot  United  States 8vo,  700 

*  Sheep,  7  50 

Manual  for  Conrts-martial .x6mo,  morocco,  i  50 

Waif  s  Engineering  and  Architectural  Jurisprudence Sro.  6  00 

Sheep,  6  50 
Law  of  Operations  Preliminary  to  Construction  in  Engineexing  and  Archi- 
tecture    8vo,  5  00 

Sheep,  5  50 

"    LawofContracts Sro,  3  00 

Wintfarop's  Abridgment  of  Military  Law lamo,  2  50 

MANUFACTURES. 

Bemadou^s  Smokeless  Powder — Nitro-ceUnlose  and  Thaory  of  the  CeOuloee 

Molecule •  • xamo,  a  so 

Bolland's  Iron  Founder xamo,  a  50 

**  The  Iron  Founder.**  Supplement. xamo.  a  50 

Encyclopedia  of  Founding  and  Dictionary  e^yonndry  Terma  Used  in  the 

Practice  of  Moulding xamo,  3  06 

Eissler's  Modem  High  EzploaiTes Sro.  4  00 

Bffronfs  Enzymes  and  their  Applications.    (Prescott.) Sro  3  00 

Fitzgerald's  Boston  Machinist x8mo.  i  00 

Ford's  Boiler  Making  for  Boiler  Makers xSmo.  i  00 

Hopkins's  Oil-chemists'  Handbook Sro.  3  00 

Keep's-  Caat  Iron. Sto.  a  50 

Leach's  The  Inspection  and  Analysis  of  Food  with  Special  Reference  to  State 

Control,     (/n  Tpreparation.) 

Mattfaews's  The  Textile  Fibres 8vo,  3  50 

MetcalTs  SteeL    A  Manual  for  Steel-users xamo.  a  00 

Metcalfe's  Cost  of  Manufacturea— And  the  Administration   of  Workshops. 

Public  and  Pxivate Svo,  5  00 

Meyer's  Modem  LocomotiTe  Construction 4to,  xo  00 

Morse's  Cakulationa  used  in  Cane-sugar  Factories. i6mo.  morocco,  150 

*  Reisig*s  Guide  to  Piece-dyeing Sto^  25  00 

Sabin'a  Industrial  and  Artistic  Technology  of  Paints  and  Varnish Svo.  3  00 

Smith's  Press-working  of  Metals Sto,  3  00 

Spalding's  Hydraulic  Cement xamo,  a  00 

Spencer's  Handbook  for  Chemists  of  Beet-sugar  Houses i6mo.  morocco.  3  00 

Handbook  for  Sugar  Manufacturers  and  their  Chemists.. .  i6mo  morocco,  a  00 
Taylor  and  Thompson's  Treatise  on  Concrete.  Plain  and  Reinforced.    {In 
«.) 


Thurston's  Mannal  of  Steam-boilers,  their  Designs,  Construction  and  Opera- 
tion  Sto,  5  00 

^  Walke's  Lectures  on  EzplosiTce Sro,  4  00 

Veef  s  American  Foundry  Practice xamo,  a  50 

Moulder's  Text-book tzmo.  a  50 
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WoUTi  Windmlli  as  a  Prim*  MoTcr 8to,  3  00 

Woadbory^  Fin  Protection  of  Hub 8to,  2  50 

Wood's  ItBftkM  Oofttiata:  Corroaton  and  ElecUolyaia  of  Iron  and  Steel. .  .8vo,  4  00 

MATHEMATICS. 

Bahv't  Btliptle  Pimctloiia 8to,  x  50 

*  Baat*!  Bkaanti  of  Diffafontial  Calcnhia ^ xamo,  4  00 

JBrisga's  Kianianti  of  Plane  Analytic  Geometry xamo,  i  00 

Compton'a  Manual  of  Logarithmic  Compntationa lamo,  z  50 

Davia'a  Introduction  to  the  Logic  of  Algehra 8to.  x  50 

*  Dickion'a  College  Algehra Large  xamo,  i  50 

*  Answers  to  Dickson's  College  Algebra Sro,  paper,  35 

*  Latrodactlon  to  the  Theory  of  Algebraic  Bqoationa Large  xamo,  x  25 

Balrted's  Blamanti  of  Geometry 8to.  x  75 

Slamantary  Synthetic  Geometry 8to.  i  50 

Rational  Geometry. xamo, 

*  Johnson's  (J.  B.)  Three-pkce  Logarithmic  Tables :  Vest-pocket  size . .  paper,  15 

100  copies  for  s  00 

*  Moontad  on  heavy  cardboard*  8  X  to  inchea,  as 

10  copies  for  a  00 

Johnson's  (W.  W.)  Elementary  Treatise  on  Differential  Caknlns . .  .Small  Bvo,  3  00 

Johnson's  (W.  W.)  Elementary  Treatise  on  the  Integral  Calculus.  .Small  Bvo,  z  50 

Johnson's  (W.  W.)  Curve  Tracing  in  Cartesian  Co-ordinates xsmo,  x  00 

Johnson's  (W.  W.)  Treatise  on  Ordinary  and  Partial  Differential  Equations. 

Small  8vo,  3  50 

Johnson's  (W.  W.)  Theory  of  Errors  and  the  Method  of  Least  Squares. .  lamo,  i  50 

*  Johnson's  (W.  W.)  Theoretical  Mechanics x2mo,  3  00 

Laptaice's  Philosophical  Essay  on  Probabilitiea.    (Tmscott  and  Emory.)  xamo,  2  00 

*  Ludlow  and  Baaa.    Elementa  of  Trigonometry  and  Logarithmic  and  Other 

Tablea 8vo,  3  00 

Trigonometry  and  Tablea  pubBahed  separately Each,  a  00 

*  Liidlow*a  Logarithmic  and  Trigonometric  Tablea 8vo,  x  00 

Manrer's  Technical  Mechanira. 8vo,  4  00 

Merriman  and  Woodward's  Higher  Mathematics 8vo,  5  00 

Merriman's  Method  of  Least  Sqnarea 8vo,  a  00 

Bice  and  Johnson's  Elementary  Treatise  on  the  Differential  Calculus .  Sm.,  8vo,  3  00 

Differential  and  Integral  Calcufaxa.    a  vola.  in  one Small  8vo,  a  so 

Wood's  Blementa  of  Co-ordinate  Geometry 8vo,  a  00 

Trigonometry:  Analytical,  Plane,  and  Spherical zamo,  z  00 

MECHAMCAL  ENGHTEERINO. 
MATERIALS  OF  BBGIBSBRHIO,  STBAM-BNGIHBS  AND  BOILERS. 

Bacon's  Forge  Praetica xamo,  x  b'o 

Baldwin's  Steam  Heating  for  Buildings xamo,  a  50 

Barr's  KinematiGa  of  Machinery 8vo,  2  50 

*  Bartlett's  Mechanical  Drawing 8vo,  3  00 

*  ••                -              ••       AbridgedEd 8vo.  i  50 

Benjamin's  Wrinkles  and  Recipea xamo,  a  00 

Carpenter's  Experimental  Engineering 8vo,  6  00 

Heating  and  Ventilating  Bnildinga 8vo,  4  00 

Cary'k  Smpke  Suppreaaion  in  nanti  naing  Bituminous  CoaL     (/n  prep- 
aration,} 

Clark's  Gas  and  Oil  Engine Small  8vo,  4  00 

CooHdge's  Manual  of  Drawing 8vo»    paper,  i  00 

CMlldga  and  Fraenun's  Blementi  of  General  Drafting  for  Mechanical  En- 
gineers.   Oblong  4to,  a  50 
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OramiPdirB  Tteatlte  on  Toothed  OMTiog ^laino  i  99 

TraatiM  on  Belti  and  Pollen* lanw.  1  50 

Dvrtey^  Kineanticf  of  MadiUMt 810^  4  00 

FlirtiMr't  Dynnmomoten  and  tba  MeanirBmont  of  Power lamo*  i  00 

Bope  Driving lamo*  a  00 

OilTs  Oai  and  Fuel  Analyais  for  Englneeri zanio«  x  25 

EEalTe  Car  Lobrication. xamo.  z  00 

H«ring*e  Ready  Referance  TaUei  (Conyenion  Factori) i6mo,  morocco,  2  50 

Htttton'i  The  Oaa  Engine 8vo,  5  00 

Jamison's  Mechanical  Drawing 8vD»  2  50 

Jonea'i  Machine  Deeign: 

Part  I. — Kinematice  of  Machinery 8vo*  z  50 

Partn. — Form,  Strength,  and  Proportiona  of  Parti 8vo«  3  00 

Kent's  Mechanical  Eogineer't  Pocket-book x6mo,  moroooo,  5  00 

Kerr's  Power  and  Power  Tranamisslon (No*  2  00 

Laooard's  Machine  Shopa.  Tools,  and  Methoda.    (/«  prsst.) 

MacCord's  Kinematics;  or,  Practical  Mechanism. flfo,  5  00 

Mechanical  Drawing 4l»,  4  00 

Velocity  Diagrama Svo,  z  so 

Mahan's  Industrial  Drawing.    (Thompson.) .Sro,  3  50 

Poole's  Calorific  Power  of  Fueli 8to»  3  00 

Raid's  Cowae  ia  Mechanical  Drawing 8to,  2  00 

Text-book  of  Mechanical  Drawing  and  Elementary  Machine  Design.  .8td,  3  00 

Rkhards's  Compressed  Air zamot  z  50 

Robinson's  Principles  of  Mechanism Sro,  3  00 

Schwamb  and  Merrill's  Elements  of  Mechanism 8vo,  3  00 

Smith's  Press-working  of  Metals 8vo,  3  00 

Thoiston's  Treatise  on  Friction  and    Lost  Work  In  Machinery  and  MDl 

Work 8td,  3  00 

Animal  as  a  Machine  and  Prime  Motor,  and  the  Laws  of  Energetics,  zamo,  z  00 

Warren's  Elements  of  MschJne  Construction  and  Drawing 8?o,  7  so 

Weisbach's  ^*"*"****^  and  the  Power  of  Transmission.     Herrmann- 
Klein.) .' 8vo,  5  00 

Machinery  of  Transmission  and  Goyemors.    (Herrmann — Klein.).  .8to.  5  00 

Hydraulics  and  Hydraulic  Motors.    (Du  Bois.) 8vo.  5  00 

Wolff's  Windmill  as  a  Prime  Mover. Sro,  3  00 

Wood's  Turbhies ••!••.  .8to,  a  50 

MATERIALS  OP  EN6INEERIK6. 

Bovey'S  Strength  of  Materials  and  Theory  of  Structures 8vo,  7  50 

Burr's  Elasticity  and  Resistance  of  the  Materials  of  Engineering.    6th  Edition 

Reset. 8vo.  7  50 

Church's  Mechanics  of  Engineofinc 8vo«  6  00 

Johnson'9  Materials  of  Construction Large  8vo,  6  00 

Keep's  Cast  fion 8to»  a  50 

Lanza's  Applied  Mechanics .8vo»  7  50 

Martens's  Handbook  on  Testing  Materials.    (Henning.) 8to,  7  so 

Merriman's  Texi-book  on  the  Mechanice  of  Materials. 8vo,  4  00 

Strength  of  Materials zamo,  z  00 

MetcaVs  Steel.    A  Menus  I  for  Steel-users zamo  2  00 

Sabin's  Industrial  and  Artistic  Technology  of  Pamts  and  Varnish. Svo,  3  00 

Smith's  Materials  of  Machines zamo,  z  00 

Thurston's  Materials  of  Engineering 3  vols.,  Svo,  8  00 

Part  n. — Iron  and  Steel Sfo,  3  50 

Part  HL— A  Treatise  on  Brasses,  Bronzes,  and  Other  Alloys  and  their 

(^ostitnents. Svo  a  so 

Vixfe-book  of  the  Materials  of  Construction. tvo*  5  00 
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Wood's  (De  V.)  Treatise  on  the  Resistane^  of  Materials  and  an  Appendix  on 

the  Preservation  of  Timber 8vo,   a  oo 

Wood's  (De  V.)  Elements  of  Analytical  Mechanics. 8vo,   3  00 

Wood's  (M.  P.)  Rustless  Coatings:  Corrosion  and  ElectrolyBis  ol  Iron  and  Steel 

8vo,   4  00 


STEAM-ENGEVES  A5D  BOILERS. 

Canof  f  Refleetiom  on  the  Mothre  Power  of  Hert.    (Thnn^on.) xaino,  i  50 

Dawson's  "Enginecrinff^  and  Electric  Traction  Pocket-book.. i6mo,  mor.,  5  00 

Ford's  Boiler  Making  for  Bolter  Makers i8mo,  x  00 

Doss's  Loaunotire  Spezks 8to,  a  00 

Hemenway's  Indicator  Practce  and  Steam-eng>ne  Economy xamo.  2  00 

Button's  MechazUcal  Engin wiring  of  Power  Plants 8vo,  5  00 

Heat  and  Baat-eagixies 8vo.  5  co 

KenfsSteam-boikr  Economy 8to,  4  00 

Kneass's  Pxmctice  and  Theory  of  tha  Injector 8yo,  i  50 

MacCord's  SUda-Talrea x 8to»  2  00 

Meyer's  Modem  Locomoti've  Construction 4to,  xo  00 

PMbody's  Manual  of  the  Steam-engine  Indicator xamo,  x  50 

Tables  of  the  Properties  of  Saturated  Steam  and  Other  Vapors 8¥o,  x  00 

Thermodynamics  of  the  Steam-engine  and  Other  Heat-«ngines 8vo.  s  00 

Vahre-gears  for  Steam-engines Sro,  2  50 

Peabody  and  Miller's  Steam-boilers 8to,  4  00 

Pray's  Twenty  Tears  with  the  Indicator Laige  Svo,  a  50 

Pupln's  Thermodynamics  of  Reversible  Cycles  in  Gases  and  Saturated  Vapora. 

(Osterberg.) xamo,  x  as 

Reagan's  Locomotitsa:  Simple,  Compound,  and  Electric xamo,  a  50 

Rontgen's  Principles  of  Thermodynamics.    (Du  Bois.) 8yo,  5  00 

Sinclair's  LocomotiTe  Engine  Running  and  Management lamo,  a  00 

Smart's  Handbook  of  Engineering  Laboratory  Practice lamo,  a  50 

Snow's  Steam-boiler  Practice 8vo,  3  00 

Spangler's  Valve-gears 8vo,  a  50 

Notes  on  Thermodynamics xamo,  x  00 

Spangler,  Greene,  and  Marsha  IPs  Elements  of  Steam-engineering. 8vo,  3  00 

Thurston's  Handy  Tables 8vo.  x  50 

Manual  of  the  Steam-engine a  vols..  8vo,  xo  00 

Part  L — ^History.  Stmctnce,  and  Theory 8vo,  6  00 

Partn. — Design,  Construction,  and  Operation 8vo,  6  00 

Handbook  of  Engine  and  Bolter  Trials,  and  the  Use  of  the  Indicator  and 

the  Prony  Brake .8vo,  5  00 

Stationary  Steam-engines I . . .  .8vo,  2  50 

Steam-boiler  Explosions  in  Theory  and  in  Practice xamo,  i  50 

Manual  of  Steam-boiterp, Their  Designs,  Construction,  and  Operation. 8vo,  5  00 

Wetebach's  Heat,  Steam,  and  Steam-engines.    (Du  Bois.) 8vo,  5  00 

Whitham's  Steam-engine  Design 8vo,  5  00 

Wilson's  Treatise  on  Steam-boilers.    (Ftether.) x6mo,  a  50 

Wood's  Thoniiodymunics  Heat  Motors,  and  Refrigerating  Machines. . .  .8vo,  4  00 


MECHAinCS   AlfD  MACHmERT. 

Bart's  Kinematics  of  Machinery Svo,  a  50 

Bovey's  Strength  of  Materiate  and  Theory  of  Structures 8vo,  7  50 

Chase's  The  Art  of  Pattern-making xamo,  a  50 

*Chordal. — Extracts  from  Letters xamo,  a  00 

Churcht  Mechanics  of  Engineering • 8vo»  6  00 
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Church's  Notes  and  fixamiriet  la  Mechankt ftvo* 

Compton's  First  LenonB  in  MeUl-workhic lamo, 

Compton  sod  De  Groodfs  Tlis  Speed  Lsthe. laino* 

Cromwell'i  TrestiBS  on  Tootlied  Geuinc xamo. 

Treatise  on  Belts  and  PuUeys zamo* 

Dana's  Text-book  of  Elementary  Wechanics  for  the  Use  of  Colleges  and 

Schools tamo. 

Dingey's  Machinery  Pattern  Makinc zamo* 

Dredge's  Record  of  the  Transportation  Exhibits  Building  of  the  World's 

Cohimbian  Exposition  of  zSga 4to  half  morocco, 

Du  Boil's  Elementsry  Principles  of  Mechanics: 

VoL    L— Kinematics 8vo, 

Vol.  n.— Statics 8to. 

Vol.  m.— Kinetics Svd. 

Mechanics  of  Engineering.    Vol.  L SmaU  4to, 

VoLIL SmaU  4to,    : 

Dnrley's  Kinftmstirs  of  Msrhinw 8to, 

Fltzgvald's  Boston  Machinist .z6mo, 

Flather's  Dynamometers,  and  the  Measurement  of  Power i amo. 

Rope  Driving lanu *, 

Qoss's  LocomotiTe  Sparks .• 8vo, 

HalTs  Car  Lubrication • lamo. 

Holly's  Art  of  Saw  Filing i8mo, 

♦  Johnson's  (W.  W.)  Theoretical  Mechanics. lamo, 

Johnson's  (L.  J.)  Statics  by  Graphic  and  Algebraic  Methods. 8to, 

Jones's  Mscihine  Design: 

Part  L— Kinematics  of  Machinery. 8vo, 

Part  IL— Form,  Strength,  and  Proportions  of  Parts • .  .8vo, 

Kerr's  Power  and  Power  Transmission 8vd, 

Lanza's  AppUed  Mechanics .*. '. 8«o« 

Leonard  s  Machine  Shops,  Tools,  and  Methods.    (/•  press.) 

MacCord's  Kinematics;  or.  Practical  Mechanism Bwo, 

Velocity  Diagrama Sto, 

Manrer's  Technical  Mechanica. Sve, 

Merriman's  Text-book  on  the  Mechanics  of  Materials 8vo, 

♦  Michie's  Elements  of  Analytical  Mechanics ftvo. 

Reagan's  LocomotiTos:  Simple,  Compound,  and  Electric tamo, 

Reid's  Course  in  Mechanical  Drawing 8vo, 

Text-book  of  Mechanical  Drawing  and  Elementary  Marhhie  Design.  .8vo, 

Richards's  Compressed  Air 

Robinson's  Principles  of  Mechanism Svo, 

Ryan,  Norris,  and  Hoxie's  Electrical  Machinery.    VoL  I INo, 

Schwamb  and  Merrill's  Elements  of  Mechanism. 8to, 

Sinclair's  Locomotive-engine  Running  and  Management zamoi 

Smith's  Press-working  of  Metals Svo, 

Materials  of  Machines lamo, 

Spangler,  Greene,  and  Marsha ITs  Elements  of  Steam-enginesrfaig Svo, 

Thurston's  Treatise  on  Friction  and  Lost  Work  in  Maehiaery  and  Mill 
Work 8vo» 

Animal  as  a  Machine  and  Prime  Motor,  and  the  Laws  of  Energetics.  lamo, 
Warren's  Elements  of  Machine  Construction  and  Drawing. . . , 
Weisbach's   Kinematics   and    the  Power  of   Transmission^    (: 
Klein.) 

Machinery  of  Transmission  and  Governors.    (Hemnann-*KlaiD.).8vo, 
Wood's  Elements  of  Analytical  Mechanics Svo, 

Principles  of  Elementary  Mechanica 

Turbines •••• .8vo, 

Ihe  World's  Colombian  Exposition  of  1893 ,•••• 4ta, 
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j^flflttoxi'i  MetaUoTfy  of  Silvvr,  Oold,  aad  Mercury: 

VoL  L— Silver 8to,  f  sc 

VoL  n. — Gold  mnd  Mercury Sro,  7  50 

^*  Dm's  Lead-smettiDC.    (Pottace  0  cents  additioiud.) xamot  250 

Keep's  Cast  Iron Sro,  3  50 

Konhardf  8  Practice  of  Ore  Dreninc  in  Europe 8to,  z  50 

-  LeCliatelier'lHiffh-temperatiireMeasiiremenla.  (Boudonard — Bi2rgea8.).z3mo,3  00 

MetcalTs  SteeL    A  Manual  for  Stael-iiaert lamo,  2  00 

Smith's  Materials  of  Machinea lamo,  'i  00 

Thurston's  Materials  of  Sncineerlng.    In  Three  Parts 8to,  8  00 

'   Part  n. — Iron  and  Steel 8to,  3  so 

Part  in. — A  Treatise  on  Braiisi,  Bronzes,  and  Other  Alloys  and  their 

Constituents 8?o,  2  50 

UlkBli  Modem  Blectrolytic  Copper  Reflninc Sto,  3  00 

MniERALOGT. 

Basringerls  Descriptloii  of  Minsfals  of  Conuaercial  Value.    Oblong,  aoroeco,  a  50 

Boyd's  Rssouroes  of  Southwest  Vbglttia Svo.  3  00 

Map  of  Southwest  Vifiittia. Pocket-book  form,  2  00 

Brush's  Manual  of  DeterminatiTe  Mfaieralogy.    (Psnfteid.) 8yo»  4  00 

Chastor's  Catalogue  of  Mlnarals 8vo,  paper,  i  00 

Cloth,  I  25 

IMcttonwy  of  the  Waxnes  of  Minemls 8vo,  3  50 

Ouna's  System  of  Minecalogy. Large  8vo,  half  leather,   12  50 

First  Appendix  to  Danali  New  ''Qystem  of  Mineralogy.". . .  .Large  8vo,  x  00 

TsKt-book  of  Mfaieralogy 8vo,  4  00 

Minamli  and  How  to  Study  Them zamo.  z  50 

Catalogue  of  American  Localities  of  Minerals Large  8to,  z  00 

Manual  of  Mfaieralogy  and  Petrography. .  .*. zamo,  2  00 

Douglas's  Untechnical  Addresses  on  Technical  Subjects. x2mo,  z  oo 

BaklsliMiiMfmlTabks. 8vo.  z  25 

Bglsston's  Catalogue  of  Mlnarals  and  Synonyms 8to,  2  50 

Hussak's  The  DeCwmination  of  Rock-tormlng  Minerals:    (Smith.)  Small  8vo.  2  00 

MasiflTs  BmK'imtilUr  MJueeali;  Their  Oocnnunce  and  Uaes. Svo.  4  00 

•  Fssfleld's  Botes  on  DeterminatiTe  Miners  logy  and  Record  of  Mineral  Tests. 

Svo,  paper,  o  50 
Rosenbusch's  MScrosoopical  Physiography  of  the  Rock-making  Minerals. 

(Iddhigs.) 8vo,.  5  00 

•  Tillman's  Text-book  of  Important  Minerals  and  Bocks 8vo,  2  00 

Williams's  Manual  of  Lithotogy Svo,  3  00 

MUflNO. 

Beard's  Ventilation  of  Mines lamo,  2  50 

Boyd's  Reaottxces  of  Southwest  Vliginia Svo,  3  00 

Map  of  Southwest  Vliginia Pocket-book  form.  2  00 

Douglas's  Untechnical  Addresses  on  Technical  Subjects. z2mo,  i  00 

•  Drinker's  Tunneling,  Bzploslve  Compounds,  and  Rock  Drills. 

4to,  half  morocco,   25  00 

Blss]er*s  Modem  High  Ezplosivss Svo.  4  00 

Fowler's  Sewage  Works  Analyses x2mo.  2  00 

Goodyear's  Coal-4nines  of  the  Western  Coast  of  the  United  States x2mo,  2  50 

Ihiseng's  Manual  of  IGziing. Svo.  4  00 

^^  lies's  Lead-smelting.    (Postage  gc  additional) x2mo,  2  50 

Kunhardt's  Practice  of  Ore  Dressing  in  Europe Svo,  x  50 

O'DriscoU's  Rotes  on  the  Treatment  of  (fold  Ores Svo,  2  oc 

e  Walke's  Lectures  on  Explosives Svo,  4  on 

Wilson's  Cyazxide  Processes xamo,  j  $> 

Chlorination  Process xamo,  i  5^ 
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unison's  Bydraulic  and  Placer  Mining xsmo,    3  60 

Treatise  on  Practical  and  Theoretical  Mine  Ventilation zamo.    i  25 

SANITARY  SCIENCE. 

]Polwe]l*s  Sewerage.     (Deeicning,  Construction,  and  Maintenance.) 8vo, 

Water-supply  Engineering. 8to, 

Fuertes's  Water  and  Public  Health xamo, 

Water-flltration  Works. i2mo. 

Gerhard's  Guide  to  Sanitary  House-inspection. i6n:o, 

Goodrich's  Economical  Disposal  of  Town's  Refuse Demy  8to, 

Hazen's  Filtration  of  Public  Water-supplies. 8vo, 

jLeach's  The  Inspection  and  Analysis  of  Food  with  Special  Reference  to  State 

ControL 8vo, 

Mason's  Water-supply.  (Considered  Principally  from  a  Sanitary  Stand- 
point.)    3d  Edition,  Rewritten ^ 8vo, 

Examination  of  Water.     (Chemical  and  BacteriologicaL) x2mo, 

Merriman's  Elements  of  Sanitary  Engineering 8vo, 

Ogden's  Sewer  Design. z2mo, 

Prescott  and  Winslow's  Elements  of  Water  Bacteriology,  with  Special  Reference 
to  Sanitary  Water  Analysis. x2mo, 

*  Price's  Handbook  on  Sanitation zamo, 

Richards's  Cost  of  Food.     A  Study  in  Dietaries zamo. 

Cost  of  Living  as  Modified  by  Sanitary  Science z2mo, 

Richards  and  Woodman's  Air,  Water,  and  Food  from  a  Sanitary  Stand- 
point   8vo, 

*  Richards  and  Williams's  The  Dietary  Computer 8to, 

Rideal's  Sewage  and  Bacterial  Purification  of  Sewage. 8to, 

Tumeaure  and  Russell's  Public  Water-supplies 8vo, 

Von  Behring's  Suppression  of  Tuberculosis.     (Boldoan.) zamo, 

Whipple's  Microscopy  of  Drinking-water 8to, 

WoodhuU's  Notes  and  Military  Hygiene z6mo, 

MISCELLANEOUS. 

Emmons's  Geological  Otiide-book  of  the  Rocky  Mountain  Ezcuraion  of  the 

International  Congress  of  Geologists Large  8vo, 

Ferrel's  Popular  Treatise  on  the  Winds 8vo, 

Haines's  American  Railway  Management x2mo 

Mott's  Composition,  Digestibility,  and  Nutritive  Value  of  Food.  Mounted  chart 

Fallacy  of  the  Present  Theory  of  Sound i6mo, 

Ricketts's  History  of  Rensselaer  Polytechnic  Institute,  1824- z8q4.  Small  8vo, 

Rostoski's  Serum  Diagnosis.     (Bolduan.) i2mo, 

Rotherham's  Emphasized  New  Testament Large  8vo, 

Steel's  Treatise  on  the  Diseases  of  the  Dog. 8vo, 

Totten's  Important  Question  in  Metrology 8vo, 

The  World's  Columbian  Exposition  of  1893 4to, 

Von  Behring's  Suppression  of  Tuberculosis.     (Bolduan.) x2mO, 

Worcester  and  Atkinson.  Small  Hospitals,  Establishment  and  Maintenance, 
and  Suggestions  for  Hospital  Architecture,  with  Plans  for  a  Small 
HospitaL ^. .  zamo,    z  25 

HEBREW  AND  CHALDEE  TEXT-BOOKS. 

Green's  Grammar  of  the  Hebrew  Language 8vo,  3  00 

Elementary  Hebrew  Grammar .' . . .% i. . .  zamo.  z.  as 

Hebrew  Chrestomathy 8vo,  a  00 

Gesenius's  Hebrew  and  Chaldee  Lexicon  to  the  Old  Testament  Striptures. 

TTregelles.) Small  4to,  half  morocco,  s  00 

Lstteri^  fiehrew  Bible 8vo,  a  as, 
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